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LETTER OF TRANSMITTAL 



February 20, 1939, 
Hon. Fred P, Cone, Governor, 
Tallahassee, Florida. 
Dear Governor : 

In complianee with tbe requirements of the Statutes I submit herewith the 
Twelfth Biennial Report, eoverinj: the work of the State Road Department 
during the calendar years 1937 and 1938. 

Details of the aetivities are given under the jieuera! headings of the State 
Highwaj- Engineer's Report, the Auditor's Report and the reports oi the 
several smaller divisions. As was the case during the three previous bienniuins 
the bulk of construction work durinji the past biennium was financed with funds 
allocated by the Federal Government. State funds were used principally for 
maintenance and betterment work, reconstruction, and the work on which con- 
victs are employed. 

The mileage of roads being maintained has now reaehed a total 7,168 miles. 

The budget, showing the proposed construction, maintenance and better- 
ment work for the year 1939 Is being submitted separately. 

Very truly yours, 

(Signed) ARTHUR B. HALE, 
Chairman. 

ORGANIZATION 



The State Road Department was created by an Act of the Legislature 
and organized in accordance therewith in October, 1915. The Ave members of 
the Department are api>ointed by the Governor, one from each Congres-sional 
District as then defined and one from, the State at larp;e. The first appointments 
were for one, two. threi' and four yi'ars. in order that the terms would not be 
concurrent, and so as to provide continuity in the Department, The Board 
meets quarterly to conduct the affair.s of the Department, and at such other 
times at the call of the Chairman as he may deem necessary. At the first 
quarterly meeting of the year the Board elects one of its members as Chairman, 
and he is the Chief Executive Officer and is on duty at all times w^th official 
residence in Tallahassee. The Department elects a Secretary, a Chief Engineer 
and such other assistants as they deem necessary in carrying on the work of 
the Department. The personnel list contained herein will give the general 
set up for the operation of the Department. 

For the purpose of carrying on the work of the Department the State is 
divided into iive districts called divisions. 

Following is a list of the counties compri.sin(t each division. 
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STATE ROAD DEPARTMENT OF FLORIDA 
State System of Roads by Counties and Types as of December 31, 1938 
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STATE ROAD DEPARTMENT OF FLORIDA 
State System of Roads by Counties and Types as of Decembef 31, lUS 



CODNTIKB 


Highlands 


HlLtfiBORODGH 


HOUIES 


Indian Rivek 


Jackson 


Jefferson 




I>ake 


Lee 


Type 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Nat 
Under 

Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint, 


Under 
Maint. 


Not 
Under 
Maint. 








fi6.78 


•20^08 


0.67 




12.42 




6.24 




9.06 










13.33 




0.60 














57.32 
3.47 






3,79 


3.401 












0.40 


























7.75 
















47.29 




Brick 






21.46 


























0.8O 














































2.64 


































































Sheet AKphalt- limk Shoul- 
ders S T 






































R.B.S.T. 


70.30 


0.61 


34.37 


86.10 


0.72 




21.24 


30.00 


4.91 




41.19 




36.36 




169.10 


34.69 


0.91 












S.30 




1.06 






24.40 




















11.74 




Sand riav H T 




44.22 






125.24 




4.81 




















31,37 


13..50 
























Shfll Ra^r — K T 


ISM 




























11.28 




Marl liasc — S T. 
































25.66 












































0.20 
3.64 

70.40 
3.90 

46.00 
0.30 




























11.40 

li'36 

4.00 

33.40 






Marl or Shell 






























6.23 


30.03 


tlraded ..._ 




2.04 




17.39 


Sfi.OO 
3.10 


2.20 


66.30 


13.00 


153.17 


38.32 


77. SO 


16.40 


30.30 


3.87 


60,73 


Trail 










"'i;37 


11.00 
0.14 














63.60 


'6"32 


26.00 


i'92 


"i"48 


10,90 




6.B4 


1. 01 




2. 27 




1.19 




0.69 








ToTAla_ 


00. SI 


133.65 


146.38 


134.52 


63.91 


S8. 10 


70.28 


86.30 


150.58 


163.57 


93.96 


131.00 


53,08 


66.30 


237.68 


106.02 


77.93 


118.61 



STATE ROAD DEPARTMENT OF FLORIDA 
State System of Roads by Counties and Types as of December 31, 1938 



Counties 


IhEOn I.kvv 


Liiii:nTi 


Madison 


Manatee 


Marion 


Maktin 


Monroe • Xabsav 


Ttm 


Under 
Maiivt. 


Not , 
Under|Undpr 
Maint. 'Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not ' 
UnderjUnder 
Maint. Maint. 


Not 
Under 
Maint. 


Cement Concrete.. . 


66. 3S 


0.40 


i 






IS. 96 


90 


9 OH 




0.06 




«,S0 






27.83 


1.10 


Bituminouti Cont*ret<^, . _.^. 




1 








1.27 

1.10 

11.78 


Sheet Asphalt. . 






1 












10.78 


0.40 


20.60 











BitumiiHiUH Macadam 






1 
















0.04 




Brick 






- |- 










3.70 














0.90 


Brick — Cuncrctc Shoulders . . 






1 






















Brick— Rork .Shraiiaers, S.T.., 






1 








' 


















Concrete- iiork Shiiuldcrs, 8.T. 






1 




























Slieet Asiifndt— Rock Shoul- 
dcfH, S.T 































1 




R.B.S.T. . _ 

Roi-k Haw — Rock Asphalt 


5.SB 




151.68 


6.70 


8. fig 





GO. 30 





75.69 




266.83 


100.60 


68.88 


16.20 


89.41 


O.dd! 28.91 




Sand Bit. Road Mix 




















4.14 


14.70 


18 3S 


- 




SandClav— H.T 


30.26 




1 


34.67 














Asphalt Hk)ck .. .. 






























Shell Base- S.T 




















46.77 














Marl Base— S.T 




























l.opal Rock 








32.70 




^70 












12.70 
11.40 
16.40 

13.66 





13.70 16.60 


e.so 






Sand-Clay 




2.7» 








Marl or Shell . , 
















23.10 

10.30 














Graded 


8.33 


80.74 


22.54 


3.14 


24.83 


75.80 


ID. 81 

"6M 


53.70 




6.82 








19.83 


30.80 


Trail 








PropoRed Hoad 


' 0.3S 


33.40 


O.BR 


73.40 


'"6;84 


is.oe 




"i^62 


20.60 


6!26 


4.60 


iiao 




"s.oh 


20.00 


"6^86 










Totjilb. 


111.23 


117.24 17fi. 20 


114.94 


59.22 


98.56 


87.57 


54.60,100.44 


113.37 


271.06 


174.26 


123.50 


29.90 


112.86 


35.80 


87.37 


32.40 



STATE ROAD DEPARTMENT OF FLORIDA 
SteM Syitem of Roads by Countie$ and Types on of December 31, 1938 



CoTTNTlES 


Okaloo^u 


Ohbechobke 


UK.4N(]t; 


( MCEOLA 


1 1 
Palm it each ' Pahco , Pinellah Polk 

1 ' ' 


Putnam 


Type 


Under 
Maint. 


Not 
Under 

Maint. 


Under 
Maint. 


Hoi 
UnderUnder 
Maint. Maint. 


Not 
Under. Under 
Maint.j Maint 


Nut 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


1 Not 
UnderUnrier 
Maint.l Maint. 


Under 
Maint. 


Not 
Under 
Maint, 


Not , 
Under I'nder 
Muint.i Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Cement Omf rete - . . - 

Bitii[nitiou.t Oinrrete ... . 

Sheet Asphiilt 

KituniJiHius Mai'iuium ... 

Ilrick - 

[irirk — Concrete Shi lulderji . 
hrii-k RiH'k .SliDuklcrK 8 T 


' r 

39.79, 
87.82 .. 




in n^ 


' A CI 




17 32 




6 49 


6.10 
7.43 

es:24 


: 28.B)i 17.69 








42 96 


■ 












15,60 
47.10 

r.6o 

20.00 
56.09 






S.St) 

i.m 

10. S4 
12;26 

42.02 


3 . !l() 

74! li 


1.19 
'4:48, 


3^40 
1040 


1.06 

143.17 

4,97 

12.01 


G^fiO 

59!00 


125:97 


79.32 


17.30 
16:66 


67.01 

20.03 
60.87 


2.36; ..... 
12.78 . 

6:48 4:40 


Ccn>('r*'te-R(i<'k Slumklerw, S.T, 
Slieet AwpUaJt- Roik SImuJ- 

<Jeni,8. T,..-. 

H.B.S.T 

Rfifk Hft.se Rork Asphalt 
Siinii [tit. Riiiicl Mix 
.tSand Clay— ST. 


87;46 
12^62 


- ■-- 


80,29 
6^60 


26.90 




._ ...^ .--.- 


0.'25 
K73 






"24:26 


20:S2 
1.01 


2.20 




is^io 
2:96 

73.33 


o!2B 


iS^TO 




Marl Haw— S.T . . 

[^ical Ruck - , 

iSand-Clav- -.^^»^_-..^, 
Marl or Shell 




4.40 


31.80 6.70 


K32 


'\'.Bb 
4.10 


19.81 


iolTO 

1.00 

33:40 








fi.SS 


as.iQ 


14.57 51.01 

fi3.40 

1.52 


92.90 


Trail. . . . 

Pnmiscd Roads. . 

llridf^c^ . .. .^ — . 


4 en 


1.00 
11.60 
0,60 






2.71 



isH.m 


0.40 
75. 4« 


.i 27.20 
0.49 0.40 


i:iD 


"6:67 


51, S6 


0:93 


31.00 


TotAla 


R2.05 


45.00 


137. 64' 120. 81 


122.08 


8.1.97 231 .Ool 158. 83 


141.16 


98.02 


98.25 


34.00 


203.00 


2S4.74 


103.43 


155.20 



STATE ROAD DEPARTMENT OF FLORIDA 
State Sj^stem of Roads by Counties and Types as of December 31, 1938 



ConNTIEB 


St. Johns 


St. Lpcri! 


Santa Roba 


Sahahota 


Skminole 


Sl^MTGR 


Suwannee 


TATiiOn 


Union 


Type 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Nut 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Matnt. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint, 


Under 
Maint. 


Not 
Under 
Maint. 




15.55 




20.18 




S.29 


0.10 


6.19 
17.55 
6.38 












12.58 


0.40 






0.03 


























13.70 










5.83 
15.63 

4.27 


2.84 


















BituminouH Mac^adam 






















1.86 






Brick 


1.62 


5.30 








l.OO 












0.20 














6.48 




















Briek— Rork Sliouldcni, S.T. 


1.36 


9.17 












1.38 


6.00 


















Concrctp-RiM-k tilmuliifrK H.T. 






























Sheet Annlmlt — R^j^'k ShonJ- 
dcrs S.T. 






































R.B.S.T.__ - 


85 00 


16.40 


56 01 


12.06 




1.10 


73.21 


18.06 


37,99 


8.85 


88.16 




60.76 




60.40 


30.20 


47.66 




Sand Bit. Riind Mix 


5.W 








43.26 
44.62 
























6.87 




Sand Clay— S T. 












































1,(« 
























Sliell Ba-Hf— R.T. 


8.77 


































Marl Base — ST 








































2.20 


































Sand-Clay 










6.00 

1.70 

169.05 

9.20 


























Marl or Shell 








6.80 
8.60 

i.no 

14.00 


"io'iz 


























Graded 


28.63 


18.75 


11.43 








0,80 


19.29 


49.59 
20.10 


12.76 


66.60 


1.66 


17,40 
76.10 




18.00 


Trail 














4.00 
0.10 


"i'M 












Bridges 


4.72 


2.33 


0.63 


1.68 




0.39 




0.18 




0.14 




0.34 




0.41 




TOTALB_ ___ 


i&i.ei 


67.62 


88.66 


42.45 


112.15 


186.78 


106.09 


18.06 


65.39 


17.49 


107.03 


69.69 


86.24 


67.20 


62.40 


126.56 


63.96 


18.00 



STATE ROAD DEPARTMENT OF FLORIDA 
State System of Roads by Counties and Types as of Decemb^ 31, 1938 



COCNTIEB 


Volusia 


Wakulla 


Walton 


Washinqton 


Total 


Type 


Under 
Maint, 


Not 
Under 
Maint. 


Under 
Maint, 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Cement Concrete ^ . ^ ^^- 


16.00 


2.80 

1.80 

12.40 










5.06 


0.20 


663.16 

119.10 

234,76 

149,33 

71.87 

28.91 

38.43 

9.97 

26,03 

3632,87 

4.97 

432.51 

632.36 

87.69 

68.00 

10.63 

16.50 


56 92 












17 40 


Sheet Asphalt, ._ .. , .^ 


20.75 














146 71 


Bituminoux Macadam ... .. , 














11 66 


Bricit 




5,10 














39 90 


Brick— Concrete Sliouldera. . ^^_^^._ 


21. 6S 














2 00 


Brick— Rock SiKiuldcns, S.T 
















37 OB 


Concrete — Rock Shoulders, S,T.. 




















Sheet Asphalt— Rock Shouidere, S.T. 


















20 00 


H.H.S,T. . . 


lis. SO 


16.60 


26.75 


0.60 






0.67 




1012 03 


Rock Rn^t^ — R<ick .\iiphalt_. -. 










8aiiH liit. Hoof] Mix 






G.S8 




67.32 
85.07 




2.68 
39.98 




20 96 


Sand Clav S T 








1.66 


0.80 


4.01 


AnphaJt Block. .. 










Shell Base— .S.T.. 






12.19 












47 17 


Marl Ra.-M^-S.T 
















25 55 


Local Rock.. ,, 


















180 00 


Sand-Clay > 












2.90 






48 90 


Marl or Shell 




IS, 70 
17.30 












121,23 
735,84 




Graded.. _ 

Trail... 


26.59 


7.S8 


69.26 
17.30 
50.90 


23.71 


80.42 


10.45 


63.40 


2692.73 


Proposed Road ',. 




3.10 
0.60 






20.00 








1 173 25 


BridRea 


1.31 


0.89 


1.80 


1.38 




84,61 


S 35 












TOTALK 


210.73 


83.30 


53.69 


138.06 


177.90 


104.97 


60.21 


64 20 ) ?iHu 'lA 


5806.86 









Total Mileage, State tiyntcm . 



12,974,32 



STATE HIGHWAY ENGINEER'S REPORT 

Tallahassee, Florida, 
February 20, 1939, 

Hon. Arthur B, Hale, Chairman, 

Stale Koad Department, 

Tallahassee, Florida. 

Dear Mr. Hale : 

Following is the report of the State Hijrhway Enj^ineer, eoverini; the survey, desijrn, eonstrue- 
tioii and maintenance of roads and brido;e.s, and work incidental thereto, for the period .January 1, 
1937 to December 31, 1938. 

ReKpectfully submitted, 

J. H. DOWLING, 

State Highway Enginew. 

Road Surveys and Plana 

All surveys are made by survey parties under the supervision of on** of the five division location 
engineers. After the .survey for a project has been completed, the plans are drawn in thfe Division 
Office in pencil, after whieb they arc forwarded to the Tallahassee office for checkinfi, necessary re- 
vision, and inking. When the necessary right of way has been secured, the project is then ready for 
construction. 

Drainage surveys are examined l)y the Drainage Engineer. During the past two years some 

1400 drainage area.s were examined for factors influencing structure siice.s, types, and locations. Such 

examinations by the Drainage Engineer provide much pertinent information for the designers. This 
results in fewer plan changes and fewer complaints from abutting property owners. 

The Standard Specifications for Road and Bridge Construction was completely revised and re- 
printed during 19;1H. The new edition wa.s ap))roved and adopted August 15, 1938. 



Road Design and Construction 

During the pa,st two years .several tailcs of a relatively new type pavement known as Dual Type 
pavement has been built. Tlii-s type of pavement consists of two traffic hines, each eleven feet wide, 
separated hy a strip of a different sort of pavement four to nix feet wide. Usually the two lanes are 
built of Portland cement concrete and the tenter strip of rock base surface treated, sand-clay base 
surface treated, or sand bituminous road mix. Tiius contrasts are obtained in color and surface tex- 
ture which tend to keep opposing lines of traffic separated and materially to reduce traffic accidents. 

"Wherever possible, rights of way up to two hundred feet wide are obtained to provide for the 
future construction of another lane of pavement un each side, and to prohibit the improvement of 
adjoining property too dose to the present pavement to permit necessary future construction to be 
done economically. The deeper side ditches are then located near the right of way lines, adding to 
the safety of the highway and preventing tlie necessity of relocating such ditches when the other 
two lanes of pavement are built. Roadway widths have been increased to forty f'-et on primarj' 
roads and relatively flat slopes are used, thus eliminating the necessity for using guard rail and pro- 
viding a safer place for a ear to travel in ease it is forced off the pavement. Ditch sodding and ditch 
paving have been done more extensively to lower maintenance costs. 

[ 16 I 



Where bearing values of subprades are low, as determined by the Testing Division, they are 
raised to the required minimum of thirty pounds per square inch bj' intermixin'r ivitii the subgradc 
powdered liiue rock, a local soil of high hearing value, or cutback asphalt. The latter method of 
stabilization with cutback asphalt being relatively more expensive. 

New types of expausion joint filler, load transfer deviees and dowel supports for concrete pave- 
ment have been adopted as standard design. 

To the Federal Aid System of roads, which consists only of primary roads, has been added the 
Federal Aid Secondary System, which consists of secondary or so called "farm to market" roads. 
Since ConKres.-* made part of the Federal Aid funds available for such work, considerable work has 
been done on these seeoridary roads which ccuild not have been done othenvi.se. The availability in 
some of the counties of money from the so called "second gas tax" to match these Federal Aid funds 
has also been of primary importance In this work. 

The program of higliwa.v and railroad jfi'Hde separation has been ("ontinued and ver.v gratifying 
results have been obtained 

A total of 11 iiverpa.sses and one underpass were completed and put into service during 1!J:17 
and W-iS. In addition, li'l railroad crossinfrs were protected by the installation of automatic fla.sh- 
ing signals. This type of railroad gra<le crossing protection, costing about *^3.i>00.fH( per installation, 
has proven to be a valualdc safety di'viee. paiticularly in urban areas where veliicle speeds are neces- 
sarily limited and where the volume of traffic does not justify the co.st of complete separation. 

During VtiS a FW'A ]u*o^ram was initialed and the Deparlmcut was able to take advantage of 
it to the extent that grants totalling ajijiroximately one million dollars were obained on .sixteen road 
and bridge projects, thus enabling the Department to do considcrsibly more work than had been antici- 
pated at the beginning of the .vear. 



Boad Projects of Special Interest 

Several road i)rojects entailing unusual problems in design and construetioti were completed 
during this bienniuro. 

On Koad No. L*S, connecting the south shore of Lake Okeechobee at the town of South Bay 
with the east coast at Ft. Lauderdale, apju-oximately S5 miles of roadway grading and drainage was 
completed. The location of this work is in tlie h:art of the Evertrlades. The work consisted of (1) 
removal of lunck down to bare rock (approximately (i feet in dejith) and to the width of the roadbed, 
(2) excavation of a canal approximately .ill feet wide and to a depth of approximately 12 feet below 
water and (3) constructing a roadway embankment with the roek excavated from the canal. 

As this embankment rests upon solid rock and the embankment iiialcrial consists of practically 
pure lime rock, this is lielieved to be one of the most enduring; roadvvay embank incuts ever constructed. 

Shaping and compacting the upper layer of the embankment and ajiplication id' a bituminous 
surface treatment will provide a serviceable road without the use of a separate base course. Grading 
of the remaining gaps in this road (No. 2S) is now under construction and should be completed early 
in the year 1940. 

This work added considerably to the drainage facilities in this area as well as providing a 
direct route from the lake region to the southeast coast, 
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Construction of a portion of Road No. 17 from Tampa toward Clearwater, a distance of approxi- 
mately 6 miles, involved tlie eonstruetion of the first "divided two-lane type" pavement conslrueted 
in this State. This consists .oi two 11-foot concrete traffic lanes, separated by a 6 foot dividing or cross- 
over strip of bituminous pavement. The bituminous pavement was sand-bituminous premixed. The 
construction was similar to our standard .Sand Bituminous Road Mix pavement except that the mixing 
was done in a materials pit and tlien hauled and placed in the road. 

A variation in this type of eonstruetion was employed on a section of Road Xo. 49 between 
Raiford and Maccleniiy. On this project a travellufr mi.xtr was used. This machine picked up sand 
material from a windrow as if moved along the road, mixed it with bituminous material and rede- 
posited it ill a windrow alon<i the road. The material was then spread by means of blade graders 
and compacted. 

A SL-etion of Road Xo. 2 between Kissimmee and Haines City also wa.s constructed of divided 
two-lane pavement, the median strip in tiiis ease beinjr Rock Base Surface Treated. This project also 
included the removal of approximately .'iU,DOO cubit.* yards of muck from beneath the previously con- 
structed roadway embankment. Muck removal was accomplished by means of dynamite placed and 
detonated within the muck stratum. In this operation the muck was forced out laterally which allow- 
ed the embankment to replaee the muck and settle to a more stable foundation. 

Cotton Fabric Be'nforcement 

In cooperation with the V. S. Bureau of Public Roads an experimental project consisting of a 
sand-clay base, covered with a hitinninous surface treatment which was reinforced with cotton fabric, 
was constructed on Road No. 6. soutli of Wewahitcidia, The fabric was of three types or w! ifrbts. 
Two sections of surface treatment and one .sseetion of retreatment were constructed with each typo- of 
fabric. Three adjoining sections of unreinforced surface treatment and retreatmcnt were constructed 
for the purpose of comparison. 

The additional cost of the surface treatment where fabric reinforcement is used is approximately 
8 cents per square yard or $!)40,00 per mile. Its value in increasinjr the life of the wearing course is 
yet to be determined. 

U. S. Routes 19 and 41 

Considerable pro^rress has been made on the iniprovemeul of U. H. Routes 19 and 41 between 
Perry and Tampa. This section eov.'rs portions of Ktate Roads Xos. li\ 81, and 5. The work on Road 
Xo. 5 consisted print-ipally of replacing a badly worn, inadeijuatc rm-k luise, .surface treated juiveincnt 
with a modern concrete dividid-lane pavement. The materials in the old road were used in part to 
stabilize the subjirade beneath the new pavement and in part to con.struct the dividing lane and turn- 
outs to private drives. 

This use of the materials in the old road is typical of a prreat many road improvement projectw 
constructed during recent years. 

Completion of work now under Aiay and expected to be started in the near future will provide 
an adeqnati', safe highway leading into Tampa from the north and west. Completion of the work on 
Road No. 81 will shorten the distance between Tallahassee and Tampa by about 15 miles. 



Summary 

Tables showing in detail the total construction and maintenance work accotnplisbed by this 
Department since its establishuieiit tojrether with the expenditures during the calendar years 19:i7 
and IMS and the total cost to date, will be found elsewhere in this report. 

Based upon the percentage of work completed during each of the calendar years 1937 and 19.38, 
the following table shows the length of roadway, in raile.s, for the various types and the length of 
bridges, in feet, constructed during each of the two years. 
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MILES OF ROADWAY AND FEET OF BRIDGES CONSTRUCTED DURING 1937 AND 1938 
{Lengths based on per cent of work done in each Year.) 



Yeah 


Grade 






S t 


R F A C E 








Brtdi^es 




Conrretc 


R.B.S.T. 


Sand 
Oar S.T. 


S,B,R-M. 


Miri 
Ba-e S.T. 


Shell 
Base S.T. 


Total 




1937 

1938 


138.10 
205,22 


28,42 
33.03 


30,13 
27.05 


97. 9i 
64.37 


S4.B5 
50.20 


2. S3 
7.3J 


""s'M"" 


211.99 
190.41 


7,169 
6,1&5 


Totals 


343.32 


62,48 


57.19 


1S2.33 


105.15 


9.S9 


5.39 


402.33 


13.334 



111 the follovvitifT table, arranfjed aceorclinft to State Road numbers, will be found the total reile- 
H^rc itf roeids of tlie various type.s and the totul letisrtb of bridfres. in feet, eompleted and opened to 
traffie diirinsr eat'h of the cah'ndar yiiirs \'Xil and VXiB: 



LENGTHS OF KOADx AND HRIDUEn COMPLETED AND OPENED TO TRAFFIC, 

YEAR Ifiay— RV ROADS 





PROJECT 

No. 


COUNTY 


LENGTH 




RO.AD 

No. 


Road Miles 


Bridge Feet 


TYTE 


1 
1 
1 


WPGH 14-,\H (Coiitrti. A & B) 
WPH 14-.\H (Cuntre. CAD) 
WPMfI24-B 


Santa Rosa,. - 
Santa R(>.^a . 
Ctplumbia . 
Esoambia . 

Sant* Rosa . - , 
Osceola ....-- 

Alachua 

Alachua -- . . - 

Alachua 

Polk 


0,53 
0.67 
0.9R 
0,37 

0,09 
0,43 
0.71 
1.01 
0-54 
1,04 
0.41 
0.49 

1.19 
2.18 
4 OS 
0.64 
3.06 


19S 
264 

156 i 

68 / 


Cone. & Cone. 0, H, Brid^ 
Cone. & Cone. Bridge 
Graded 


I 


WPGH 35-1) 


Com-. * Conr. 0. H- Bridge 
Cone. -Steel -Timber Bridge 
Concrete (Pit Scale Detour) 
Conr. & Cone. O. H. Bridge 
R. B. S T. A Rock .A..iph 
R. B. H. T 


1 


225... 


2 


WPGM2-B_._ 


257 


2 


WPMH8.. 


2 


WPH S 




2 


WPGH 8 . ... 




R B S T 


2 


149 Exf... 

WPGM 214 


160 
426 


R. B. S T. 


2 


Polk 

DeSoto 

DeSoto 

Polk . 


Concrete <t Cone. O H. Bridge 

R. B. S. T. & Cone. Steel Timber O. H. 

Bridse 
R. B. S. T. Reconstruction 


2 
2 


WPGM 237 

616 Ext. 

774 (Part n .. 


2 




R. B S T 


2 


774 (Part 2) - .. 

7r4(Part3) 


Polk 




R. B. S. T. 


2 


Polk 




R. B. H T. 


2 


1044 

1(M5-B .. ,. 

1045 . . . 

UWi 

167-.4 & Ext,- 

WPGS 1!»7-A . ... 

WPSS 197-1) .. .. . . 

WPMS 197-C .-...- 
222 

704 (Parti '" ;!-" 

WPGH 42-A 

224 

\VP.\ 200a 


Hardee 




R, B. S T. 


2 


301 


Concret^Stcc! Bridge 

R. B. S. T. 

R. B. 8. T 

Concfete 

Graded 


2 

a 

3 
3 


Hiirdep . . 
Lake .'^umter . 
(Jrante ..... 
Volusia 
Volusia 
VoluPift 
Putnam . . . 

0«»nBe 

VolUHia .... 
St. Lucie. . 
Mofiroe. . . . 
Hi'blnirou^h 
Hillsbdnm^h 
Hjll*^b(m>ush 
Hillfibontu^h 
PastXJ - , 
Hernando 
Msrion 
Calhoun . . . 
Ja<'kHOn . . 

Lake 

Polk 

Pott:;:;.:.,. 

p^:. -,:.... 

f^nta Rosa. - - 

Franklin - 

Okaloosa 


1.38 
8-37 
1.64 
7.73 
2.81 
2.52 
0.09 
0.25 
0.1» 
0.09 
14.83 

0,12 
0.^2 
3.89 
0.54 
0.20 
10.47 
2. 88 

'o'.iQ 

1.73 
0.26 
6.44 

'"'s!84' '" 
11.09 


3 




Graded 


3 




Graded 


3 


. 


Cunrrctn (PitSi-alc Detour) 


3 




4 




R. B. S. T, 


4 
4-.V 


.312 
" 175 "' 


CiiniTetc {Pit Scale Detourl 

R, B, S, T, (Reconstruction) 

Concrete Bridges (2) 

Concrete 

Concrete A Cone. G. H, Bridj^ 

Concrete 

R, B, S. T. 


5 
5 
5 


2fl R«ip, .. . 
WPMH 70-0 
WPC;H 76-H -.. ... 


5 
5 


99- D 

WPfiH 194- A 
WKJM 1R4-B 

H-.'a9& Ext .. 

WPSR 145-H . 

657- H 

NRH 175-H . . 


5 
5 
H 

S 


150 

225 


R. B. S. T. A Cone. 0. H. Bridge 
R. B. S. T. Reeon-straetion 
R, B, S. T. 

Conerete-Stccl-TimlHjr Bridge 
Graded 


8 


WPH 175-C 


Graded 


8 


WPMH 17,^E. ...... 




Graded 


8 


175-F 




Graded 


ID. 
10 


5- EH. Sei'tion "D" 
WPSO 174-B.-_ 


700 


ConcrctP-.Steel-Timber Bridge 
Graded 


10 


B-803 .. 




S. B. R. M. (Resurface) 
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LENGTHS OF ROADS AND BRIDGES COMPLETED AND OPENED TO TRAFFIC, 

YEAR 1937— BY ROADS 





PRCWECT 
No. 


COl^NTY 


LEA 


QiH 




ROAD 

No. 


Road Mile<! 


Bridge Feet 


TYPE 


13 
13 


VVFMH 103-11__. 

WPtlH 10;3-D._, . 


Na.'tsau 

Naswu 

Nassau 

Pinetlax 

Piodlas 

Hernando 

Gtrus 

Hern an do . . . 

Pasco 

I.evv 

Polk 


0.S2 
0.56 
0.56 
0.S5 
0.53 
1.46 

12.93 
6.57 
6.88 
1.09 
0.38 
0.52 
0.13 
2,05 
3.17 
0.53 
U.35 

15.15 
0.37 




Concrete 
R. B. S. T. 


13 


VVPGM 103-E .. 




Concrete 


15 


WPSS219-A - 


266 '" 


R. B. a. T. 


15 


WPOS 219-B - 


R, D. S. T. A Cone. 0. H. Bridge 


15 


555-C 


R, B, S, T, Reconstruction 


15 


794-A 




Graded 


IS 
15 


7M-C 

795-A __ 

1180-A 

WPMH 73-A, WPH 73-A&Eit. 
WPliM 73-G & WPGH 73-H 
223 




Graded 
Graded 


le-A 




R, B. S. T, 


17 






17 
17 


Polk 

Potk 


516 


Concrete 4 Cone. O. H. Bridge 


23 
23 


WPCS 178 

WPSS179-A 


HtllHborouf^h 

Pasco 

Pa«co _ ^ _ . . . . . 

Pa-SCO 

Hi1l!iborou9:h 
Palm Beach 
Palm Beach 
Palm Beach 

Dade 

Okeechobee 
Osreola. . , -_. 
Indian River 
Indian River 
Santa Rosa. . 
Santa Rosa,.. 




Graded 
R. B. S. T. 


23 


\VPC;S 179-B . 


R. B. S. T. 


23 


1!-94n 

971 (Piirt) 

WP<JM 122 . . 




R. B. S. T, 


23 
25 


221 


.Asphalt Block Reconstruction 
R B. S. T. 


25 


WPSS 1S9 

WPHS 1SS (State) 

WPMH 108-A.. 

782 


Concrete Bridge (180' Steel Swing Spmi 


•25 & HM 
2ii 
2« 


51 
2.04 
2.94 
4.31 
5.08 
S.92 
5.69 
2.87 


R. B. S, T, 
Concrete 
S, B. R. M. 


20 


Q74.C 




S. B. R. M. 


a) 


H-8!t2 




S. B R, M, 


30 


11-S93 


S. B. R. M. (Reconstruction) 


37 


837 (Part) 


556"" 


S. C. S. T. 


37 


S38 (Part 1) 


S. C. S. T. 


42 


738 


Concrete-Steel-Timber Bridges (2) 


i7 


T8S 


St. John"! 

St. Johna 

Bay, , . 


6.38 
3.25 
3.27 
2.97 
3,ffi2 
5.62 
3.64 
4.89 


Shell Ba.veS.T. 


47 


ai3(Part) 




Shc'l B^-ie S. T. 


52 


90S, Section 1_.. ,,_ _. 


s. n R. M. 


52 


908, Section 2. _. ,_. _ 


Bav - 




S. B, R. M. 


52 


ms-c .... 


Bay 

Washitieton . 
Santa Roaa. . 
Santa Rosa . . . 

OWaloosa - 

Clay 




S, B. R. M, 


52 


1105. Sf it ion 3 

932, Section 2 






62 




S. C. S. T. 


82 


933 


765 "" 

396 


S C S T 


62 


936-B 




m 


1037-B 


Concrete-.Steel Bridge 


69 


811-A 


IjiFayette 

Dixi* — 

Taylor 

atru» 

Gilehrist 

Suwannee 

I-evv 

Walton 

Walton 

Wakulla 

Mirtin . 

Palm Beach . _ 
Palm Reach , . 
Palm Beach . 
Jackson ...... 

Hill^iborouph 

Collier., 

PalmBeaeh,-, 
Palm Beach.. 

Dade-,- 

Ijttke ,. 

Lake , 

Lake 


19.18 
1.52 
t.63 
6.65 

10.57 
2.48 
6.23 
7.00 

10.00 
4.64 

"4:12 
1.12 
4.06 
H 40 
4.00 

13,70 


Graded 


m 


811-C 




Graded 


69 


811-D ___ 


Graded 


74 


S4-D&Ext 




R, B, S, T. 


77 


R77-.\4 Ext. No. 1 

877-C 




R, B. S, T. 


77 




R. B, 8. T, 


SI 


95-D . 




Gradfd 


RK 


S58-A 




Graded 


8S 


S5B-C _ -. 


Graded 


110 
141) 


703 (WPSO 174.A Pav.) 

B-IOOO 


"69 
100 


.Shell Base X. T, 

Treated Timber Reconstmi-tion 


141) 


lOflO-n 




140 
140 


1000-C _... 

1000-C 


S. B. R, M. 
S. B. R. M, 


141 
1,SH 
164 


WPMS 166-C* WPSO 166-D 

10:?4C 

1023 


S. C. S. T. 

R, B. S T. Reconstruction 

Marl Base S. T, 


194 


1030-Ext. No. 2 

I099-B 

B 1086 

1093 ._. 

1093-B , . 

1109 .._ 




R. B. S. T. Rjeconstruetion 


199 


165 

SO ' 
166 


Steel-Timber Bridge 


2115 
212 
212 

212 


8.03 
6.56 

"'9!38 ' ' 

"'i'so'" 

3.12 
0.30 


R. B. S. T, Ref oust ruction 
R. B. S. T. 

Concrete Steel-Timber Bridge 
R. B. S. T. 


212 

27n 


1109-B 

1225 & Eit. 


Uke 

Heodrv 

Franklin 

Escambia 


Concrete-Steel -Timber Bridge 
Marl Base S. T. 


303 


1207 




S. B. R. M. 




WPMS 221 




S. C. S. T. 










Totals 






353.51 


6.554 
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LENGTHS OF KOAD!> AXD BRlDtiES COilHLETED AND urENED TU TKAFFIr. 

YEAR 1938— BY ROADS 



ROAD 

Xo. 


PROJECT 

.Vo. 


CurXTl 

Jackson _ ...... . . . 

Jarloson .... . - . - . 


LEXGTH 

rVPE 

Road Miles Bridge Feet 1 

1 


1 


9001 . . 


1.799 
2.226 
1.837 
0.300 
0.485 
3.725 
4.000 
3.098 
4.470 
7.223 
0.315 
3.62S 
0.424 
0.420 
0.192 
0.539 
0.248 
3.783 
2.215 
B.496 
4.131 


3. 70S 


Concrete-Steel Bridge 


1 


3002 


1 


300d 


Santa Riisa. 

Santa Rosa 


-,- - .- 




1 


3013.. 




1 


5199 - — 


Ja<'k-*on 


S C S T Rpj'firwtrnj^tinn 


1 


521d 


Ju<?khon . ._-_. . 

Polk 

Po!k___. 

Polk 


S C S T 


2 


2013 

2014 


Graded 


2 


isiis 


Graded 


2 


2039 


GradfHl 


2 


;«)00 


Concrete & Conc-Steel-Tliuber Bridges 


'> 


3028 




'J 


5015 . 


Polk 

Polk. 


R B S T 


2 


5015 


R B S T 


2 


S023 


Sumter 


R B JS T 


'? 


5118.... -- 


DeSoto 


R, B S T 


3 


3019 


( ImnKc 

Oran^. . . ,. 

Duval 

Duvai 






3 


400.^ 




Concrete Underpa'^-- and Appnadica 


4 


3012 


' ■- 


■J 


3017.- 




4 


30ij0 -,-. 

3024 -. . 


Duval- - 




5 


PfelCO-. - 




5 


3025 




9,^3.2" 




10 


3003 


Santa Rosa 


Tlmber-Steel-Concrete Bridge 
Concrete 


10 


302ii 

SOW 


Bay 


0,330 
1.253 
0.248 
4.012 
2.0^ 
I.39d 
5.955 
1.424 
3.3SS 
0.449 
0.475 

10.037 
9.954 

14.684 
0.195 
5.689 


10 




S B R M 


10 
IS 


5129 _ 

5017 


Leon - . 

Citrm , 


R. B. S. T, 
R. B S T 


15 


5017,_ _ 







R. B 8 T 


17 


3009 __ _ 


Polk 




17 


301S 


Hilhbomugh . 

Calhoun ... 

Citrus 






19 


5052. _ 


149.9 ' 

230,5"' 

80.5 ' 

139,5 ' 




22 


5021 


Graded 


23 


4043 ... 


HillslMirouffh ... , - . . 

Palm Beach 

Palm Beach 


R. B. .SI. T. and Cone. 0, H. Bridgs 
R B S T 


25 


600S 


2it 
26 


3020 

3021 

3027 . 


Graded 
Graded 


2(i 


HruBarti - - 

1*0 . 




27 


5919 & 5020 

5117 .. 


R. B. K. T. & Conc.-SieeJ-Timb?r Bridge 


2r-A 


CoUler. 

Glades- 


n 


5067 

5011 


Coucretp-SteeUTimber Bridie 
S B B M 


30 


Indian River 

Poik 

Taylor 

Wasthiiij^oii . . 

Jeffers(}r] 

Jeffer^on-I.eon - - . 

l^niori 

WH^hinf^oti-Jack^n . . 
Gulf--. 


3.543 

12.143 
8.259 
1.653 
3.174 
6.066 
I5.S22 
12.173 
7.403 
5.322 
6,437 
5.660 
0.198 

s.ooo 

0.704 

10.088 
14.840 
12.685 


30 


5172... 


Conerete-Steel Bridge 

Graded 

S C S T 


35 


5029 


3» 


5120 


42 


5042 ... 


S C S T 


43 


5121 . 


S C '^ T 


49 


5031 

5043 . 


S B R M 


S2 


62S"o 


S C S T 


52 


6044.. 




62 
62 


fi04S ... 

S04S 


Bay.-.- 


Graded & Timber-Steel-Conerpte Bridges 
S. C. S T, 
R B. 8 T 


es 


50S4 

5026 


Clay. 

Lafavette.. 


eg 




R. B S T 


6S 


6026 _.., 






R B S T 


69 


5032 


Suwannee .-......- 

Hillsborough ... . 

Levy . - 

Columbia 


R B S T 


79 


505S 




REST 


81-A 


5033.. 


150 

'" "ioois " 

195.0 
77.9"" 


Graded 4 Conc.-Steel-Tlmbcr Bridee 
.S. B. R. .M. 
S H R. M, 
CoMcrete-Steel-Timher Bridge 


82 


5030 - 


82 


5091 


85 


51I0,_ 

2027 _ . 


Martin 


87 


lisfartibia 


11.644 
4.995 
6.237 


87 


2027 


Eli^ambia 


s c ^ 'r 


135 


5083 .. 


Gadsden 


S C S T 


135 


5094.. . 


Liberty 


Concrete-lteel-Timber Bridge 

S. B. R. M, 

Mirl Ba.se S, T. 

S, B. R. M. 

Concrete & 78 Ft. Steel Bridge 


140 
164 


5060____ 

5002 


St. Jolins ^,.-. 

Hendr\' 


7.776 
5.063 
9.067 
0.173 


173 


5000 


Chario'tte 

Palm Bea-h 


17j 1 


5057 
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LENGTHS OF ROADS AND BRIDGES COMPLETED AND OPENED TO TRAFFIC, 
YEAR 19J8— BY KOADS— (Continued) 



BOAD 


PROJECT 
No. 


COL'N-n- 


LENGTH 


TYPE 




No. 


Road Miles 


Bridge Feet 




183 


S003 


I*e 


1.413 
0.471 
3.880 
0.570 
0.968 
0,955 
3.940 
1.0.55 




S. B. R. M. 

OiniTcte & Ciiwrele O. H. 

S. B. R. M. 

S. B. R. M. 

Graded 

S. B, R. M, 

S B. R. M, 

R. B, S. T. 

S. B. R. M. 

S. C. S. T. 

S, C. S- T. 




204 


4012_ _. 




187,0 




211 
219 


5212 

5056 


Alfldiuu 

Brevard ,^^ 

Brevard 

Brcviird 

Brevard 




219 


5056 

5208 _ . 






218 






219 


5213 

5133 




2SR 


Seminole. _. , . 






3112 


0.770 
1.220 
1. 000 








4061 


Piilk 








5170 . ., 


Gulf- - 
















Totab 






304.247 


6,978.5 















AVERAGE COSTS 

Due lo the extreme variation, both in tile topography and in the availabilit.v ol' road building 
materials, in the various sections of the State, th?i<" i.s a wide variation in the cost per mile of road 
in these .sections. The following average costs for the principal types of paving, of bridges and of grad- 
ing are of interest as an indication of the general avera^te cost throughout the State during the nasi 
two years. 

Average Coat Per Mile— Sft" Width Paving 

(Exclusive of Grading, Incidental Cons ti'uet ion, Engineering & Contingencies) 

Plain Concrete Pavement — - — _ -.. _ _ ^ 24,269 

Lime Rock Base, Surface Treated - — 13,405 

Sand Bit urain ous Road Mix .^ __. _ _ _ _ , 9,7.i2 

Sand-Clay Base, Surface Treated „ „.„ „ 5,396 

Grading and Drainage Structures „ _...,„ $ 1-1,260 

(Total cost, including incidental work and Engineering) 

Grading and Drainage Structures (Everglades-Roek^mbankment — Total Cost) „... $ 36,475 



Average Cost Per Lineal Foot for Bridges 
24 Foot Roadway (Total Cost) 



Concrete Deck, Steel I-Beams on Concrete Piles 

Concrete Deck, Steel 1-Beams on Timber Piles 

Concrete Deck, Steel I-Beama on Steel Piles 



126.94 
75.05 
90.82 



Bridge Design and Constniction 

During the past tivo years the Bridge Division has been responsible for the design and con- 
struction of several important structures, a number of which have been a continuation of the Federal 
Aid Program for the elimination of railway grade crossings and others the reconstruction of obsolete 
structures that had outlived their usefulness. 
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One notable improvement was the application of the steel "H" pile as a substitute for timber 
ami (.'ouerete piles in the supports of britlj,';' spans. In the ret- on struct ion of the Popes Lake approach 
to the crossinfr of the Apalai'hicola River near Chattahooehee, hents made np of 10-inch, 43 pound "H" 
section piles were driven in most eases into the nnderlyiiifr limerock, capped with concrete and used 
as the supports for the 36-foot concrete slab spans with I-beam stringers. The result has be«n a sub- 
stantial structure of simple lines at a niotir-rate cost. Thu lenftth of the new approach section is 
3,900 feet and its cost was appniximalely if 300. 000 fis against the alternative of a bridge with concrete 
piles at approximately ^300,000. 

The Department is now making use of an nnpaved type of box «iilvert for moderatelj' large 
water courses, built up b.v driviiijr steel piles into the rocky subsurface, enca.siu<r them to form a side 
wall of steel and concrete and supporting a simple concrete slab of 8' to 10' span. The result is a sub- 
stantial structure that ^ives every promise of mei'tinp the difficult conditions found in irregularly 
rocky finiv.nd partly submerged at all times ami in which the pax'ed or box type of culvert is placed 
with difficulty. 

In Washington County, near Vcrnou, a steel idle concrete .slab bridge is under construction at a 
location where the use of either timber or concrete piling would have involved serious costs by reason 
of the difficulty of finding proper timber piling- of the length required— in excess of 70 feet — and the 
generally unstable nature of the material passed through before rock was reached. In this case the 
steel pile was driven freeiy through the un.stable material into rock, providing a substantional con- 
struction. 

The use of electric welding has proven a great aid in the maintenance and improvement of dis- 
abled .structures and in the construction oE tlie new steel pile type of bridge support very noticeably 
aids in speedy work at reasonable cost. 

Structures of Special Interest 

During the mid-summer of 1938 the first section of the work of coustrueting the bridge over 
the St. John's River at Main Street, Jacksonville, was let to the Foundation Company of New York. 
Thi.s contract covered the 7 piers of the main channel spans and work has proceeded vigorously and 
according to .schedule, so that at this date y of the piers are above water and the caisson for one of 
the two piers that will support the 362-foot lift span has bien placed and work is going forward rapid- 
ly. These main piers are placed at "under-t he-surface" depths of 87 feet to 93 feet and the excavation 
work necessary to carry the pier foundations to rock will be carried on under the near limit for com- 
pressed air working. The plans for the approach spans, of concrete deck supported on steel and con- 
crete pile bents, are complete and an additional contract is planned to be let by April 1939, The 
structure when completed will be 2,060 feet in length, have a roadway width of 42 feet between curbs 
with a 6-foot width of sidewalk on either side. The channel span will be of the vertical lift type, 
normally at 37 fed above water level, hut capable of being raised to 133 feet above water level. This 
lift span will be flanked by a 240-foot steel truss span on either side and the approach spans referred 
to above. 

Qver the Hillsborough River on Road 17 at the city line of Tampa, a lift bridge giving 80-foot 
horizontal clearance and 50-foof vertical clearance is Hearing completion. This type of bridge is an 
innovation with the Department and shows some economy in cost over the bascule t.vpe of draw for 
navigable water cros.sings. 

Two notable railway grade elimination projects are under way at this time; one at Haines City, 
Where an underpass will carry the highway of Road Xo. 17 under eight tracks of the A. C. L. Railway 
and the second at Jacksonville, where the same type of structure will carry Road Xo. 4 under the belt 
line of the Southern Railway. A third installation of a similar type is planned for Road No, 1 under 
the A, & St. A. B. Railway at Cottondale. 
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At West Palm Hfach tlu- (-xterifiiDii «( Kojul No, liS ciirpetl.v into the City will be frreatly helped 
by the comiiletion of a grade elimination proj^'ct carrying this highway over the Florida East Coast 
Railway. 

At Port St. .Joe in Gulf County a new eana! built to connect the Intracoastal Waterway with 
St. Josephs Bay in connection with the industrial development called for the placing of a draw spao 
on Road Xo. 10. This, of a haseule type sivingr 8:) feet horisiontHl waterway, a roadway of 24 feet 
with a 4-foot walkway, is now nearin;; eompletion. On this .same highway at Panama City a concrete 
structure with concrete paved approaches was completed dtirin^ 1938. This replaced an obsolete tim- 
ber structure carrying road No, 10 across Wat.sons Bayou. The completion of the structure crossing 
Yellow River, whore a concrete, steet anrl timber bridge 4M■^ feet in length with 20-foot roadway 
replaced an old structure of all timber with a 12-foot roadway, provides a north and south eonneetion 
between Road No. 1 and the (iiilf Coastal Higliway near Fort Walton. 

In numerous smaller bridges throughout the State improvements have been made, in some eases 
b.y widening the roadways and in others by complete ree on .struct ion. 

Many bridges are fast becoming olisolete and e.<ipecia!ly old county bridges to which proper 
maintenance hai; never been given and that have b:en taken into the State System. At the same time 
demand for improved roadways requires that the bridges be extended and improved proportionately. 

At the present time (Februar.v, 1939) the State lias under construction by contract, bridges in 
the various Divisions of the following uuraber; 



l)ivi>;ion 1 

Division 2 

Division .i 

Division 4 

Division ,^ 



4 

21 

10 

4 

4 



Total 



43 



Oper. 
No. 



3000 
3002 
SOOT 
3009 
1061 
3012 
3013 
3015 
3017 



301fl 
302'2 
3024 
3026 
3028 

3030 



Projei-t 
No. 



PLANS PREPARED FOR ROADS 
FEDERAL PROJECTS 



1W7 



Oiurily 



2-C 

3-C 

73-DReop. & Ext. 
F.A.G.M. 73-J. 
79-C--- 

86 ■-- 

Sa-A and 96-A Ext 
143-D Part 1 . . 
166-Caml 166-D. 

167-D 

175-F... 

194-C_ 

226- A. 

242-A --- 

244-A---- - 

246-A -..- 



"Rimcl 

No. 



Q<««ola -- -- - 

Jackeon 1 

Leon --' 1 

Polk --- 17 

PoJk 17 

Ehival. - 4 

Snnta Kosa 1 

Hillsbor\>UKh., .-.; 17 

Duval-. ---; 4 

Jackson j 141 

Orange 3 

Polk ...,,,---1 S 

Pasco.,- ^--i 5 

Bay-- ' 1 

Orange- -i 2 

Jackson ! 6 

Sants Rosa 10 

Total .- 



I 



Length 

Mile.- 



TVl* 



Width in Feet 



'Roadway I Pa vein ' t 



Pavement 

Thickness 

Inches 



4.470 2,11-ft.Conr. Lanes, 4-ft. R.U-S.T.' 36 

1.123 2,11-ft. Gmi-. Ijine*, fi-ft. R.iJ.H.T.' 40 

2.984 ' Roadside Improvement. . . ... 40 

1 , 396 Concrete .. ... ,. Varies 

1)216 ' Concrete and R.B. Asphalt .. 40 

0,24S Concrete .i 4fl 

I , S37 Concrete . . Varies 

5 954 3, 11-Ft. Con.'. Unes, 4-ft. S.B.R.M.; 40 

0.644 amiTptp ; 81 

.t . OSS Sand Clay Surf Treat ' 30 

0.21O Concrete i 30 

ft. 436 GradinR i 36 

7.063 2,11-ft. Oiii.. Uncs, fi-ft. R.B.H.T. 40 

0.330 Cone. Pavement, Curl) and Gutter 44 

7.223 2, 1 1-tt. Cone Lanes, 6-ft. S.B.R.M. 40 

6.732 ' Surfscr' Treatment 30 

1.253 Sand lilt um. Road Mix.. I 36 

52.177 I I 



26 
28 



24-30-36 

40 

40 
22-40-55 

26 

20 

20 

30 



9-7-9 4 6 
9-7-9 & 6 



2S 
30 
28 
2D 
20 



9-7-9 * 7 
7 & WA 

7 

9-7-9 A 7 

9-7-9 & 6 

9-7-9 

6 
9-7-9 



9-7-9 & 6 

9-7 9 
9-7-9 & 6 
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PLANS PREPARED FOR ROADS 
STATE PROJECTS 



1^37 



Opcr. 


Project 


Countv 


Road 

No. 


T.enffth 
Milp,« 


Type 


Width 


ix Feet 


Pavement 


Roadnay 


Pavem't 


Thickness 
Incfaeti 


3005 
5118 
5191 


372 .. 

6!6 Ex tension 

707 - 

73S 


Bradford... 

DfSdto. ... 

Leon and Jefferson . . 
.leffenMjn _ . ^ 


13 

2 

43 

42 

3t 
2 

25 

2.5 

25 

69 

52 

27 

27 

49 

25 

30 

69 
164 
140 

68 

21 
2 

52 
183 

87 
173 
135 

30 
2S8 
5 
27-A 


4.604 
0.420 
3.017 
1.653 
5.445 
2.610 
1.500 
0.475 
0.203 
5.680 
5.488 
0.099 
0.095 
5. 803 

13.209 
8.613 
5.000 
5.063 
i.710 
6.404 
8.105 
0.424 

15.4SJ; 
4.899 
4.987 
9.057 
6.237 
6.978 
1.053 
0.603 
5.675 


Rework and Widen R.B.S.T 

R.B.S.T 

S.C.S.T. 


3D 

30 

S2 
36&50 

30 

30 

30 

34 

30 
28-34 
26-34 

30 

38 

30 
30-36 

30 

30 

30 

32-50-34 

30-32 

30 

30 

30 

34 

30 

36 

30 

30 

30 


22 

30 

20 

20 

22 
22 £40 

18 

20 

20 
20-21 

20 
18-24 
16-24 

20 

22 

20 
20-24 

20 

20 

20 

22-40-24 

20-22 


6 ' 
6 


5042 
S007 
5015 


S.C.S.T 

Ren-ork and Widen R.B.S.T. 

R.B.S.T 

R.B.S.T. 





B773 

774 


Marion 

Polk 


6 


5008 
5008 

S026 


H-S07-A. Sec. 3 . 

P-X07-A 

H-sn7-A& B-891.. 

gll-A 

834. fits-. 1 . . . 

847-B-l _ _ . . 

847-H-2 

874. .. 

891 

j;-892 and B-951 . . 

roos.. 

li-1022., 


Palm Heflch ........ 

Pulm liench 

Palm Beach 

1 .af aycttc . 

Wa-^h i n^un-Jack.s(jn . 

I^ 


g 


Rock Emb. Surface Treated . 

Rock Emb. Surface Treated 

R.B..^.T. 


s 


5043 


S.C.S.T. 


6 


5019 


R.B.S.T 

R.B.S.T 

S.B.R.M 

l.<jcal Rock Surface Treated 

S.B.R.M. and R.B.S.T 

R.B.S,T.... 

Marl B;^* Surface Tinted 

S.B.R.M 

R.B..s;.T 

Rework, Widen and New R.B.S.T. 

R.B.S.T 

Grading and Drain. Struct. , .- 

S.B,R.M 

S.C.S.T 

S.B.R.M 


6 


5020 
5031 
5009 

5032 


I*e 

Union. 

Palm Beiich . 
Indian River 


6 
6 

' " 6 ' 
6 


5002 


Hendrv 

St. .lofins 




5060 


1026 


6 


5054 


10,39 


Clay 


6 


5055 


1077 


Volusia 

Sumter 

Washinj^n 

Ij>e.. 




5023 


1092-Eit. 


6 


2021 


1106 

1123 

116S-C, Sw. 2 

B-1I66 

1206. Sec. 2 

12!S 

1235. . 




5003 
2027 


20 
20 
20 
20 
20 
20 
40 
20 


6 


5000 


Charlotte 


6 


5083 


S.C.S.T 


6 


5172 


Polk 


.S,H.R,M 

R.B..S.T 

Brick 


6 


sia't 


Seminole 

Hilhborough 

Collier 


6 


5024 


1265. 




5117 


1267 


Shell Ba.<e Surface Treated 


6 






Total 




140,609 











Total Federal Projects. 
Total State Projects .,. 



52.177 Miles 
140.609 Miles 



Total 1937 192.786 Miles 



PLANS PREPARED FOR AUTOMATIC FLASHING LIGHT SIGNALS - 
FEDERAL PROJECTS 



1937 



Oper. No. 


Project No, 


Cavxrr 


Road Xo. 


LOCATIOS 


Railroad 


4001 


WPGH64-C.. .. 
WP<m 103-F 

WPGM 107 

WPGM IL^i-B... 

WPGM 130 

WPCM 167-A 

WPGM 167-C. 
WPGH 190-A 
WPGH 195-A 
WPGM 208- A 
WPGM208.B. .. 
WPGM 210 
WPGM 211. 
WPGM21i-A. .. 
WPGM 216- A 
WPGM216-B. . 
WPGM216-C... 
WPGM 216-D.. 
WPGM 217 


Hillsliorough 


17 
13 

26 
31 

! 

3 

2 
5 
5 
3 
162 
30 
17 




B.X.L. 


4003 




S.AX. 


4004 






SAL 


tow 


Palm Beach.. 


In W. Palm Beach 


F EC 


4006 
4007 


.Alachu* 


In Waido 

In Orlando . . . ^ . . . . 

In Winter Park 


S..A.L. 
SAL 


4000 




\ C L 




Marion 




ACL 


4011 




SAL 








AC L 


4014 






SAL 


4013 




In Ft. Pierce... 


FEC 


4016 




In Vcrcj Beach . ... 

In Plant City. 


FEC 


4018 




SAL 


4019 


Dade 


On N.W, 27th Ave. in Miami. . . 
On X.W. 22iid .Ave., in Miami 
On N.W. 1 7th Ave, in Miami 
On X.W. I3t.h .\ve. in .Miami... 
In .Arcadia 


SAL 


4020 


Dade 




SAL 


4021 


Dade 




SAL 


4022 


Dade 




SAL 


4023 


DeSoto 


18 


S.A.L. 



[3S] 





PLANS PREPARED FOR AUTOMATIC FLASHING LIGHT SIGNALS— 1937 (Continued) 




4027 


WPGM 228 

WFGH229 

WPGM 230 

WPGM 231 

WPGS 2.32 

WPGM 233 

WPGM234_ 

WW]M 23S 

WPG.M 236 

WPGM 237 

WPGM 238 

WPGM 239-A 

WPGM 239-B 

WPC;M 240 

WPGS 247-A . 

WPGS247-B 

WPGM 249. 


Duval 


78 
95 
21 
4 
22 
24 




F.E.C. 


402S 


St, Johns . 


In St, Augustine 


F.E.C. 






F.E.C. 


4029 




In TitiiBville _ 


F.E.C. 


4030 






F.E.C. 


4031 






F.E.C. 


4032 


Indian RivGf - 


On Hth Ave., in V'ero Beach 

On Ave. "H" in Ft. Pierce. 

On Park Place in W. Palm Beach 

In Ft. I.auderdale. . 

In Ft. Lauderdale __,^ ^ 

On X.E. 61st St. in Miami 

On X.E. 27th St. in Miami 

On S. W. 8th St, in Miami 

On X. Xew River Dr. in Miami 
On N. New River Dr. in Miami 
2nd Ave. in Deerfield , _ . 


F.E.C. 


4033 






F.E.C. 


4034 
4035 
4036 
4137 


Palm Beach 

Broward ._^ 

Broward 

Dade 


176 


F.E.C, 
F.E,C, 
F.E.C. 
F.E.C. 


403S 


Dade 




FE.C. 


4039 


Dade. 


27 


F.E.C 


4040 


Dade 


S.A.L, 


4041 


Dade 




S,A.L. 


4042 


Ij reward ,.,,,.... 


F.E.C. 



PLANS PREPARED FOR ROADS 
FEDERAL PROJECTS 



HJS 



X: 


Project 
No. 


County 


Road 

No. 


Length 
Miles 


1S?I« 


Wlntn 


N Feet 


Pavement 


Roadway 


Pavem't 


Thickness 
Inches 


3032 
3082 
3061 


F.A.S. 1-A 

F.A.S. 2-A 

2- (2) 


Alachua-Union 

Bay-Calhoun _ . 

Osceola ^ 


49 

19 

2 

44 

44 

361 

77 

199 

52 

I 

I 

I 

4 

SI 

81 

SI 

17 

13 

26 

4 

4 
26 
10 

8 
109 

5 
10 
28 

5 
23 


0.874 
4.998 
4.198 
3.323 
0.273 
0.013 
0.637 
0.977 
3.049 
1.431 
0.510 
2,226 
6,160 
6,249 
6.259 
7,246 
1,445 
0.420 
0.494 
6,844 

2.800 
3.896 
2.272 
5.839 
3.876 
4.039 
0.346 
12.951 
5.337 
0.477 


R.B.S,T 

S.B.R.M 

2-11-ft. Cone. Lanes, 4-ft. R.B.S.T. 

S.B.R.M 

R.B.S.T _._. 

Culverts 


30-34 
30 
36 
30 
36 


20-24 
20 
26 
20 
24 


6 

6 

9-7-9 (t 6 


3033 


F.A.S.3-A 

F.A.S, 3-H 

F.A.S. 6-A 

F,A,S. 8-A -. 

F.A.S. 12-A 

F.A.S. 14-A 

35-C 

35-D 




6 


3034 
3035 


I.ake-iSeminolp 

Broward 

Su wannee-Gilc hrist _ . 


8 


3037 
3039 


R,B.S.T _, 

Grading.-, , ^ 

S.B.R.M 

Concrete ^ 

Concrete ^ 


30-34 
30 

30 
66 
40 
40 


20-24 


6 


3085 
3004 
3005 


Gulf... 

Et<<'ambia ^ 

F^^JITTlhlfl 


W 

40-50 

22 

22 


6 

7 

9-7-9 


3006 


38\-B 


Santa Rosa 


Concrete 


9-7-9 


3011 


79-A ,, 

95-A 

9&-D 


Duval 


Koad^jde Improvement 




3078 
3060 


Lev)' 


R.B.S,T 

R.B.S.T.,._ 


36 

36 
38 

ei-.so 

36 

54-80 

81 

81 Max. 
30 
30 
36 
30 
40 
40 
30 
40 
40 


26 
26 


8 
S 


3014 


9S-E 


l^vy 

Hillsborough 

Duval 

Halm Beach 

DuvaJ 

Duval 

Palm Beach 

Wakulla 




3016 


96-B 

F.A.G.M. I03-G , 
F.A.G.M. 122-B... 
143A, CandD..__ 

143-E 


Concrete ^ , ^ . 


36-40 

26 

24-54-69 

20 

2-204 20 


7 


4063 

4064 

3079 & 1 


Grading and R.B.S.T. 

Concrete and Cold Mix .-Vsphalt. . . 


8 
1 1^7-5 
9-7-9 


3080 1 
3018 




7 & 9-7-9 


S)i58 


16S-D_._ 

F.A.S. 174-C 

175-H 


Grading ^^ _^^ 




3094 


Grading and S.B.R.M. 


30 


6 


3046 


Polk 






3096 


F.A,S, U8-B 

194-D 

226.B 

241-B 

243-A 

W,P,G,S.2S0 


S.B,R.M 

2-11-ft. Cane. Unes, 6-ft, R.B.S.T. 


20 
28 
22 


6 


3025 
3065 


Pasco 

Gulf 


9-7-a 4 6 
8-6-S 


3076 


Broward 

Charlotte-Sarasota. . 
Hillsborough 






3029 




22 

24 


6-7-9 


4043 


R.B,S.T. 


8 












Total .. 




99.469 
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PLANS PREPARED FOR AUTOMATIC FLASHING LIGHT SIGNALS 

FEDERAL PROJECTS 



1938 



Opcr. No. 


1 
Protect No. Cocsty 


Road No. 


I^CATION 


Railroad 




WPGS 204 . 
WPGM 228-K ... 
WPGM 234-H . . 
WP0M235-U. . 
WPGM 236- H 
WPGM 236-C 
WPGM238-B.... 
WPGM ''38-C 




SI East of Duniiellon -, 


S.A.L. 


4077 
4078 
4079 
4035 
4086 
4083 
4064 


Duval -, --- 




Hend^^ok^5 .^ve. in Jackmnville-. 
On 21st St. in \ero Beach 


F.E.C. 


Ttidisn Riv^r 




F.E.C. 


J^t. Lui'ie ^_ 




On .\vp. ■■.\" in Ft. Pieri-e 

On Hampttiii Rd.,in W. Palm Boh. 
On Palm .\ve. in W". Palm Beaeh 
On X.W.2ndSt. inFL Lauderdale 
On N.E. lOtli St. in Ft. Uuder- 


P.E.C. 
F,E.C. 


Pulrti lifach 




F.E.C. 


Broward 




F.E.C. 








WPGM 239-C . 
WPGM239-D . . 
WPGM 249... . 
WPGM 249-B. . . 

WPGM 253 

WPGM 254 


Ditiie , -,- . 




F.E.C. 


4(^7 


On 54th St. in Miami - - 


F.E.C. 




Dade 




F,E.C. 










F.E.C. 


40SI 






On Ililislxjro Ave. in Deerfield., 

On N'.E. 6th St. in Pompano 

On Tigertail Blvd. in Dania 


F.E.C. 


4082 


Browat^l 




F.E.C. 


4080 


Broward . 




F.E.C. 



PLANS PREPARED FOR ROADS 
STATE PROJECTS 



1938 



Oper* 


Project 
Xo. 


County 


Road 

No. 


I-ength 
MUes 


Type 


Wldtb in Feet 


lavement 


Nu. 


Roadway 


Pavem't 


Thickness 
Inches 


406t 


4061 

502 1 


Pott 




1.220 
3.356 
0.173 

12.994 
6 235 
O.705 
1.077 
9.262 
1.792 
5.0'22 
1.672 
9.507 

10.557 
1.041 


S.C.S.T 

R.B.S.T 


30 
32 

Varies 
40 


20 
22 
40 
22 


6 


5021 




22 

176 

2 

29 
79 
I 
39 
62 
62 
24 
134 
49 
.8 


8 


5057 


5057. 

5066 


Palm Beach 

Polk 


R.B.S.T. 


8 


5066 


R.B.S.T 


8 


5067 


5067 


Glades 


Marl i^urface Treated. ... ... 


30 20 

30 IS 
44 3' 


6 


5068 


5068... 


Hilkborov^th 

Columbia 

Wa.*;hiiigt^tii 

Escambia..,.. 


R.B.S.T 

Concrete 


6 


5073 


5073 

5074 ._ 

5080 _ 

5081_ 

5145 


9-7-9 & 7 


5074 


S.C.S.T. . 


30 
30 
30 
40 

3a 

30 
32 . 


20 
20 


6 


5080 
5081 


S.C.S.T 


6 


5145 


Brevard 

Flagler 

Baker 

DeSoto - -.- 








5146 


514e 


Grading-. 






5174 


5174- - 
5193. _ 


S.B.R.M. .- 


20 
22 


6* 


5193 


R.B.S.T.. 


6 












1 


TOTAV,. 




64.613 











Total Federal Ptojeits 

Total FWA Projects 

Total State Projects 



99 459 Miltw 
97.367 Miles 
64.613 Miles 



Total 1938 261.439 Miles 
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PLANS PREPARED FOR ROADS — 193B 
P.W.A. PROJECTS 



r- 


Docket 
Xo. 


County 


Road 
No, 


I^etiKtti 
Miles 


Type 


WiBTU IS Feet 


Pavement 


Roadway 


Pa vein 't 


Thicknees 
Inches 


3057 
5003 
G009 
5029 


1488-F ---- 

1451-F 

1454-F 

1556-F 

1487-F, Sec. 2 

1487-F, Sec. 1 

1S51-F 

1490-F 

1430-F 

1553-F. . . _,.. 
1480-F. 


Columbia 

I.ec 

Palm Beach ...... 

Tavlor 

Gulf . 


1 

183 

2£ 

36 

52 
52 
52 
39 
5 

3 
164 
98 
98 
13 
23 


8.677 
3.485 
6.099 
0.2flO 
9.076 
3.DC0 
4.354 
B.1S7 
14.240 

5.719 
9.977 
6.529 
6.609 
7.024 
4.191 


Corirrete & Blark Top WitleTiiiic... 

S.B.R.M 

Rock Fill Surface Treated 


40 
30 
38 


22 
20 

22 


9Min. 
6 


5044 


S.CS.T 

S.B.R.M -. 

S,B,R,M._ _ 

S.B.R.M... - 

Rework and Widen R.B.S.T 

Rework and Widen R.B.S.T 

Marl Surface Treated 


30 
30 
30 

30 

30 
30 
30 
36 
3&-36 


20 
20 
20 
20 
22 

22 

20 

20 

20 
22-3B 
22-26 


Q 


5015 

5045 


Bav. 

Bay 


6 
6 


5075 




6 


5tM A 1 
5205 1 
5190 
5200 


Sarasota-Charlotte . _ 

Putnam. , , . . 

Collier 

Jackson 

Jackson 


8 
8 


5204 


1554-F, Sec. 1 

1554-F, Sec. 2 

1620-F.... 

144ft-F 


S.CS.T. 


6 


5204 


S.CS.T. _ _ 


6 


5210 


R.B.S.T. and Concrete 


a 


6225 


Pas«> 


R.B.S.T 


e 






Total 




97.887 



















PLANS UNDER WAY FOR ROADS DECEM3ER 31, 193S 
FEDERAL PROJECTS 



I ' 



Oner, 
No. 


Projec't 
Xo. 


County 


RiMid 
Xo. 


I..enffth 

Miles 


TyiK 


Width in Feet 


lavement 


Roadway 


Pavem^t 


Thickness 
Inches 


3111 


F.A.S. 10-A(1)___. 
F.A.S. 20-A(l)-.-. 
F.A.G.S, 21-A(t).. 
3t-B(l) 


Leon 

Sumter _ 


10-A 
36 
31 

7 

4 

4 

1 

4 
81 
13 
63 
29 
13 
F.A. 19 
23 

5 
10 
21 
21 


0.404 
1.240 
0.470 
1.058 

11.7S6 
0.07S 
0.431 
6.564 
5.819 
B.344 
4.892 
3.053 
0.469 

10.141 
2.116 
1.822 
5.367 
0.540 
0.480 


K.B.S.T 


30 
36 
36 
43 
40 


20 
22 
24 
43 
26 


8 


3088 


Rework and Widen, R.B.S.T. 

R.B.S.T 

Concrete 


e 


4000 




8 


3009 


Escambia __. 


7 


3008 
3064 


60-aJ2) 

60-B(2) _ 


Flagler- Volusia 

Flakier- Volusia 


2, 11-ft. Cone. Unes, 4-ft. H,B.S.T. 


9-7-9 


4062 


F.A.G.M. 77(2). _. 
79-.\(5) 


Concrete . 

Roadside Improvement 


40 


40 


7 


3011 


Duval 




3105 


95-F(l) 


Levy 




38 

38 

32 

30 

40 
36-40 

32 

38 
40-36 

40 

40 






3068 


103-HCl)-- 


R.B,S.T 

S.B.R.M 

S.B.R.M 


26 
20 
20 
24 


8 


3040 


F.A.S. 155-B(n -. 
F..iJ5. 161-C(1)_.. 
F.A.a.M. ie4-A{2) 
175-G(1)- . ... 
F.A.S. 178(2). ..- 
243-A(n 




6 


3002 


Osceola 


6 


4065 


Duval. 




9-7-9 


3045 


Lake 

Hillsborough 

Charlotte 






3005 


R.B.S.T. , 


22 

22 
22-36 
22-24 
22-24 


8 


3029 


R.B.S.T. 


8 


3098 
4075 
4076 


245-A(l) 

W.P.G.S.251-A(1) 
W.P.S.S. 251-B(1)_ 


Franklin. _ 

V^olueia 

Volusia 


Concrete. .... 

R.B.S.T. 

R.B.S.T. 


8-6-8 
8 
8 












Total 





63.074 











STATE PROJECTS 



T: 


Project 
No. 


County 


Road 
Xo. 


Length 
MHes 


Type 


Width in Feet 


Pavement 


Roadway 


Pavem't 


ThickncEs 
Inches 


5232 
5258 


5232 

5258 .... 


Hillsborough.. 


!7 

96 

1 


0.632 ' Concrete 

5.168 S.CS.T 


40 
30 
40 


40 

20 

32-22 


7 

e 


5073 ■ 


5073, Sec, 2 


Columbia. . . 


2.097 




7 


Sec. 2 / 










Total 




7.797 1 


1 





Total Fetleral Projects. 
Total State Projects... 



Total Under Way. 



63.074 Miles 
7.797 Miles 



70.871 Mileti 
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PLANS PREPARED BY BRIDGE DIVISION 1^7-1938 





PROJECT 


(■ I* .V T V 




L E S C T H 


IN FEET 


NUMBER 


ROAD 


1 C'Mitertlf 
Siipcntriictan 


fx 1 j;atwr iilfa 


Concrete 


TIMBER TOTAL 


srHuc- 

TURES 


19 


FAS 1-A 

F.A. 2(2)__.. 
FAGM 2-B.. 

F.A. 2-C 

FAS3-B 

iU.S.For.S-D- 
i l.Sec. "E". 
"FAS »-A . . . - 

FAS 7-A 

FAS 8-A - - - - 

FAS 8-A ... - 

FAS 12-A_.. 

FAGS21-A.. 

FA. 35-D... 

FAGM 77... 

F.A. 96-E . . . 

F.A. 96-B... 

FAGM 103-C 

FAGM 12-2-H 

F.A. 143-E.. 

FAGM I64-A 

FAS 169-ri . . 

F.A. 175-G_. 

F.A. 175-H. 

F.A. 22d-B . 

FA. 241-H . 

F.A. 243-A.. 
,'F.A. 248^A. 
1 PSrtI...__. 

WPGS250.. 

WPGS 251-A 

S07-A 

S47-H-1 

84r-B-2 

S91 

B-10?2 

1085-D 

IHS 

1162-E. 

5029 

5033 

5044 

6080-5046. __ 

5053 

5057 

S067 

5110 

5173.. 

5177.. 

5177. . 

5178- , 

SlSI-5205... 

6189_ 

5201. . 

S230 

5331 


Alftchua-Unkm...... . . 


1 


478 [Steel Piles) 






478 
316 
787 
452 
262 

983 

23 
160 
478 
226 
126 
516 
240 

4S 
380 
358 
182 
1172 
196 
165 
176 
120 

61 
202 
101 

46 

1815 

13S 

143 

68 

130 

101 

60 

105 

2299 

30 

46 

979 

151 

226 

2390 

!54 

78 

SI 

101 

361 

835 

S2S 

137 

63« 

1000 

142 

^4 

219 




2 




31S 








19 


Calhoun 

Osceola. ._-. .-. 


787 
452 








2 






44 


I .ake-Scmi noLe ^ ^ 




/ 252 (Steel 
I Piles) 






10 






983 




361 




23 








IS 


l.evy-Citnis 




160 






77 


Gilchrist-Suwannee. .. 




478 (Steel Piles) 

226 
126 (Steel Piles) 

516 




165 


Hnlmp-^-lnplfRTtn , 










199 












31 
1 


.\luchua .. ........__. 

Es::flinbia.. . ... _ 


240' 

48 








1 












SI 




38» (Steel Piles) 






It 


17 




276 
182 

1172 
198 
16S 


82 






13 








25 


Palm Beach 










4 

13 


Duval 

Duval. . - .. , 










S 


Okeechobe*. . 




176 






s 


Lake . 




120 (Steel Piles") 
61 




g 


Polk 










in 


Gulf_,._ 


68 


134 
101 






26 


IJroward .,.,, 






G 


Charlotte _ _ ._ 




46 (Steel Piles) 




4 




ISIS 
138 
143 

68 








23 


Hitkborough, 










21 


V^ilu."5la 










2S 


Palm Beach 

Lee 










27 


130 

101 
60 

105 








■'7 








25 






192 






164 


Hendrj' 






17B 


Palm Beach -^-^ 


2107 




Sl-A 


30 (Sted Filep) 




IfiS 




46 








35 




979 
151 (Steel Piles) 
226 
2390 

78 (Steel Piles)" 
Rl 
!01 
361 








15 












52 


Gulf 










62 


St. Johns , _ 

Palm Etparh _ _ 




1 




ItA 

176 


124 30 




39 


Glades 








RS 










19 








7S 


St. Johns 






835 




7S 






828 (Steel Piles) 

137 
636 (Steel Piles) 
1000 ! 






22 


J^iike.. 










S 










11 


39 


Wa.sbin(?ton- 










143 


Palm B^ach 




142 






6S 


Cha^lott^^. 




684 (Steel Piles) 1 
8S (Stefd PUes) 




3 


6 


Gulf 




134 


1 



I 2S 1 




Removing Muck 22 Feet in Depth and Retilfing with Stable Material. 




Placing Muck on Shoulders. Slope* and Ditch Bottom to Promote firaulng. 

[30 I 



STATE ROAD DEPARTMENT OF FLORIDA 
Contracts Awarded by the State Road Department^ January 1, 1937. to December 31. [937 

FEDERAL PROJECTS 



Pmjpt't Xo. 


Road 
No. 


CoirNTV 


CoNTnACTOR 


Road 
Ix'nKtli 
Miles 


J^ndge 

Lenfi^h 

Feet 


Contract 

pllL-i 10% 


TVPE 


F.A. 168-B-C 


26 

81 

204 

204 

5 

5 

141 

8 

10 

10 

1 

1 

1 

1 

2 

10 

17 

17 

2 

2 


Palm Boach ....... 


The GeoiKe D. Auchter Co. 


lo.eei 

6.237 


186^9" 

"sw^o"" 

3708.0 

983.0" 
451. 5 


S 066,952.14 

106,960.97 

22,006.71 

62,201.63 

14,423.64 

42,706.38 

37,717.77 

42,697.60 

69,668.14 

67,666.77 

324,276.41 

41,627,61 

128,791.54 

116,463.06 

401.461.51 

71.412.99 

312.809.14 

90.462.98 

31.4«).7i> 

202,125.05 


Gradinf^ 


F.A. 95-D._ 






WHjH 196-.\, Contr. "A" 


DuvaI. ^ 


M. C, Caddeli 


Concrete and St<>el 


WTOH196-A,Conlr."K"., 




tlkecffhobee Conatruclion Co 

Cone Broa. Con ttaetin(f C(> . . . 

C(jne lirns. Contrat^tinR Co 

Faulk and Coleman. ._ 

Jnhn E. Hallengcr Const. Co. 

*Shell Producers Company 

C. T, Fc'lix 


0,436 

"o;64Q 
4.068 
6.438 
0.256 




WPGH Ifl4-A,ail)(r, "A" 
WPflH 191-A,a)iitr,"H".. 

wrst) A WPMS lea-c-D. _ 

F.A. 17&.F 


Pa.«co 

Pa»(^.. . , ^,__ 

Jackson _ 

Polk 


Ctmt^retfl 
R.H.S.T. 
S,C.S,T, 


F.A. 226-A, Cuntr. "A".... 
F.A. 226-A, Contr. "B"---- 


Bay 

Bay 

Jarknon 

Lean 


Concrete 


F.A. 3-B. 

F.A. 64- [i 


C. CI. Kerr^haw Contracting Co. 

S. ,1. Oifjvi'S & Sons Co. 


"'2;984 
1,837 
1.799 
7.223 


Concrete-Steel 
RoaAiide Improvement 


F.A. 86 






F.A. 3-C 

F.A. 242-A 

(''.A. 5-D-1, Kfr. "E" 


Jarkhirni ... 

Orange.. ... .. ... 

Santa Ki>ria 

HilJKhiinHlKh 

Polk . 

ilscHiia ._. 

Oaeenlu 


Int^^r^tate Higliway OniHt, Corp.. 

Ebershach Q>rifitructioo Co 

J. S. Waltfiii & Co. 


Concrete 

CtUICHjtC 

CVmcrete-St eel 


F.A. 96-A uiiii Ext 

F.A. 73- D, Rfiip. ttticl E)it. 


Cone Bros. ContractinK Co 

W. I,. Cohb Oiiist. Co, . 


6. Ml 
1.398 

4.3S5 


Cfincrete 
Concrete 


F.A, 2-C. Contr. "A" 

F.A. 2-C, Contr. "U" 


Ryan Consti-uction Co...... . ., 

IiiterstatB Higliway Court. Co... 


Concrete-Steel 
Concrete 




T5' 
26 
14-A 
62 
30 
13 
14 
26 
25 
1 
40 

m 

4 
4 

26 

to 

19 

27 




Total— Federal Prajects 


63,624 


5839,32 


12.832,372. 29 








STATE PROJECTS 








7913-D .. 

1214 


Citrus 

Hniward 


W, L. Cobh Const. Co 

R. B. Stewart 


4.009 
0.S7 


... 


t 69.662.38 

4,061.82 

42,839.89 

46,636.77 

162.474.91 

16.990.22 

6.758.15 

47,238.51 

16,437.75 

7.601.20 

16,317.84 

13,824.81 

27,480,50 

2,463.27 

8.890.11 

.36,866.75 

26,687,72 

21.929.16 


R.H.a.T. 


962-H 






834 


Wn.'^hiiiKtoii-Jarkson 

liuljaii River 

.Alarhiiii . ... 

Alachua _ 

Palm Beat'li . 

Pairn Kejvc'li 


Co^Kin A nefirinont. .- r- - 


6,488 

8.614 

7.66 

3.39 

0.476 

0.203 

3. as 

7.89 
7,32 

12.10 
0.60 
3.60 
6.0 

13.0 


230^6 


S.C.S,T. 


(1-802 QiKi 11-961 . , 


Hdcln-rOil Cii 


KJi.H/r. ai\ii S U R M 


742 




760 


Faulk 4 Coleman ,....*: 

Powers k Arcliiliald, Inc 

Piiwers & Archibald, Inc. 


Rfitrotttment 


B-807-A -- 

B-807-A and [5-891 


R.1V8.T. 
R liST 


668 - ^ 

734 


Wa'duiigton.^.. 

Waltiili .. 


Smith EiiKiitecritiK & Crmst. Co. 

R. B. Tyler Co 


Retreatmenl 


711 


Gadsden ... . 

Palm Beaeh 


C. C. Mnorp Cousit. Co, 




641 


Coa.staI RoadH Co. 


Rc'treftttTient 


683-A ,. . 


Palm Ueiirh . . 

Palm Heac'h ...- 


X. O. tireynold.s Co., Ine. 

A. O. Greynolds Co., Inc.. 

M,C.Ca<ldell 


Rctreatment 


921 




6S0 




726 




M.C, Caddeli 




847-iM and 2 


I>ee. 


Ryan Const. Co._ . . 


Concrete-Steel 



STATE ROAD DEPARTMENT OF FLORIDA 
Contracts Awarded by (he State Road Department, January I, IM?, to December 31, I'JJZ 
STATE PROJECTS (Continued) 











Kuud 


Bridge 








Project No. 


Road 


COV'NTV 


CONTHACTOR 


I.£neth 


l^eriKtli 


Contract 


Type 






No. 






Miles 


Feet 


plus 10% 






1207 __ _ 


303 


Franklin ... 




2.12 




27.K27.65 


S.B.R.M. 




774 


2 


Piilk 


John E. iJiillMii^f^i' Cnntft. Co. 
R. H. Sttwiirt 


2 fll 




107.498.11 


R.U.S.T. 




B-tl33. 


1R3 


J.CT 


1.413 




25,850.10 


H.U.R.M, 




lOOS 


H<) 


Si)WiLEiric-i> 


1 ., 1), M cl.eod CoiiKt. Co. . . . 


S.OO 




03.433.41 


R.H.H,T. 




B-I022 


164 




H.E. VVcilfr Cnnst. Co. . 


s.oas 




07.008.00 


Marl Rii-se ».T. 




707 . .. 


43 




C C MiKirc Oiniit Co 


3 219 




10 113 71 






807-A(S^) 


2S 


('film Hffinli. 




l.SO 




27,413.80 


R.B.H.T. 




B-66a 


6 


Culf 


•Smith Kn^iiic^i'lMjc ^ C(»tist. 0>. 


17.4 




43,808.18 


Surfare Tix^iitriicnl ond 


He- 
















treatmc*nt 




874 . „ 


40 


t'nirni 


1.. Kti]Lhl> QdifJh-nvti^in Ct». 


5.8ti3 




65,235.96 


M,H,R.M. 




B-B72 


13 


Uraflford 


Duvul EiiK'*"'*'ri^iR * Contr. Co. 


4.04« 




54,821.03 


H.B.S.T, 




I2M. 


fi 


HilLshol-rtUKll 


W. J., Col ill Cowl. Co 


0.003 




4«,832.41 


Hrick 




8U-A -- 


m 


l.ufiivc'ttr* . 


Menilv Cellist. 0», . . 


s.ee 




108,2Sfl.44 


R.B.H.T 




738.... 


42 


Hlf^ffcr^nn 


Fmillt d Coleman 


1.65 




20,8'2e,75 


S.C-.'^.T. 




KMW 


220 


Pindliiii 


W. I,. CohhCoiwt. Co 


9.00 




8.045.(M 


Hptrentment 




1064. _ 


■230 


PinHla.H. . . . . . 


W. 1.. ColibaiiiHt. Co.. . 


7.00 




18.5Sn. 13 


R<? treatment 




72B _ . 


15 


Piju4la.*^ 


ElM'rwhuch CoiiHti'u^*tif}n Co, 


0.8 




5.844.09 


Ret rem) 




730 


IS 


PinulkiH 


ElifrHhiLch Ctntstiuotion Cti. 


0.2 




992,43 


Rri read 




98S ... 


73 


Pinf4liis 


Elwrsl)!ic-h Coiwtiur-tioii Co. 


4.0 




19.342.05 


Retr<?ad 




1039 . 


173 


Clav .. 

ClmrliiUc 


Lun^too Coni^truction Co, .- . . 
Hardnway Ointnir'tinK Co. 


6,437 
n.057 




100,443.42 
130.707.72 


R.B.S.T. 
.S.B,R.M. 




B-llBfl_ 




1092-EKt _. 


y 2 


Sunitii' 


Mimlv Ciinsi, 0<. 


424 




13.712.13 


R.U.S.T. 




i268.B ... 


17(i 


Piilrri liru[-l)- 


Clfarv Bros. Const. Co. .. -. 




78.0 


42.184.66 


C^l^cretfrtjteel 




126T 


27-A 
31 


Collipi- . . -. 

Mnrimi. 


E. A. Pynrhon . . . 

l.tuiswioib Construction Co. 


6.676 
S.44S 




30,751.40 
Sfi.110.14 


Wlicll llasr S.T, 
Rework R.B,H,T. 




fr-TTS 














Total— Stat*? Projpplii. 


184.014 


30R.0 


»1. 706. 154. 12 







P.A. 79-C - 

F.A.246-A 

W,P.ri.S, 2S0, Contr. "A".. 
W,P.G.S. 250, Gmtr. "B".. 

F.A.38-A.B., Reop.. 

F.A. 104-C 

F.A.35-D. 

F.A. 17S-H 

F.A, 143-D and 143-E 



F.A. 167-0(1) 

F,A,0&.A(3) -. ... 

F.A. 06-D(l) Parti 

F.A. 95-D[2) 

F.A. 36-C(l) 



Contracts Awarded by the State Road Department, January 1, 1938^ to December 31, 143S 

FEDERAL PROJECTS 



4 

10 

23 

23 

1 

5 
1 

8 
4 

3 
81 
17 
81 

1 



Dijvat - ^ . Duval Enffinecrin^ and ijoutr. tju. 

Simlji Rosa M. C. Caddell 

llillsl^u'ough Cone Broii. QnitractinK C(j,.__.. . . 

Mill.'jlhiroiigh Coin^ Hrop. Contracting Qi . 

Hjint« Rosa W, I., Oiltb OniM, Oi. - 

Pawn EliPi^hnrh Const. Oi.. . 

EHcaniliiu ; -Vnonan Cdnsl. Co 

Polk John E, BiillenKcr Const. Co 

Duval I W. I.. Cobb Const. Co 

Orunur . , ._..' ElMTsJmrh Onist, Co. 

l.pvy ■. Duval Engineei'irij; cfe Qmtr, Co, 



0.248 
1.253 



Hilljiljii rough . 

l.evy.. 

EiM'ambia. 



Ctme Broi^. OnUr. Ctk 

Duval EriKinccrinn A Contr. Co. 

Noonan Con^tructi<ni Co. ... 



0.449 
2.226 
6,4M 
0.470 
S.S39 



0.192 
6.248 
I.44S 
0.236 
1.431 



149,92 I 



240.00 



32,680.08 

67,364,04 

16,542,90 

32,511.60 

90,722.94 

249,659.10 

54,771.88 

102,904.11 

258,855.96 

20,803.97 
118,846.67 
143,626.80 
111,760.84 
122,426.15 



Concrete 
S.B.R.M 

ConcTOte 

Concrete 

Concrete 

Cimi-rete 

Concrete 

GradioK 

rnr)crp]i.^H and 
Pavement 

Conerete 
I R.B.S.T. 

Concrete 

R.B.,S.T. 
I ConcretB 



Corn-rete 



Project No. 



F.A. I43-A-C-D(2) 

F.A. 79-A(4) 

F.A,a5-E(l). 

F.A. 86-B(l) Pnrt2 

F.A. 248-A(n Parti 

F.A. 194-D(l) 

P.A.226-B(1) 

F.A,G.M.73-J(1)AF.A.G.M 

175^1 (N'orj-PBrtic). ... 

F.A.G.M.2-B(l)aiidfi052.. 

F.A.S. 7-A(l) 

F.A.S. ».A(1) 

F.A.G.M. 122-B(1) 

F.A.e. (>-A(l) 

F,A.S. 6-A(l) 

F.A. leO-Bd) 

F.A.S. I-A(l) , 

F.A. )68-D(n 

F.A,S. 3-A(l) 

F,.VS, 12-A(1)- -.. 



Road 
No. 



4 
4 

Rl 

17 

4 

5 

10 

17&8 

19 

81 -A 

77 

25 
165 
3Ht 

8 
4!» 

26 

44 

199 



COUNTV 



Dtival 

Duvu] ,. 

Irf!vy 

HillshomuKh 

Duval 

Piiaco ^. 

Gulf 

Polk 

CWhoun 

Ij«vj -Citrus 

^^uwaiineG-GilrhriHt . _ 

I'ulm Beiuh ... 

Holmcw-JiK'kHon. . . . . 

limward 

Okf^crhobce 

.41aphuii-Uiiion-^-. .. 

Palm tieaeli 

Brevurd . . 

llrowsrd-Paltn Beach 



CONTBACTOB 



W. L, Oitjb Coiifit. Co 

Turner & Trummel Cnnst, Co.- 
S. J. Groves & Sonw Co..,-, — 

Cone Bros. Coiitr. Co -.__ 

Thp Foundiitiun Oi 

Ebersbft^'h C4>iintr. Co. ,..-.... 
Oeiiry Wrttti. Conf^tr. Co , 

Tli(? Geo. D. Am-hUr Co 

C.T. Felix 

SuwanriM Const. 0>... 

Okwr-liobee CftnKt. Co. 



H. E, Wiiir*. Const. Cn. . 
Ninely Consttrurtion Co. 

S. M. Wall - 

Ryan Const. Co 

John Mat:kler A Co 



.^tlimlip Drad^iiiK & Connt- Co, 

E. A. Pyrtchun . . 

Powell Bnw., Ins 



Total— Federal Projects. 



Road 
Lencth 
Miles 



6.844 
6.160 
7.246 



4.039 
0.30S 



0.319 



0.547 
0.373 



0.786 

3.sse 

3.323 

0.944 



70.660 



Bridge 

Ijength 
Feet 



36S.0 
1237,0 



202.0 



886.5 
160.0 
480.0 

1171.5 
226,6 

77.0 
175.5 
476.0 



176.0 



5813.92 



Contract 

plug 10% 



170,216.37 
27,162.29 
174,5i)4,71 
128,150.82 
468,162.09 
195.181.10 
146.933.54 

li)0,875.29 
53,727.87 
21,099.10 
03,485.00 

219,846.69 
16,512.21 
17,621.39 
19,776.04 

124,214.83 

209,839.85 
49,167.11 
51,687.43 



•3,807,80(2.76 



Ttph 



Concrete 

Roadside Improvement 

Ciradioft 

Conercte-Steei 

Concrete— Steel Piers 

Concrete 

Cone. — Steel llr. — Cone 

Apprs. 
R.U.S.r.— Undc rpass 
Conerete-Steel 
Gonerete-Stccl 
Concj.-Steel Br.-R.B.S.T. 

Apprs. 
Caneretc and OverpaHs 
CoiuTete-Timber 
Concrete Culvert.-! 
Co nc rete-Steel-Ti m ijer 
Cone-Steel Br. -K. U.S. 'I'. 

Apprs. 
Gradint; 
S.B,R,M. 
Cone, -Steel Br. -Grade 



STATE PROJECTS 



616-Ext. N'n, 2.,.._ 2 

6086-.- 3 

S007. ---. 31 

6172 30 

Group 2 - 8 

Group 2 4-A 

Group 2. .- 4 

Grou!i2 --. 205 

.W67 29 

Group 2 25 

Group 2 156 

Group 2 18-A 

5082 - - 52 

Group2 --. 3 

Gtt)up2.- 10 

Groups..,- '0 

GK)up2.. - -. fl 

Group2 4 

Group 2.... — ... 4 

Group2 , 1 

6173 19 

Group 2 1 

5074 .--- 39 

.■iosa 135 



UeUoto 

Duval 

Marion 

Polk .... 

Hi^hlandM. -, 

Dude 

Bri^vard 

Uaiie 

GladcM ..... . , - , . 

Palm licneh. . . 

tlillHbnrnui;)) 

Manatee. . . - 

WftshinKtiin 

VoluHia 

Bav . , .- 

Gulf , 

Collniun 

FlaRler 

Volusia -. 

Columbia 

Calhoun - 

Suwannee 

WaahiriKton...-, — 
Gad^Klen , , J™ 



John E. Hallctiger ConBt. Co 

Duval V^nRinceriuK and Contr. Co.. 

t.angiiton Const. Co. .. ^. 

John E. Balleiijier Const. Co, - 

W. L. Cobb Con.tt, Co 

BelflierOil Co... 

Manly ConHl. Qi 

BelcliwOilCo 

Etiersbacli Const. Co.. - 

Ebersbseb Oinst. Co 

Smith Service Co., Inc 

Smith Service Cc^. Inc .- 

Hurciaway Contracting Co 



W. 1.. Cobb Const. Co -.. 

John K. Hallenger ConHt. Co. . 
John E. Ballenser Const, Co. 
Joiin E. Hallenger Const. Co. . 

Manly Con»t. Co 

Manly Conat. Co 

Eberabaeh Const. Co 

Way Construction Co. - . . 

Belcher Oil O) 

Hardaway Contr. Co 

Hftrdaway Contr. Co 



0.420 

B.esi 

4.83 

0.978 
1S.2 

8.86 
11. 

2.0 

6,236 
11.9 

3.86 

7.1 
10.26 

B.38 
12.9 

6.7 

5.0 
13,78 

8.3 

9.3 



13.31 
9.27fi 
8.237 



361.0 



17,138.81 
23,(m.32 
55,442,75 
128,213.71 
:in.81B.42 
14,251.01 
76,352.86 

3,141.95 
49,071.63 
2H,tr27.48 

8,902.33 
13,640.77 
14,331.47 

27,l.'i2.25 
16,243.94 
8,988.51 
6,010.70 
16.459.20 
51,899.19 
11,144.76 
21,fM7.86 
16,819.74 
48,760.87 
34.186.54 



SheUBue&T. (WideninK) 

Rework— R.RS.T. 

S.B.R.M, 

RctiTatmcnt 

Retrealment 

Rework R.B.S.T. 

Rctreatmrnt 

Rework Marl ltu.«ie S.T. 

Re treatment 

Rctreatment 

RetreBtmeiit 

Excuvatini; and Hauling 

.Sand.Clay 
Retreatmeiit 
Rctreatment 
Retreatment 
Retreatment 
Retreatmcnt 
Rework R.B.H.T. 
Retreatment 

Coticrete-Steel and Timber 
Retreatment 
S.C.S.T. 
8.C.S.T. 



STATE ROAD DEPARTMENT OF FLORIDA 
Contracts Awarded by the State Road Departn-.ent, January 1, 1938, to December 31, 19,^8 
STATE PROJECTS (Continued) 



Projert N». 


It and 
No. 


Coo.sTr 


CoSTIlACTnlt 


Road 
Length 
Milwi 


liridt^ 

I./engih 

Fept 


Contraet 
plus 10% 


Tyfb 


B043 


52 
85 
22 
IS 
16 
11 
19 

4 
19 

1 

4 
78 

1 
17 
79 

5 
5 

5 

6 
39 
20 
1S3 

1 
25 
.'52 

3 
62 
62 

62 
llH 
52 
52 
39 
52 
23 
98 
98 
35 

13 
18 
26-194 




Noonan Const. Co. ^ ,,,, ^ 

Huwaniiftp Conitt Co. 


3.470 


ioo^s" 

136.6 

828 ;6" 


14. '275. 78 
7,198.40 
'23,195,31 
19,430.04 
7,839.2(1 
11,291.99 
14.078.50 
.37,0,'i,'i.H0 
18.698.62 
13,765.01 
'20.tl8H.0ti 
05.198.71 
88,280.55 
12.691.80 
15.307.74 
15.013.70 
34.558,92 
5,749.17 

112.575 40 

102,171.39 

t 92.140.57 

48.916,63 

60,38,5.25 

233. 997. 50 

175.971.01 
19,520.27 
70,426.35 
42,600.25 

109,610.87 

103,820.77 

101,669.28 
46.139,23 
99.898.89 

122,028.80 
65,872.17 

167,228.87 
80.331.22 
93,167.06 
89,201.47 

271,288.69 
31,235.74 
82,179.48 


S.C.8.T. 


6110 


Martin _. 


Cuiirreto Stepl 


6178 


Iiiki- 


M. J, Ciirn)! Contr. Co. 


6.24 

9.6 
2.35 
9.65 
II. 
11.52 
14.9 
11.79 
15.64 

l!677 
1.220 
0.704 
10.50 




Group 2.. 


J*llH{'li 


W. L. CubbCoriHt Co. 


TUttrcatmcnt 














Hdrher Oil Co. - 




Gnm\>2 












nr-lrliVrOilQ] 


|^-wr>rk KJl.ft.T. 






BpJrher Oil C<h 




Group 2_,. 


Miidison ,, ..^ 






Group 2 


Miinly CctriHt. C*i^ 


Ht'trfiiliii(.'iit 


6177 


St. JohuR 


If. K. Wiilff G<Mt. On _ 

Duvul Ensr. A Contr. Co 




5073 _ 




4061 


Polk 


JS.C.S.T. 


5068-. 


Cinit^ llrtj*. Contr, Co 

l.nngstim Omst. Cn _^ 

J. D. Manly 


R.H..S/r 






Rrtrtiutmriit 


51g4_Contr. "C" 


Churloltp.. 

CliaHottf^-iSarfltBotji 

Chiirlotte - . 

ClmrluU4MS{ira£sota-~- . 

WuHhin^toti 




6184 and 52n6-Cuntr. "D" , 
6184 {FWA 1430-F)— 
Contr. "A" 


J. D. Manly 

.1. D. Manly _ . . 

J. D. Manly 


7.2 

7.2 

8.396 
3.486 
8.677 
6.099 


iooo^o" 

'226'd'" 

'eoiio" 

IGOl.O 
11S8.0 

ioflsio" 


Culverts 
R-H-RT, 


5 184 Eiml 5'205 (PW A 1 430-F) 
Contr "H" 


R.li.S.T. 


5189 (I'WA 1448-1'') 


Potorsiin and Karnhart. ,..-. 


CtJii^-rete-Stoel Bridpfc 


4045 iind 4047 


Hn>ward. ......... 

Ijpv. . 


Hdchcr Oil Oimpiiny 

R. B. Stflwart 


llt>work-R.H.B.T. 


5003 (PHA 1451-K) 


.S.li.R.M. 


3^7 (PWA 1488-Fl 
5O09 (PWA 1454-F) 






riilm Bearh 

(lulf ._ 

E'utniini . .. - 


Ehcr^biirh CunHt. Co. 


R.B.S.T. 


.W44 (PW\ 1450-1''! 


J. S. Walton & Co. 


C<Hif iTtP-Stwl HrirlKft 


5190 (PWA 1653-F) 

5040 (PWA 1452-F>ri)ntr, A 


M..I, Cnrnill Contr. Co 


4.i»i 


Rowork R.U.H.T. 


,W46 (PWA H.K-F)C.mtr, » 
S046and 5080 (PWA 1452-F) 
aintr. C 




Hardawav Contr, Go, 




Cnncrete-Steel Bridges 


Ksc'iimtjitt-Snnta Rosa 

CotlJcir 

Day 


Ivv II. Smith Co 






520O {VWA H89-F) 

S045 (PWA 1487-F .Sor 1) 


Inter.'^tatp Hii^hway Const, Corp. . . 

R. H. Tvlpr Company..... 


9.977 
3.000 
9.076 
9,187 
4.3S4 
4,191 
6,529 
6.609 


Hework-R.li.S.T. 
H.B.R.M. 


5044 (PWA 14R7-F, Hei; 2) 


Glilf 


C. C. Mofire Const. Co.... . _ 


S.C.S.T. 
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6193 


TiiyloJT 


W. I.. Cobb Const. Co. _ _ 


C»n?.-Btecl Bridges and 


L. H, McLeod Count. Co 


7.024 
1.022 
19.19 


Concrete Culverts 
Concrete and R.B.S.T. 


DeSoto 


Smith Service Co., I nc 


R.RS.T. 


Group 2 




HelrherOjlCo...,. 


















Total— State Project-! 


416.444 


7104.0 


13.584,937.46 
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100. on 
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100. 01) 

10(1. Oil 
7.^.00 
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0.45 
0.40 

0.24 
0.30 
0.4? 

0.40 
0.40 
0.55 
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0.2f* 
0.35 


1.10 

■ 1.01) 
bl) 73 


5.00 
S.50 

7.90 
7.00 

"i'oo 
s.on 

7.51) 
7.00 
7. 95 
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7.00 

(i.or 

7.01) 
9.53 
8.41) 
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12 

0.14 

O.IO 
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0.12 

n 13 

1). 1.5 

0.18 

0.12 

0.122 

0.04t 

l.'iS 

0.12 

0.13 

0.13 

11.13 

0.13 

0.13 

0.13 
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0.14 

0. 1236 
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1.00 
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1.00 


oioa' 
0.0s 

O.Od 
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2 '26 
3,01) 


-- - 
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36 


F.A. ir5-F__ 
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F.A.54-B 


3.25 
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n.34 
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F.A. 3-C ... . 
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O). . . .. 
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-- - - 


.... 
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- 


.... 
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.... 
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.... 


■- ■ 


- 


.... 


.... 
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.... 






(J4I . ... 
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729 - 
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.... 
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10«4 - ... 

M9 
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100 ~U0 






... 
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A, (). CrevriiihlH Cci., Inc. . 
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U8S and 094 (B-3) . - 
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0.10 


::.; 
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4. SO 
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50.00 


0.44 
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7.26 


0.16 
0.12 
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0.15 
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10.16 
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25'66 
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2'66 
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41.13 
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I,. Knabb Count Ctt. 
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Co 
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B-572 


J. F. MiF'arlin 




0.30 
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86.00 

-. ... 
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30.50 
46"66 
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85.00 
75.00 




0.06 
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3.00 
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1092-Ext 
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7, SO 
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---- 
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.... 


.... 
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729 (li-203fi> 


W. I,. Cobh ConBt, ai 


4<0.D0 


0.30 






2.35 








90.00 
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3.20 
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3.50 


4.50 
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5,15 
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27 
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0.14 
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B-77.^_- 


I anpfrton Const, Co. .-..., 
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.... 


.... 


"" 






30.00 










.... 














4.60. -„ 


.... 



»-Mariana Rock — single course 

b-Salvaged Mat47rinl 

o-HcatinE, HauliiiK and Applying 

^.nSinjclo Course 

•-Marl 



l-ForS.B,R.M. 

I-Por Ton 

h-Shell Rase. Single Course 

l-Per Cubic Vard 
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titrufta. 




I'RO.IKCT Ki). 


1 

l-H 


U 


Comi- 
Rat«d 
Metal 


Con- 
prete 


Lin, Ft. 


ji 




Cast 
Iron 






18* 


24" 


18' 24' 


18' 


24' 


X 


P.A. 3S-C(I) 

P.A. 79-A (4). .. 

F.A.95-A (3). . 


Noonaii Const, Co, . . - . . 
Tiimrr & Trnnitnc! Const. 

Co 

Duval Eng, & Ornlr. On. . 
riiirdnwuv Conlr, Co, 
N<innan Conwt, Cn, 
Coiifi [iroH. Coiitr, Co, 
Duval EoK, & Contr. Cu. _ 

W. 1, CohhCoiiKt. Co 

Hell licr < m C« 

Munly Co nut. Co. 
UefcherOilCo 

HclcherOil Co, 


48,00 

100,00 

50.00 
50.00 
100. (X) 


0.19 

0,20 
0.25 
0,25 
0,25 
0.42 
0.20 

0.24 


0^77 

0.74 

ril.lO 
12,75 


7.00 

5.00 
4,H5 
4,39 

5 00 

b 00 
4.50 
4,80 
4.4S 
4.15 
4.(K1 
4,76 
4.59 
4,09 
4,60 

oioo 

6.00 

5^66 
"oiso 

0.00 
6.00 
5.90 

7.90 
6. 00 

1 


o.ts 

0,09 " 

0,10 

0,085 

0,09 

0,20 

0,0K2 

0,09 

0.O86 

0.086 

OOP 

O.OS 

3.0973 


20 

OJS 

0.14 
0.127 

o!l3 

0.20 
0,136 


1.94 




0.40 


:::;. 


80. W 20.00 


. 


0.75 


1)5.00 


l.IO 


0.036 


... 


.... 


1,60 

3,66 
1.75 


2.60 

3^56 

4^06 


.... 


'< 


: 


aws 

ti(J43 

F.A. (Hi-B diPart r"" 

F.A.H5-D(2t 

f.A. 143- A (2), 14;)-C(2) 
iukI 143- D (2) Full 2 


2/20 
1 81 


2.90 


0.30 
0.24 




76! (HI 
100,00 

100.00 


30.00 

3&!oo 

22.00 
26.00 




2;0<) 
0.0<) 
1.00 

1,26 


75,00 


1.00 
1.00 

1.26 


0,06 
0.045 




Rd. 4. Kt. Johns Cfi. . 
ftd. Ifl, 1 «)ri Co, 


.... 




.... 


---- 











.... 


.... 






.... 




---- 




... 


Kd. II, .[cffcrHoii Co. 








































Etd. 1. MudiKiiiiCi., 
Rd, 19, Dixie Oi. 


HurdiLway Conlr, Co 

Milnly ConBt, Co ^ 

Smitn iSprvire 0>. . Jnr, 








,-- 






.... 













.... . 






.... 




.... 


.... 


.... 


.. . 


... 


Rd. IS, Pinellas Co. 








































IM. 15, Pius™ Co 


W, 1., Cobb Const, Q) 

M, .1, Carroll Contr. Co. 
Duval EiiK. A Contr, O). 
Flwrnlmidi Ciiii t, Cii.. . 
Cleary Hros. Const, Co. . . 

.1, M, McFiu-liii 
,JohT3 E, Hulb'OKer Corittt, 
Co .... 

The Geo. D. Auchter Co. 
Oine Hros, Contr, Co. 
U.K. Wolfe auist. Co, 

T.an^ton Const, Co __ 

J. D, Munlv 


mm 
imi.oo 

.50,00 
100.00 

60.00 

100, TO 
75,00 
50,00 


o!lH 
0,40 

o.a-'j 

0375 

0.42 

0.33 
35 
0.50 

0^25 
0.25 
0,32 
0.40 
0.3t; 


l.SS 
«1 .09 

\'6.m 

13.80 

di.m 

<ll .05 
41.00 


0,075 
0,16 

0J4"" 

0,025 
0.10 

6! is 

6!ii 

0,10 
0.10 
0,14 
0.13 
0,125 

0,045 








































II67-B (5178) 


0. IS 

bO.OIS 

0.17 

0.20 
0.2O 


2.22 
2.15 

2.70 
2^95 


2'.'m 

2.75 


0.70 




75.00 
76; OO 

125.00 


20,00 
24;00 

30.00 

30^66 


25,00 
30,00 


0,86 
0.85 

1,20 
L30 






















,■1073 

F.A. I94-D(n 

F.A, 226-U(l) 


NO, 00 
125,00 

iooioo 


I JO 


n'M 





2^50 


2,66 


6.60 
3;76 


e.oo 


6^20 


-- 


llOfiuiiii HOB 

4oei 

FACM 73-1(0 tttulFACM 

175-J (Non-Purt.) 

5HB8 _ 

FAGM 122-11(1} 


::: 


;; 


6. SO 
2,50 
2,00 


;; 


Rd. 2, Marion Co 












51R4 and 6205 


0.14 
0.14 
0.18 
0.18 
0.22 

c0.035 














28,00 
28,00 








o,os 

0,06 


--- 




- — 


.... 


— 


.... 




5)84 .. .. „ 


.J, D. Mttdly . , , ... 


ioo!o6 

149,00 




4^00 
3~N5 


.... 




'm'oo 
ioo'oo 




1,50 
il48 




i JO 

lilO 




FAS K-Atn 


Okce<^hobee Const , Co 

Heleher t)il Co, _ 

John Mackler & Oi. .... 

J. F. MeFnrlin . 






2,50 










4045 ami 4047 -... 


36^66 


36^06 


0.O5' 


■--- 


3^00 






.... 




FAS l-A(l) _ 

6083 - - 





— 


— 


FAS ]2-A(l> - . 


Pnwell Dm ., tnc. 

R, B.Stewart 


110,00 
125,00 


0,30 
fiO 


































■ ■- 








5O03 (i'WA 145I-F) _ 




( 


0,IS 


(0.18 








0.24 




37,00 










0.10 








6.60 




























STATE ROAD DEPARTMENT 
Unit Prices of Items Let to Qwitract— Roadway Items — 1938 (Continued) 





CONTRA Ctt)K 


d 

i 

O 


la 


6^ 


■d 

4 

It 

s 

> 


O 

a, 
< 

s 


■i 
s 


i 


i 

a. 

h 


I 


o 


(3 


Concrete 

CIttsK "A" 

Chi. Yd. 


§5: 

■£.£ 

o 


1 

i 
1 

S 


1 


1 

c 


Pipe CulverlH 

for Cross Roiids 

Ljn.Ft. 


Plpo 
Culverts 

tor 
StrucU. 


O 


PROJECT Nc. 


1 

■d 
S 


LI 
> 


Corru- 
Rated 
Metal 


Con- 
erete 


Un.Ft, 




Cast 
Iron 






18' 


24' 


18" 


24' 


18' 


24' 




FASe-A{l) 


S. M. WrUJ 










. , .. 














35.00 


36,00 
26.00 








0.06 

o.oss 
















3067 (PWA 14f»-F) 


Duval EtiK. & Contr, Co. . 

*^mjtli KiiK. & Cnnsl, Co.. . 
Klx^rNhach Onnwt,, Co.. . 
Inlf i^tjUp FliffliwAv Coiitit. 
Co 


70.00 

50.00 
1(10,00 

25.00 


0.33 

0.38 
(l.tJO 

0.70 


1.29 


'" "{ 


0. IS 
f 

0.112 
0.17 

0.11 
0.11 

OH 

on 

0.12 
0.10 

1 

0.!2 


0.17 












O.07 









2.60 


2.78 











6075 (PVVA HiJO-Fl 








0.22S 




30.60 




— 




5()0!MPWA 1454-F) 


14' 00 
II1.12 


S.()0 

6,00 
6.50 

5. SO 
( 
1 

0.50 


0. 2(1 

0.155 
0.16 

0.16 










5200 (PWA 14S9-I') . . 


1 










30.00 


















2.76 
2.75 


3.60 








" 5190 (PWA 1553-F). 


M. ,1. Camil! Conlr. Co.. . 


... 


-' 




(o 5225 (PWA H4fl-F) 


.Idliii E, HMlleiiKcr OiiiHt. 
Ct), 


90.00 

45.(10 
5t).0(! 

87.00 

30.00 
125.00 


0.30 

0.41 
(1.38 

0.37 

0.36 

0,39 










100.00 


30.00 


30.00 


1.26 


126.00 


1.30 
1 ?5 


o.os 


2.60 




5045 (PWA 14S7.F, !*rr. 1) 


U. It. TylprCo. 

C. C. MejepreCuliflt. Co., Ini". 

E. A. Pynchon 








0.2S 
0.217 

SB 




5044 (PWA 1487-F, Hf-i-. 2) 
FAS3-A(0 


0.14 





— 


0.69 


100.0(1 


26.00 
30.00 

28.00 
34,00 

30. oa 

27.60 


- - - - ■ 
30.00 

23i25 
34.00 
30.00 
32., 50 






1.50 
1.43 


0.05 

O.OS 
0.04 
O.OH 


2.00 
2,00 

2.60 


3^00 


5.00 

3.00 
2.60 


3.24 

2;96 
4.00 
4..W 
3.70 


6.00 

eioo 


.... 




F \. !(i8-D(1) 


Atlantii- DreJulnj; A 
Const. Co 

C, C. Moore Const. Co,.. 

W. L. Ciibb CoiiKt. Co 

NfHinun Conwt. 0> 

Fiiulk iiiid Coleman . 

I,. H. Mcl.eod Const. Co. . 

Uelrher Oil C« 




-- - 




.... 








,'■:() l.-| (nvA 15S1-F) . -.. 






1.25 




.niL'il (I'WA i555-F) 
















,WU4 (I'WA 1554-F) H«-. 1 
62(M (PWA 1554-F) Sec, 2 

S21() (PWA 1020-F) 

Rds. 25un(l 194, PiJm 
HeaHi Co 


55. (K) 

mm 

95. OC 


0.38 
0.37 
0.34 


111.02 


8.40 

S.95 
0.00 

7.70 

7.0O 


6.12 

0.11 
0.14 

0.12 
0.12 


0.15 

0.145 

O.IS 


2.2fi 


... 


0.59 

0,S7 


----- 


"76!66 


i"05 


iooloD 


l''>6 




5193 


i-'ipitli Scrvke Co., Inf 


75.00,0.39 


41.25 


6.22 


.... 




.... 










.... 




l.SO 




.... 


.... 






— 





-- 



t-Alariana Rock — KltiRle course 

li-Snlvnged Msterisl 

c-MeatinK, ri]iuliriK itnd Applying 

d -KiiiKk Course 

e-Murl 



t-For S.D.R.M, 

l-Per Ton 

h-Kdell IJa-fp, Hingk Courae 

I Per Cubic Yard 



STATE ROAD DEPARTMENT OF FLORIDA 
Unit Prices of Items Let to Contract — Bridge Items - 



19J7 





CONTR.^CTOit 


Concrct 


e, Cubif Yitrd 


■d 
d 

a 
6 


'steel,' 
Lb. 


t-'k 
II 


Structural 
Timber 


Piling, Lineal Foot 


D. 

t 












SB 
E- 


15 


Pre- 

raf<t 
Cf«i- 
eretc 


Kteol 
Section 




PRO.JECT NiJ, 


Hiilwtructure 


Huper- 
Strui'tur^ 


'3 


■JO 




7^ 


M 




A 


AA 


ik&] 


A 


AA 


ett 




12' 


18' 


8'nt 
.36 lb. 


10 'at 
42 1b. 


"IS 


WP(;H IM-A, Contr. "A" 
962-11 


Cuncf liTi>s, Contr. Co . _ . . 

Cleary ilros. Const. Co . 

C. T. Felix . . 

C. 0. Keralinw Cnnlr. Co.. 

.1. S, Walton A Co 

Rviin Const. Co ,^.. 

R H.H. Hiwkwell 

Ryan Cfmwt. Co 


22.01) 

27.00 
32~6o 


36.00 
28.70 


SO^OO 


25,00 




3,03 


o.os 

0.063 
0.05 

0.05 
0.06 
0.05 
O.OS 
0.05 















.... 


4.25 




LSO' 
0.041 






F.A.226-A, Contr. "«".._ 

F.A. 3-B 

Fed. Forest 5- D-18w."K" 

847-H-l and 847-B-2 

1266-B 


23.00 
2^.00 
27,60 
33. m 
23.00 


25.00 




2.60 

3,00 
2.00 
1.50 
2,50 
1.40 


0.045 

O.fW 

0.05 

0.(li5 

00175 




130.00 
145.00 




L30 
1.30 




---- 


4.30 

-■-'[ 


0.O41 


l; 


- — 


F.A, 2-C, Contr. "A" 


130,66 




1.30 


— 














— 



Unit Price* of Items Let to Contract — Bridge Items^ — 1938 



WPGS 250, Contr. "A" . . 
F.A. 35-D 


Cone [iroti. Contr. Co 

Noonan Con«t. Cfj. 

John E. Ballenjter Const. Co . . 

W. L, Ciibh Const. Co 

Ebersbaeh Const, Co 

John E. Ballenf^r Con}*t, Co — 

Oii^e Broa. Ointr. Co 

Way Const. Co..- 


20.00 
26.00 

20.25 

40100 




IS. 00 


20.00 
26.00 
24.00 

20.26 
2S.00 

23^00 
22.35 


23.00 


3.00 
3.00 
3.00 

2,90 
3.00 

2,75 
1.50 

2>2S 

a 00 


0.05 
0,05 
0,046 

0,042 
0,055 

0,04 
0,041 

o!o5" 

0,045 
0.042 

0.05 

0.04 

0.045 


0,05 

o!6o 

0.05 
0.06 

0.07 
0.049 

0^053 
0.05 

0.17 

0,045 

0,08 


0,30 




iso'oo 
ieo'66 

130,00 
150.00 
125.00 
150.00 
I'iO.OO 
150,00 


uo.m 


i'so 
liso 

1.60 
1.25 
1.21 
1.60 
1,10 
1.60 


--■- 


2.69 


4.00 
S.OO 

4,80 







ioioo 


050 


F.A. 175-H{304e) 




F.A. 143-D ami 143-E 
{3017 and 3018) 




6067 










6172 
















F.A. 96-B(l), Parts 

6173 


0.75 


-■- 


— - 








.... 


F.A. 96-B(l), Part 1 

967-B(5178) 




















15.00 




M.J. Carrol Contr. Co 








26.00 
24. OD 
23.00 
















6110 
















F,A.95-E(1) -- 

F.A. 248-A(l) Part 1 

5177 


S. J. Groves A Sons Co 

The Foundation Co \ 

H. E. Wolfe Const Co. 


37.00 

b 

55.00 


18.00 
26.60 
30,00 


49.00 




1,60 




.... 




2.60 






---- 




22.50 
28.00 


2,00 
3.00 
















< 


0.042 






F.A. 226-B(n 


Cleary Bros. Const. Co 1 


24.00 


30.00 




0,29 


160.00 




1.10 


0.S5 













■-Per Pound. 
ij^Coun terweif^htw. 
t-Ciiiswiin. 



STATE ROAD DEPARTMENT OF FtX>RIDA 
Unit Prices of Items Let to Contract — Bridge Items — 1938 (Continued) 





CONTRACTOR 


Concrete, Cubic Yard 


■a 

s 

B 

a 


Steel, 
Lb. 


to a 

II 


Structural 
Timber 


Piling, Lineal Foot 


a. 

a 

is 












p 


Pre- 
cast 
Con- 
crete 


Steel 

H- 

Set'tion 




PROJECT Ni>. 


Siibstraeture 


Super- 
structure 


e 
1 


CJ 

B 


s 

JtL, 

is 


Is 


si 

M 

oo a. 




A 


AA 


Seal 


A 


AA 


sS. 




12' 


18' 


8'at 
38 lb. 


lO'at 
42 tb. 




FACM 73-.ini 


The Geo. D, Auchter Cn 

C. T. Felix _ - 

H. E. Wolfe Const. Co 

Okcwhobee Codit. Co. 

Suwannee Const, Co 


21. (» 






32.00 

28.80 
26. AO 
31,60 
■28,00 
28.00 
25.00 
38,50 
30.00 
34.00 
2fl.75 

30.00 

36.00 
32.00 

22. gs 






0.055 

0,04S 

O.045 

0.05 

0.06 

0,045 

0,0S5 

0.06 

0,06 

o.oe 

0,0525 

0,05 

0:05 
0.06 
0.04 


0.07 

0.055 

0,05 

0.05 

0.00 

0.05 

0.07 

0.05 

O.Ofi 

0.06 

0.054 

0.065 

0,055 

0.06 

0.045 
























FAGM 2-Ji(l)ttnd State 
Proj 60S2 








2. 35 
3.00 
2.fl0 
4,00 
1.50 
3,00 
2.S5 
3.0(1 
2.80 
3,60 

2.50 

2.05 
3.00 
t,90 




160,00 




1.50 


— 















FARM 122-H(n 


37.00 
20.60 

m.as 

30.00 








FAS8-A(1) 




2S.00 
20.00 


















2.60 


13.00 




FAS 7-A(l) 




















6189 


















2.10 

2'66' 
3.00 

3^23' 






FASO-ACl) 








---- 


150.00 




1.25 


---- 


— - 


--• 




n'.m 




FAS l-A(I) 


.lohn Mncklcr A Co. - 


3S.00 
3S.0O 




22. SO 


1 48 


FAS 12-A (!) 

FAS t69-H(l) 


























_,.. 


180.00 




1.75 


--- 


---- 


-■-- 








5080 & 6046 (PWA 1452-F) 
5M6 (PWA 1452-F) 

Coiitr. "A" 

SMB {PWA 1452-F) 

Ciintr. "11" 


Ivy H. .Smith Co 

CoKKJn A Deermont 

Hardflwiiy Contracting Cr>. . . . - 

J. 8. WalUm & Co 

W. L. Cobb Const. Co 


31.00 








■--- 


130.00 

120, no 

175.00 
123.00 




t.40 

1.20 
1.75 
1.10 


-— 


.... 









.... 


5044 (PWA 1460-F) - 

5029 (PWA 1565-F) 


— 



i-Per Pound, 



STATE ROAD DEPARTMENT OF FLX>RIDA 

Genera! Account {n|[ Division 

STATEMENT SHOWING ROAD CONSTRUCTION CO.ST, BY DIVISIONS, COUNTIES AND PROJECTS, 

COMPLETKD AND UNDER CONSTRUCTION AS OF DECEMBER 31, MJSS. 

(COST FOR VEARS 1937 AND 1038 SHOWN UNDER THEIR RESPECTIVE HEADINGS) 

FIRST DIVISION 



ROAD 
No 


FXOJECT NUMBEIl 


coil NT V 


LUKCTH 


TYFE 


Cm*i lot i?n 


Colt ivM I91S 


Pttcrnt 
Ctimrlci: 


Coit CB Djif 
Dec. )1, 1958 


FUNDS 




mi 


New 


Fcdetil 


Ctiiiittf 


Situ 




JOl.. . 
70.. 

E.gcs, 

IM-.I 

5M.ll 


5151 --.. 

51S4-. -- 


ChArlairc. 
Ch4rloirc 

Cllk4rlv[|c .. . 

Ch«r9oirc 

ChAfloire 

Ch»rlorr. . 

CftBrlotic-. . 

ChiHaKi-. .{ 
ChirloTic-$afA^l4 


IB, 14 

465Ft. 

0-46 

4.)EaKi. 

1.17 

0.41 
11. UO 
(olFr 

9,111 
154F. 

3-40 

0,4S 

4,07 
ITOFl, 


Mir) 

T.iiil.rr Pr.Jst -._. 

k- B. -S. T - 

^icrl aiul Canttete DfUJgti.. 
R B, S T -- 


t 


f 110,16 
97,841.19 


100 

lOfl 

10(1 
M 
100 

itn 

IDO 

loo 


S 105,555.55 

999,511.50 

lin. 190.11 

)ll, 549-01 

391, 1)). 71 

178,905.44 
10.970.97 
3,484.99 

1)6,587.61 
15.8) 






* 105,5)5.1) 
165,901 .01 




1,776.71 


4)1,965.79 
87,861.94 


1.645.70 




Shrtf AiphAlt.^.. .... 

It B S T 

TiBibn BndgE 

R B S T 

Timtrt Pfidji 

B B S, T _ 

Stc^l jnd Cnntr?!? BridjiE._ 


50,437,47 

190,901 .19 

177,830, )e 

171,066,10 

)(S4,61 

3.4M,99 

i)«,}iT,ai 

15.11 




11,647.4) 
10.)l»,)) 
7.»)9.14 




5AJ-C...,., 








NRS-llO... 








10,806.14 


K 


98^---. 

lie*..-..-. 


mo 

SQOO 

»47 


Sui.ty 


461. Jl 


116,79 

1)8,197.61 
)I.B) 


17) 


faiil Hit. Raid Mil 1 

Titi.lt, Br.Jgt... ..) 


lOO 
















COUNTY 
TOTALS 


1 HmJ Milci. . 

lB.iJs:f„t . .. 


57,91 
6.008 


\ 


i ).i)n.)o 


1 119, BOH. 64 




i 1,165,1101 93 


S 5)0,454.97 


( 11. 645.711 


S l,5BO,9!i.i5 








S 


NttM.146.. 




CllfU* , 

Ci|ru*.--_. , f 

CHrat....... .. 


II. )3 
10, IJ 
941i 
l)3Fl 
ft, 58 

5, SB" 
6,40 

751 Fi. 

i)SN 

5.78 

■ [■,4y 
5.94 
6-1(1 
1.90 
l.W 

0-10 

6.9V 

149 Ft. 

0-0) 

171 Ft, 
6.49 

0-W 

BlIFe- 


1* 


1 -._ 


100 

100 
100 
100 


i 7,107.74 

18,990.19 
1B,0)).\5 
19.517.89 
1,0)1.51 
187,tV)6.54 
147.677-50 
I4).0I 
19,9)1.10 

150,106.71 
8), 188. 89 
14,587.65 

16t^,0)l.97 
61,93«.66 

). 780.17 
)),B71.9« 
34, 31). 7) 

1,16). 41 

10,916.0) 

1)1,411.40 

l.iat,)) 

451.08 


t 6,1)0.01 


J 


I 977.71 

18.990-59 
18.0)5. )i 
19.517.89 


5 


«5.,.-. .. 

ayb 




Tittl1'?r 6vr|ia4l. _. J 




i 










5 


636 

6J« 

M) 


1191 - 

304) 


Ciiiui 


R B, S, T--,, 




594.05 
1,051, 51 






S 


Citru*---..^ _,^ 

Ctrrui-HeroiiDiJo ... , 

Ciliia 






i 


100 
100 
IDO 
100 

100 
48 

ICO 

Ino 

IDO 

loo 

95 
100 

100 

IDO 

100 

100 

1 






187.006.14 

114.916,80 

141.01 

19,9)1.10 

11.068-d4 


i 


fiai 




R B S T 








11,760,70 


) 


Aai'b 




Cii>u> - 


Sred A Con, O'cr C^dk^ Dgljr^ 








s 


Ml 




Citrui-Mflrion- . - 










11 


19)5 

Nm.i5i . 

79VA. 

791-C 


4091. 

!IJ1«.. 


Cfrrij^- -.- 

Ciiru*..—-,^-.-- ,, 

Ciiru. _.. 

a=::::::=::::::::l 


R B, S, I 




74.)} 
)),»1«.71 


119.111 .08 




I) 


I",ri4td 

c;p*d(d,._.,.. ._ 


4,)B0.D0 




11 






54.387.65 

IS6. 051-97 

61.916-66 

559.05 
)). 871-96 
34,7)5.15 
1,691.80 

))5-41 

108,143.01 

3,198.!) 

451.09 


11 


n^•D 

M» 

I91I 


WIT . 

5031. 


K US, T, 1 

GriJpJ 

linJtd. . . 


S4,435.0O 
59,716-05 

i^,oj).*i' 


)4,446-61 
10,849,07 

"liloji'ii" 


5,111.11 






R B. S T 

Cr.JtJ 


a 


Ml 

811-11,.. . 


Kill 


Ciiiui 


K 


Ci ir if^S u ml pr . .. 






74 


M.8 




C<lr<i>-Miri«i 


R , 11 S T 






571.61 

ir', 430.611 
114,17«.)1 




74 


1451 
NltH.«4-B. 
M-D 














R.B-ST . ......... 

R BS.T 

Steel CtintrtEti! Bildjic 


70,111.0) 
l.TM.)) 






74 


Bt-D-liiT--- 
FAS-7A--- 


)073. 

:jo)fi.-- 


Cirru*. . ,,., - 


191,00 
4)5.8) 


«.A 


Clrrui-Levj. ,- 










COUNTY 
TaTM.S- 


J Raid Milt., 

lB.rdscP«c 


77.18 
1111 


}.- .,- 


t 11), 58). 06 


i lis. 79). 16 




S l,)6t^.040,ft6 


J 181,857.76 


$ 11,760,70 


S 1,070,437.40 


17 


75 


•- 


Collitf . 1 

Collkr _,- --_ 

Coratr- ., . 

Colliw- . - 

CoUIh.., . 

Coffler- 


O.il 
559 l-t, 

110 Ft 
0.78 
100 Fi- 
ll. 76 
1,506 Ft 
15.64 
l,71i Ft- 
9,11 
1,104 Fl, 


S B ST - 1 

Cuflttflte BriJw J 


t 1,153.65 


J. .-.-.-- 


MO 


1 160,118,9) 

l,l)l,)l 

50,190-91 

1,108,075.75 

)S),)30.Si 

31SI,)J1.S5 


S 6) ,054 .40 


} 


J 93.194,5) 

1,151,51 

13,101,91 

l,l06,tFJ5,» 

155,510.5) 

119,))l-65 


17 


19)1 
NKH-IU-. 

■ 931 
MRH-17)- .5 

W9-V.-. 

tej.W-- 


' 




17 
17 

17 
IT 


K.li.ST IRc-buill) 1 

Sie£l ttA Crktl^rtfc RtidAr - 1 

R-B.S.T. .- -1 

Timltr Brjd.c--., ( 

Il,B-S.T..-- 

T,nih,r Htidgr. 

R.II.5T.,. . 
Titihct Stidgi-- 




100 
100 
100 
100 


8,085.00 







IT 

i? 

17- A 
27- A 

IM 
ItA 

16* 








12, ?7 
719 Fi. 
S.l) 
4)4 Fi. 
).M 
4-S7 

\.ai 

5.00 

4-«3 
9.98 


k.fi.S T, 


I-. -■ 

' i.Mi.ii 

l4|4 


S. 

4^Hl^l.6r^ 


iui 
100 
IflO 


i 192, 371. B4 

2.i>l ,11^. 4d 

2i.u72.ai 

4.64S,]2 
12,613.99 
1,119.75 

42,tH3.A2 


f. . . 


J... 






TJlBbrrBtiddt..-. 

H. BS.T 

Tin^e. Rr.dfte 

Shd! Jtaic S.T.., 






*fi9 Z. 

1267 .. 


MI7 


CMlJifr.. - 

Cn\\\tT ,_,„ 

CMJIicr . 

Collier 

C»llJ<f - 

CulJic^ .„„.l 


lUI .OaA.40 






311,151.40 


11,621,41 




Mi.l __ 










U»799.« 











5W>- ... - 

voo 

COUNfTY 
TOTALS 






i.its.n 

3,76*.7B 






M.B.ST \ 

d.BVr J 


36Jl«.9l 


100 
1 






42,143.62 












r Roid MiUi ,_, ,.. 

t Br^djic^Hi 


101.12 


1 -, 


1 40,572.36 


i 544l)B.19 




S 2,67»,7lt.RA 


% a4,91B.^\ 


$ IB, 151. 40 


t 1,556,545,53 




1 
i 

7 

1 

1 
1 
t 

1 

11 
11 
]| 

18 
IB 

U 

8fi 






Deioco.... i 

DcStHa.__. .._ 


1.01 

?1 Fr. 

4. HI 

176 Ft. 

.J.71 
145 Ft- 

4.« 
1) Ft 

i.lH 

).99 
117 Fl 

7.51 
ll» Fi. 

0.6J 

B^ii' 

179 Ft. 

I.Ul 
0.)4 

150 Ft. 


LanCrcEf Ufidrc - / 

Curtcrcte *ftd R.S-ST. . 

R.H.i'^.T 

Tinhcr-Sccfl-CDncrfic B^... 
Mjj-I 


$ . .- 


J. . ..„ 


100 
IDO 

ion 

100 

IHI 

itu 

100 
100 

100 
100 
100 

101] 

1 
ion 

lOD 


$ 95,0714*7 
£8.|]1.9A 

ao,030.17 

9S,il3.11 

14,147.76 
eo, ^91^91 
U,2M.«B 
10, ITS. M 

77,9671*4 
24,9!i9.1ft 
2491^.04 

2^,602 r3& 

671^45 

14,365.65 

15,576.10 


1 3c^,oO(i.no 

10 .000. 00 
73,2R5,O0 


i 61.017.11 
46,000.00 

19.362,64 


i 3,054.55 












1,111.96 




WPG M '227 

W9 

£16 


Amt 


71.J1S,(H 

96.TI 
364 124. ID 


3.J&7.9J 

143. U 
33<6a7.62 


6^745.17 




DcSflln , ....-_ 






Timber BrJdjje ,.. 

R.H.ST...... 

TimtieJ^-Cj^nererc Hridre . ,- 
R.B ST ..,,„,„ 


eri.152.51 




DtSatQ... _ 

D«£aia. .,..,, . 

DcSoio-H«d« 

Dc^eo-Hftrdfc 

Df ScMu. 1 


14,547.76 




616 E«-.. 


MIS 










62,267.88 




frW-a 


















r.un^rEle 4rn3 Pfieit H.&.S.T, \ 
T>ni>er-Cnitcr^[e nr]''KC9, . J 
Cuncrert jnd R.& <^T.,, 

K,R,Crn»ir;B&^B"l , 

R.I^ST ...-4 

Tjifibw I'ridjie.--. 1 

R BS T _..„ 

H ^ S.T 






2(1,OOJ,6fl 
5.245.37 
2. 440.00 


45.541.36 

1A,500.00 


12,420.46 












1.213.63 




WPGU-IIT 


4ttll_,_„.. 


DrSBlo..^,.- -^ 

OeSom \ 

DcSala ,-,-... 




1.6H.54 


479,04 
15B .602.36 




ICH7-.,---- 
Nft5-lll-rt. 

NHS-1M>. . 


51M 






671.45 




13, 6^1.85 
12,444.05 




514. So 




































COUMTV 
TnTAl,^ 


f Rujd MWzi^ 


41.16 
IT79 


L. 


S lH!,^+B.ft^ 


S I9.m.<)6 




S w^,47s,iy 


S 177, 390. n7 


$ 1VI|4I2.]4 






\ HriJjtE Frqt, 


S 5i^.763.IS 


- 


67 
67 

67 
67 
67 
67 
HJ 

H5 
U% 
1«4 


NRS'I71 






n.V, 
T, F. 
a. 71 

I.UoFl. 

b.H 

«1 Fr. 

1.01 

[1.50 

IS. If. 

661 Fr. 

117 Ft. 

5.11 

III Ft. 

19.(1 

11.05 
461 F(. 


Trintir-SittJ-Cuiii. BriJet. 

LitjJcd 






ion 
17 

lOD 

loo 

LOQ 

100 
100 
iiJIl 
100 


3 15.9H,6I> 

21&,EI2^.in 

iS, 817-^1 
172i**T.05 
l&,ftS)3.4J 

423, 390 .?B 

4,021.02 

151,179.03 

^3,ii^.nl 

J.81&,94 

73.076,24 
i?5 i) 

S9B.33 


$ l.S53.a 








Glidei 

Cl^« ,..,..,_ 












T.nitcf.Slttl-Cnc BflJjt 






lOll .. 


JOfi? 




28^447. W 






Timt^cr-Siccl-CiiDi:. Brid.c. 


18,B17.93 




165,^4. H 
IB, 592, 02 








MRM'IOl.- 




GlidH 


S.H.S.T . 

B.S.5T .. 1 

T.tnltr B.iJ...... .( 

Sled Biidtf <F. (tS «llr>. 

Mi.i BiW.^ T. ,. - 

T.inl-£r-SECc|,{:unrreTC Bridge 






] ,18| ,4n 






Gii^ci i 


1,041.63 
1,958.17 


411,148.95 






























1^1,179.03 








C^lddtlrHcndl-V 






53,l25.tn 








GljdcK 

GlddcvH<|lvlattJ» ( 


20,92 








1,816.94 








M.il _ 1 

TimlcF Bridge,..,, .,..,, ( 

5uf»er- 

Sni'tr- 




itw 






73,078,24 








JlS.SI 








525-3) 




2520 




C tjEJn-Hcndrjf-HeflhUndi. . , 


45. W 










B9B.39 








COUNTY 
TQTAU 


r RuiJ Miles.. „.,.. 


57.60 
1Z49 


} 


1 546. « 


S 2g< 447.54 




t Mai,!3J.79 


S 1?0.15B,32 


$ 4.000.00 








S 987,876. 47 










1 
1 

2 
2 
J 

2 

M 

>1 

6} 
63 
61 






Hinfe;, _. 

Kirdrt. 

Hirdpc._.,.„___ ,. 


1.01 
0.7f 
l.Jl 
11,07 

11 5 Fi. 

las Fi. 

») Fi. 
1.07 

e.w 

1,17 

ym F. 
i.« 

A.B4 
llfl Ft. 

110 Fi 
5,00 
4,10 
6,63 




«-- 


$..„... 


100 
ICHl 

ioo 

100 
!«> 
lOD 
lOD 

100 
100 
100 
100 
100 

100 


i 1^,417. U 
12,0B4.93 
53,348.01 

304,5B7.67 
75.361 .00 
25,695.31 

145.761 r57 

79.471.06 
29.265.13 
1Z,B49.71 
113,984.07 
34, 2704 51 

10,514,41 
5,257. 51 

39,174.09 

710,39 

6,6«7,65 


S ,„,.- 


S 


% 29,417.B1 








H.B.ST ._„ 




[2.084.43 


































ConcKi-c Hnilje ,... | 

Timlcf^S^rel'CnBCrctc Brid^c^ 


104^587.67 


















75.361.00 


















25,695.31 










R.BS T 


*7hJ».17 

19.212.29 
27*197.55 








145,761,57 








Hiidw, . ._, ( 


R [IS T CEnji. JbSup.flpdOl 
R B S T (RecDittrruciHHi).^ 
SEietL-Cancrccc Bridie 








79,471.06 














29,165-13 










11,903.16 












Htr4«..... 




























34,270,19 




l»>) 






Timl^tr-^reel-CancreTC Bfidffc 






a,M«.29 




1,46B.12 




FASlSi'B- 
nil 

12iS 

ISTS.. 


3040- . , , , 

3IH .- 

5l61._ 






J,T*3.ft* 
116r52 
710.39 










Grij/d' ... . 


634.07 


100 


















710.39 




Hirdtf 


Faraiert Mirktr, Wmehula. . 


3,269.41 


100 






6,667.65 








COUNTY 
TQTAtS- 


/ Road WilcH 


17.6* 




S 1)7,650^49 


1 4,130.71 




« 976,677.01 


( 20,^49.45 


$ 


S 95ES,127,5a 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

NTATEME^T SHOWING ROAD CONSTRUCTION COST. HV DIVISION'S, COUNTIES AND PROJECTS 

COMPLETED AND UNDER CONS TRUCTIOVJ AS OF DECEMBER 31, 19H. 

(TOST FOR YEARS 1937 AND 1938 SHOWN UNDER THEIR REKPECTIVE HEADINGS) 

FIRST DIVISION— Continued 



KOAD 


PItOJECT 


numbeh 






TVPL 


toil for 1J)7 


COki 'pi- i^St 


Percent 

CoiliplcIC 


Co4i 16 Buie 
Dec. 11, ISM 


FUNDS 




Old 


New 


COUNTV 


LENGTH 


Fcjeill 


Count, 


Si«t« 


11 


*».. -, .. 




Hcndrr.. 

Ktoatf 

Hcndr. 


9.18 

177 Ft. 

10.91 

3« Ft 

10.94 

111 Fi 

11,18 

659 Fi 

1.01 

30 Ft. 

07) 

11 Ft. 

5,oe 

J.ID 

0.99 
0.11 


Stitd Bit. Kmd Mil 

Tinter-Stctl.CODC. Bridsci 

8 BST. 

Tinitici Hiidici 

R.B.S.T 






100 

100 

100 

100 
100 
1017 

100 
lOD 


t 104,791.56 

110,619.47 

111,011,86 

101.176.71 
19,811,09 
5, 14!. 11 

15i6Il.]6 
69,189.66 
771.66 
21,171.11 
4i746.91 
4,111.54 






t 104,791.16 
250,619.47 


11 


BQ6-A 














BOW 












1] 


Timhcr Biidici 

R.B5T, ,...._ 

Tioibti Biidce* 

MarlBauST 


15 1, Oil. at 

301,276.71 
29,811-09 
5,149.11 


ti 


B06-D 




Hemltf 

Mcndry.Gl.dei 










61 


MO 












67 


960-B 




Hcndrr-Glidcj 


Titnbcr-Strrl.Concrctc Bridge 

S B.R.M , i 

Timber Bridge ..,.,,. J 

MB.S.T.,..: 

Suii-ir. 












NRS-]1!..- 




Hcrdtf 1 


t4.'»4" 


' in'.iii'.n' 


11.170, 57 





164 


1021 

1^10. 


S001._ 


Htiul.J ^ 

HcndrjfGI.dttHijlllMds.... 
HeadrT.... 










771.66 

11,178.15 

4,746.9! 

60.21 


179 


111! 






10,146.91 
4,746.91 




lao 

100 






179 


1125-Eis.-- 




Htndrr 










M7 




1049... 


Htnirr 


Cannty W.P. A. PfojccT 


4,551,54 




4,471.)] 






COUNTY 
TOTALS. 


IRu.d Milti.. 


51. Si 
1194 


) 


I 11,108.69 


J 74,086.16 




i 1,I64,»4.10 


i 11,170.17 


1 4,471.11 







\ Brldjit Fttr 


( I,]46.fr91.)0 


1 


wy,\ 


.- 1 Hctn*nJtt'Swnitcr.- 


U.DO 

o.m 
lyiFi. 

9.49 
194 Fi. 
1.14 
6.7) 
1.46 
11.41 
6.17 
16. B6 
6,11 
516 Fl 










476.51 
16,781,11 

161,116.40 

69,060.18 
117,984.11 

18,106.91 
124,404.06 

41,187.14 

141.58 

177,178.51 

15,201.10 






476.51 
19,591.11 

271,417. )l 
68,0^.18 

117,984.1) 
IS, 106. 92 

114,404.06 
41,587.14 
141.18 
61,011,14 
11,101.10 


i 


WPGMI94B 

i4S 

MJ 


4016. 

5001 


HcthafhId. 

Hiinand,!... . 
H<!rnind(>.Ciit<i.. 


R.B.S.T.--.,-. 

Cottcrcrff OvcrpAu .--..--- 

Sheci A>pJliiJi ... 

Tiin]^cr Uvirntu .,.....,, 
R.as.T --,„,-, 


16,5)7.87 


11,675.15 


Ion 

100 
100 
100 
100 
100 
100 


57,188.00 


89,899.09 


! 






S 


67» 




Htrnindu.. 

HtrnandD 






H 


5SJ-C 

794-A ... 


11« 


R.B.ST.,-, 

Gr*d«l ,,„„„._,.„.. 

Grid Ed.--. 

Sunfcy. 


10, 754, It 
8,060.16 
7,161,51 


41,10 






I] 


Hefnaodo. 






I] 


794-C 




Ht/nindij... ... 








U 


906 




Hwn.ndo 

Htrn4ndc>.paica.8unv(4r 

HcrflBitdo'S^uniccr 








11 


NIIS.107. . 




R B & T, 






100 
100 


111,167.41 




11 


B75-B 




TiiJibcr^Sictl-CaDcrfle Brides 




_. „. 








COUNTY 
TOTALS 


f 8aad M,lci...... 

\ Bridjit Ftit 


46.04 
S70 


} - 


* 11, 715.51 


t )0,Bia.B4 




t 1,211.148.11 


t 149,715.41 


5 R9,899,09 


I 891,191.71 








a 


NItH-144.. 
WPCM-IIS 

Ml 


4011- 


HilM«od. 




(t a,Cry,.LftjlS>ain((Scbrmg> 


1 


$ 


)0O 
100 
100 

100 
100 
100 

too 

100 
100 

100 

100 

100 

100 
100 


1 1.171.40 
5,891.84 
4,B69.50 

116,491.02 
141 ,640.96 
14,111.90 
11,417.11 
86,561.11 
155, 488. SO 

10«,M1.17 

140,998.17 
4,918.71 
7,946.61 

4,184.40 

417,115,17 

4,664,64 

798.00 

11,776.51 


* 1,114.)1 




i 181. OS 
1,891,84 
4,869.10 

116,491.01 
141,640.96 
14,111.90 
11,417.11 
86,161.11 
315,48b. 50 

308,881.17 

140,998.17 
4.918.71 
7,946.65 


s 


HigWindi 






1, ail, 99 




i 


Hi(hliiidi.. 


0,8) 

5.1! 

101 Ft. 

1.79 

<.56 

9.89 

l,77f. Ft. 

166 

1 1 1 1 

618 Fl 

l.BO 

114 Ft. 

4.00 

40.00 


R.B.S.T .*.-:..-::::::: 

R B.ST \ 








• 


J62-A. . 




HifMind. „._4 

>liKhlandi.Polk.,.. 






a 


IM-B 














H 


ifil.C 




Hlihlandt 


R.BiST, CE. ft S. only) . . 










8 


>fil,r>. ..... 

JBl 

62} 


"Z...... 


Hijli'andi 


iMI »*»p<E. iS Ofll^X.-. 










B 


Hi a hiand ..Ottechobrt 

HifhUndi 












• 


R B.S.T. -,-„-- 

R ^S.T 

Timtct Bridge 

R.U.5.T. _.-, ,, 

Tiiiibtr bridfre 

Survey „,.. 

Btirvfif. . . _. 

a-kcAnn.O 

R.B.S.T....... . 










B 


6» 




Hiihlandi ...... . . 






8 


647. 




HijhUndi __ 

KiahJandi-Polt 










8 


1118 




TJ.84 
1,569,71 


4^440,61' 






I 


IM) - 

19K 
NKM71... 


J070. 


Hi)hlandi 






18 




1^441,00 




18 


661 




HijM.ad, { 

HiitilaoJi-Gtadti 


1)68 

118 Ft 

0,97 

iti.aa 
4.56 


417, ID. 17 

4,d«4.64 

798.00 

11,776,12 


14S 


781 




Mirl ., ,... 










164 


lilO 




Kilhlandi-Gladci-Hcadrv.... 
Highlindi 












M» 




1181 


Ssr^cr.---. 




11,776.11 












COUNTT 
TOTA LR. 


I Raid Milci 


61.76 
31B7 


1 


( 1,641.15 


I 14.OJ0.91 




S 1,741,1S6.90 


J 5,617,11 


1 - 






1 BriJpt^ Fccr 


t 1,716,929.1) 



Ugvu ini'Citt Crditi 
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O.Ji 
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lOO 
lOD 
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l«l 
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100 

100 
100 
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100 
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f 91,417.71 
91,77a.«J 

140,071.11 
110,)1».St 
1J,405.4! 
l.»il.14 
117,045,41 

W,8SS.SI 

74^fl¥1.40 

110,fi«1.41 

6, 610 .56 

101,611.77 
Z91,1B0.90 

119. Oil. 91 
1S4. 196.11 

17», 989,07 
66,007.01 
61,514.14 

141,1114.19 

176,181.79 

101,110.96 

110.11 

I1S,«0I.I1 

40t, 114.11 

154,491.1! 
4,4«.!6 

45,177.97 

16,611.78 

1,197.99 

91,009.96 

61,529.76 
1,001.11 

15.414.16 

501.6) 

1.411.1) 

US, 710. 76 
11.(107.16 

10,101.17 

57,197.1! 
46B.<91.11 

ll.OW.ll 
1,JM.90 
4 , 191 . 19 

I,062.5S 
16.71 
117 . 41 


i 49,^9.71 
11,706.90 

11.919.11 
114,016.11 
19,911.61 
1. 610.00 
1J,111.00 

IS.UI.OT 

71.104.06 


( — - 


t 15, 466. 51 
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19 071,70 


HifUttorau^h. ( 

MiHiKarouch-PjuCO.. -- 




99,141.91 












196,511.6) 


NRH-76-D. 
WPCM-Tfr-B 










9,171.61 


4032 




K-k. CmiiinjESiitRiil. 


41.40 


I.7M.I7 




111.54 




Millibm-ouj^h 

HilUborau^h .__ 


0.22 

n» Fr. 

61 hi. 

0.64 

0.9S 

0.J2 

U.4I 

300 Vt. 

4.30 

l.fifl 

11. 0> 
IM Fe 
172 Fr 

c.fid 
^.w 

^¥i 
9,24 

1« Ft, 
fi.JJ 

16) F[. 

i,bl' 

i.94 

7& Ft 

1,44 

i\t Fe, 


91.710.41 
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NHM-7S-E. 
WPMH-7&-f 
WPMH 76-C 

WH'.H--7S-H 


















1 647.14 


HilJib^oujtK , ,— 




19. m 

6,Ktt.71 




111,199.00 




9. 194. 41 








6,116.00 

SI, 771 .00 
179.190.46 

110,017.96 
76,556.00 




474.56 


40W.,.,.-. 


HhlUborouKh ( 


rj:Ti^rtrc UTlillC-\r'.-V..\l-l \ 


JSJ.iJ 




m. 641. 77 




11 4.090. 44 


I9JS 
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99,064.07 




HilUburnuj^h.. ._,.,,- 

Hill^tHirou^h ..( 


CcHkcteic brjdgr ( 


si,ie«.gi 






176,140.11 


5»1 

IM 

11«- 


'iQl4.'/.lV.- 






179,999.07 










66,007.01 


HitktwrouEh - 

Hi Llibuf otj^ h .. . .,., .-,,,# 
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CiHicrrlE' ,.., 


a, 111.26 


»,i>t.oa 






61,^44.14 


106,761.71 
111,669-64 
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165,460.46 
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261,614.11 
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WPGM-6+il-! 


«ol . 
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1 20. 11 


J. 
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55 
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99,091.00 

121, 410.77 

19,ajl,O0 
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«B 

WPtiM-lli^A 

710-0. . 


Hitl«i»muj|i] 1 

Hilliiburcu^b. \ 


CHHicr^lc ,... 

duncrcr? tlndj^c 

CcHicrcfc 
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R.k. Cro.iinftSr^nil .. 

i:4mf:tEt; -.— ., 


^71,161.1) 

l.TM.II 
J. in 


at, KIM 
ijo.ell.M 

H.lll.M 


191.091.45 
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124,660.26 




161-96 


n 


HlllEborourh,.... ,_... 
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0,50 

o.w 

0.79 
2.0J 

*7Ft. 

l.dV 

0.4J 

150 1 I. 
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no Ft, 
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I.S4 
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HJllkhciroujiFi... . 

HJIKb-MouBH- .1 

HilUhwDUKti [ 

HJIUbOTLHii^h 
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Hill^b>riiiUftb. , . ........ 
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1,197.99 










100 
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36,617.00 
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I.OOI.il 
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41,915.00 






2\ 
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100 ' 
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971 
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Ytbi. ...... 


7,J1».S7 
17.15 
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19,007.16 
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IM 
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1,9*4,00 
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1.00 
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16.71 
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<1,14 
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100 
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6,879. H 
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141,441.14 


J 161,517.71 
106.610.00 
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16.095-00 
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t 111,611.16 
174,119.26 
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STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT SHUWING E{(;AU CONSTHDCTION COST, BY DIVISION'S, COITNTIKS AND PRO.'ECTS. 

COMPLETED AND UNDER CONSTRUCTiOX AS OF DECEMBER 31, 1938. 

(COST FOR YRARH 1<)37 AND 1038 SHOWN irNDER THEIR RESPECTIVE HEADINGS) 

FIRST DIVISION— Continued 



ROAD 



m 
III 
iiz 
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S5i 
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WI>H-i71A 
NRHITVB 
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17J-K 

ml- 
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»7 
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IITI-B . 
IIUVA .. 
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IHB. . 
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o.ie 
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6)1 
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M7 
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Lee . 
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i.h) 
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Survey. 
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Bir. fte-ireid CE.lk S. ailyr . 
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),;71.S! 

),)41.7) 
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7.008.)) 

),991.)7 

19).))7.1) 

))9.6(1 

a.i)5.'l7 
l.)II.O(l 

S )48. 037.19 



101.7) 
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1.705.8) 
1,W9.I] 



16,J)a.)4 

771.40 
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1.I8S.67 
].I40.)1 
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100 
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IMP 
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100 
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1)9,)15.71 
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78,711.40 
101,618.11 
84,041.95 
16, W9.lt 
). 047.58 
•,fi18.7> 
11.001.16 
1,511.19 

lft,)W.J4 
771,40 

1,164.60 

l,517,«l 
67,7!J.B8 
)12.817.01 

7,)57.]) 
191.617.)) 
)&4.71fi.9e 

I ,499.91 

1, 119.411 
77,88fi.)4 

6,406.96 



$ 4,199,470.69 



)4, 574.14 

141,l))-4) 
17.07).O6 
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1.417.94 
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15,013.47 
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1,164,60 
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111,827.01 
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1 ,499.»1 

1.)1S.« 

).991.M 

l,151-9» 



$ 2,671,892.14 



14.174.14 

3<1.4)).4) 
17. 07). 06 
640,161.16 
1,417,94 
1,894.1) 
16,771.1) 
4,716.07 
14,199,9) 

15.012.47 
3,155.17 

11,170.5) 

10,)9!.61 



t 1,141,747.10 



IS 
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Miniltt, 
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Mil 
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).00 
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2,195,09 

1)7. ]9 
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147,09)09 
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)S 91). 11 

3,066.44 

1,2SI.16 

189,99 

7,4g!,a3 
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101.09 

117.59 

1)7, 917, »6 
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)8,95].ll 

1,066.44 

I,181,)6 

ia9.99 

7,491 83 



S 1, 450,011, )9 





















5 1.045.50 

10.065.61 

71,901.27 
155,190.58 
188,954.61 
315,816.15 

314,191.20 
66,985,09 
IT, 1)9. 61 
144,749.55 
100. %8 
49.05 
71 ,018.91 
64,5)8.61 

80,141.18 
5,1)) -94 
3,44J.72 
3,229.15 
558,60 

79,10) .46 
119.14 

68,498.12 
4, 94*. 37 

693.69 

4.S17.7> 
84.08 


1 t 


t 1.045. 50 


1 


7e-A- 1-.--. 
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ll.Oti 

H.41 
12.71 
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100 
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s 

i 
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l.tl9.» 
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IM,954.«2 
13,144.10 

U,9>5.57 
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113,52^.00 
80, 966. m 
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Pirtu- - 




107,911,61 
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) 
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PJICO. ._...._.... ,.... 
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354,191.10 






66,985.09 
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46.641.51 
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Jl B.S T . 
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49.05 






J.Jh 
l.lt 

y.vi 

llBFi. 

4,19 
3.7S 
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4,77 

I.iThS 
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15.651.1) 
491.11 

ll,B.|1.26 
1 .17M.16 




100 
100 
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lOO 
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71,018-91 










Gradd. . . 


3.W 


)5,VI0,00 
74,419.00 
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( 


H KST . 1 
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5,812.18 




P««.-,.,„ , 
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1,445.71 






Survey 
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US 
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RH.5T--.. 
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61,986,81! 




16.116.66 






Pt^CO...... . 
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100 
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57,631.14 
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irt Padc Ciry-.„.,.. 


S97.6S 
874.10 






4.941.77 
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0.17 


5,951.3) 








4,817.71 
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t &rtdj{<^h>f[ ^ 


1»9 


(. -....-..- -. 


1 110,317.54 


S 495.045.07 




% 1,711.264.53 


I 598,4)8.18 


I - 


$ 1,111,806.1) 


1) 
1> 
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"HI SB 
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PaiclJai... ... 

Pmtllu 

PmrPlu 


2lII Fi. 

0.07 

1, 1 1^ Ft 

Ll.iO 

9. 11 
0,24 
IhOO 


R M.S.T. 

Ri*S T. .., I 

R BST ,. 

Cnnci-cte Bridge .., 


t 24.79B.II 
41,17o.U 


$ 61J.54 
101.47 

),i6»;«4 

12,11I9.0<S 

444.03 

l,5«..6& 


100 
lOU 

loo 

100 
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$ 19.463.5* 

(8, i45.es 

159,1U.>4 
5,368.84 

31,019.06 
1,113.84 
1.568.86 
83,922.75 
15ft. 01 
8.569.09 
134). 711. 78 
32,485-55 
12.951-81 
i:'.!4i-i8 
31,814.80 
2,111-84 


5 1), 256.00 

60,979.00 


J . 


$ 4,206.59 

7,166.65 

359.1)3.64 




729. 

72*.. 

T2V 

710 


lOli ., 

ifWO 

5111 

2012 






5,368.84 


1) 




R.E.S T (Ur,4o Cnt-dir) 


491. W 






13,019.06 


I'litHW . . 






1.113.84 


1^ 


PineJJw..,..^ ^ 




Ino 
100 

""\a> 

lOD 
ISIO 
100 
100 

loo 


1.568.86 










^3,921.71 


IS 


I'm....... 




iw^tw , 

iiphiJr Bfock-, .._ 


- 








116.01 


^iikIIu 


I.OA 
1 kS» Ft 

4.4n 

^.21 
7.W 
1.71 

15. If 
40IS 


8,174.10 




394.59 


7 






PiiirllM4„ . 

P.ncllM.,. .,..._..„ ,, 




170,711.78 




9*^ 

ioi& 

lOti-l 

JIAA 

, 


3011 

101ft, ... 

1017 

lOH 

IMl 






13,485.51 
13,^51.11 
I7,146.e» 
21,814.8!) 
1,I1).S4 






33,415.51 


129 
2>D 
111 
I9i 










11,951 SI 








17.146.68 


Ptncilu 

PpflclljU ._ 

f Hold MiJ«.._ 






11. 814. HO 


5B.¥ey Bridjlt '_'_,\1-1 




, 




1,121.44 






COUNTY 
TOTALS. 


i 


$ 66.4b].&l 


$ 1 18,850.05 




1 3)8, 29). 55 


% 94,5*19.70 


I - 






\ HfiiJitf Fcer ,.. _. 


% 641, 78!. 85 








PuJl 


i.7P 
l.lr 

o.v 

0.4r 
IfOFt 

IJ7FI 

7.^ 

I}1 Fi 

4,0' 

£I.H 

516 Fr 

12. V 
10. V 
O.lf 

i,n 

\.v 
o,v 

JOT Ft. 
O.lfi 


'-iinct it 


$ Kt] 


i 


100 
100 
100 

100 

loo 

IDQ 
ISO 

100 


% 348,211.96 
195,087.15 
54 1 748.97 

108,516.0) 
566.119.9) 
15,701.71 
))e,3».l5 

57,545.43 

1.81 

4J7.0».)3 

43.986.24 

4.67S.2I 

80,997.09 

145,565-15 

540-11 

i:i.)o 

53,809.48 

44.850.61 

9.711.19 

B5-59 

48,177-59 


S lilB. 511.44 
281, 716. 8> 
46,197.16 

86,846.00 


8 


5 19,610-51 








Pnlk'Cbccutd 

I>talk 

fiilfc { 

Park 






11.160-36 


M!lM'9* 












8,451.61 




VPCtA-lU 


4017 ... 




».ia9.4« 


228.24 






'.ancrei^ OwcrpaM, ..,..,... / 


31,490-03 




166.119.93 








Polt 












15,102.71 
















116.1)6.1) 


7»ft 




rMk -., .,. { 

rolk ^ 


■om,ticOverpM« I 








10, 58] .63 


4ft. 961. 841 










2.81 


774 


»U - 


; B.'S.T... 

""i mKr.CofKrcrc Rridxcf 


lOfi.llD^M 
5.10 


81,930^01 


IDO 
100 






417.0)&.J1 








41,986.34 


qOy-D 




^rk 








4,679.11 




S61 

1016 

lOlfrOH . . . 
17VA ... 
WPH-171-C 

WPGH.175-D 


S0» 

soil 


Polk 

Pnrfc 


1 P S. T 


1,»B.71 

M,H7.44 

IW.ll 

ii.irr 

22.415.66 

691.85 

fl.72S.LXt 


78,7117.91 
♦7,764.46 


18 

100 






80,997.09 






H),)»5.1J 


^"'•cf.- --- - — 

".raileJ 

fTnJtJ » 






1411, 11 












I31.)0 






100 

100 
100 


47, 208, CD 

41. Its. DO 
7,«I6.«1 




5,601.41 


fi 


Polk- 

Polk _ -, , . 






),574,61 






2, 10), 19 




WPGH175E 
I7it 












81.39 


a 


1021 


Polk- .._.. 


6.44 


GtiJcd 


46.925.]! 


1,078.77 


100 


ll.WO.OO 


27,077.59 



if^M\t.i indicate CteAin 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 
STATEMENT SHOWING ROAD CONSTRUCTION COST, HY DIVISIONS, COUNTIES AND PROJECTS, 
COMPLETED AND UNDKR CONSTRUCTION AS OF DECEMBER 31, 1938 
(COST FOR YEARS 1937 AND 1938 SHOWN UNDER THEIR RRSPECTIVE HEADINGS) 

FIRST DIVISION— Continued 



ROAD 
No. 



Ill 
115 



5 

IS 
ja 
111 



MtOJIICt NUMBEil 



17J-H.,. 
17i-J - 
175-L._, 
17J-A... 



»!-» 

1SI7 

liH 

TV* 

WPM?)-* 
Wl'MH-7)-A 

71-B 

71-t, 

7)-D 

WK;H.7J-[1 
71D-Ei Rept, 

NBM.jl-E 

NtlM-71-F. 

WPGMJJ-C 

WPGH-7)-H 

FAGM-7J-J 

III 

67! 

Ilia 



ItZl-C.. 



91) 

Cuss) 

NRS-149. 
I«l 

JWO 



« 

B) 

NRM-na-A 

NRM-1(1 



S74,. 



6H_ 



614 11.., 
IIU— . 
1!<H-.,. 

iiom:.. 



5046.. 
JM7.. 
yH9.. 
IIIO.. 



wa.. 

44170. . 



517I-. 
51(0^. 
Sl».. 



COUNTY 
TOTALS 



COUNTY 
TOT A 1.5 



?t»tk.'.i"ntinupl) , 
Mfc 

Polk 

Polk 



Palt-Hitlil>D<i- 
Piill-L.Ct . 
Pnlk-Miihliinil. 

Polk-LiU 

Polk 

Ml _ 

Polk 

Polk 

Poik 

Polk 

Plilk 

Poll 

Polk 



Pult.. 



Pt,)lL.. 

Polk.. 
Polk.. 
Poll . 
Polk . 
Poll.. 
Polk.. 

Polk. 

Pull., 
Pclk. 
Potk.. 



IRoad Mile-,. 
{ ^iift F«r. 



SArjiOEA. . 



SirAKriA.. 



&ir*M<«... 

^fHKA.--. 

S,irAiDtA-MaDi[er... 

Siruora.. . 

SiraHtli.Charlorrc., 



RriAft Peer . 



I 



I 



I 



5.16 

81 Fr. 

0.11 

It.OO 

11.50 

7.04 

MFi 

17.00 

15,00 

14.0] 

1.67 

0.11 

O.ll 

mi Fi, 
5. II 
9.91 



1.40 



(J. 17 

45) f 1 

o.!S 

61 Fr. 

l.ll 

0.11 

0.11 

5.16 

6.(B 

10, JO 

15.00 

11.57 

114 Ft. 

1.16 



115. 1« 
158) 



Graded .... . 

Coocrele BridftEi.. .... 

GrultJ 

Sur^^jr , . .... 

Survew.. 

£heel Ain^alt..... .. 

TioibcT HridKC . 

SiiJ-vjy ., 

iuevtv- . , .. 

Survey 

MwiipfaAll.. 

i'jttfiifttt,, 

C!oiKr4ie,.., ,,.. 

Concrete Btijfiea ..... 

Cottttete 

Conttric .. . . 

Sut^ejr CR.lt. Ctokitttj(£ijsni'} 

Cotic tcte . 

a. H. CrOliin^^ltlial . 



R R . Ctoittnji Sljttttil 

CuitctctF. ... 

tuitchcte Ovet|,iii 

Coottete. .... 

CotKtctr Ove^r*" . '. 

S C S T ,. 

Conctctc LltM] erpiH. . . 
CotKTEtc (Pit Scftlei).. 

SliFef Airhftlt. ., 

S. B. g. M 

Sufvcif 

Sur^cf ... 

B a. 5 T 



toncfctc BrtdjE<£.&^Dlr)] 

» B.S.T 

Sufiff .. 

Ftih HatclwT],. . ..' 



Cuil tut 1917 



I7B,fia 
SI. 97 



l).]ia.l7 
S,409.1> 



9,5W,51 



I, 147,87 

■ 05,101.19 

47,119,60 

1,407.70 
6.IH.7J 



418,61 
15, !6 
761 .« 



0.74 

459 Ft. 

9.10 

0.10 

0.!) 

5.1) 

1)0 F. 

t.li 

5B ^I. 

16.8) 

1)« Ft 

0-29 

616 Ft. 

9.00 

D.OO 

».51 



17.11 
1711 



a. a. s, T, 

Coh^rEtt llttilj^E , 

R 8, S, T. 

Cunt tcte, „. 



Cunetete , 

a. B. S. T. 

Ttttibet Rftdve ...... 

Sheet Atfihalt.... 

CuntrEEe Rrlilgc. 

^|[, Cotirrete 

Coitcrete Bridfte. 

BtE. CooCfetc ....,._.. . 

Stccl.CotKtcIc Bt-idjEt I 

Sutve], ...... 

Survey , 

Sotvey 

Fng. Only, W.P.A Prulnt 



Cost lor igia 



71,7*6,18 

J, II). 44 

94). TO 

1,61). 9) 



7,SOI.51 

911.51 

17.411.11 



111,41 



707,44 
11), n 



I ]3<,I99.e8 



Pefe*nt 
Complete 



100 
100 
100 
100 
100 
100 



100 
100 



100 
100 

10 
100 
100 

B8 



100 

loa 



100 
101 
50 
100 

im 

100 



Colt to Dire 
Dei. 11, I91S 



75.547.66 

7.111.44 

991.49 

1,(,!5.95 

110, 0(8. 1] 

to. 198,64 

6.110.10 

1,$49.18 

160.496.96 

14.917.01 

5.951.51 

4), 874. 51 

162,700,41 

466,0)1,05 

167,69 

94,111,17 

1,44). 41 

i, 795, 17 



50,815.09 

39,828,81 
10.578,81 
170.1)9.85 
115.451.75 
707.44 
1,138.8) 

11,146.81 

119.687.41 
W7.99 
458. JI 



I 4.41)8,551.44 



115.S47.1B 
H55.61I.1B 
IB. 614. 76 

46.161.14 

IB), 47), 17 

10),9^1.19 

tl4,S>3.1B 

115.D88.08 

16.«l 

l,iai.)6 

19 .00 

il.n 



18,761.0) 
I1,)I5.00 
),10C.OO 
21,459.00 
150.497,14 
170.514,17 



1.1)5,00 
85.855.00 



7.918.00 
1.600.00 



t 1,518.700.11 



)4.B77.41 
1)0. 081. 51 
17.188.44 



t 1.1S4.8J1.78 i 544.104-40 



Couoty 



I lD,)ai.6! 



49,)0B.66 

7,111.44 

991.49 

2.615.95 

150.098-11 

10.190.64 

6,2)0. )0 

1,549.18 

111,7)5.91 

1.611,01 

65) , 51 

14.41),)! 

Ill.IOl.lM 

195,501,61 

167.69 

94.2)1-17 

515-74 

440, 17 

17,789.99 

15,690-09 

31i9ll.81 

6,978.81 

170,1)9,85 

115.451.75 

707.44 

1,1)8.88 

11,246.81 

1)9.687.41 
607.99 
438.11 



S 5.081.147.69 



80,669,75 

115. 517,76 

1.216,51 

4.50(1.15 

181,473.17 

105,981. )9 

B14.835.18 

115,088.09 

)6.81 

1,181.56 

19.00 

15.81 



t 100.000,00 t 1.840,649,58 





CJSJS) 








R- H. CreutDgS^ful 

R. 11 S T..- .,-. \ 

Graded -...._..- J 


t t,M9'<0 


J.. _. 




t s.isi-n 

114. 146. 66 

197. IJ 

lrO4).30 

]I0.349.4t 

16, 944. 10 

llfi.9] 

Z1.T1&.60 

4fl9.97 

I.19!>.)9 

2,2ia.)6 

1)6,01^. &1 

SUIdO.ll 

6.<!J,S>4 
24.2^1.74 

179. n 

911.11 
JJll.U 
I.ISJ.TO 


1 4.U1.0a 


S 


1 IU,4) 








Suaittr ( 

^DDKr-Mcr^BcdD. 


5*0 
0,42 






I14t14«.66 
















197.1! 




















1,041.10 










a, B.S.f...*.. ._.__._.„ 






100 
KM 

loa 






I20,)49.4t 


1 


1091-Eit... 


50iJ..-.-, 




16,I».>t 






16,944.10 










lia.91 








£»uiBfn'-HErt:idn(fd-Piibca 


O^il 


R. B 5 T. 






16,»UJJ 




5,U7.1J 


2y 


aio-c, 


SOJD .,_ 






4W.9? 


4K.9T 




175 Fr. 

10.0! 
1.34 

0.17 
149 Fe. 

6. DO 
IJ,30 
11. M 


TptnbcF'SlcEl'CDiKretc BrhljtE 




im 






a,»9.I9 


















2,21B.lft 


J5 








R.B.ST 






lUO 
67 

100 
100 






llB.Oll.ei 






Sutnicr,.... ,n ...... 

&umEtr „ „ 


i,4M.S9 


' ^" 


11,100.11 




wfie 


Sur«r 




aw.4> 


Sa9-49 




R ».S.T , 

Sicirl-Coa. Br'gt^SnpcrMfKcO 




9W.01 


Vfi 










14,211,74 


y?? 






l.lt 









179.71 






im 




SurYE^ 


91J.H 




911.18 


214 

in 














1.111.1! 








Survcv 












1. 191. 70 


























COUNTY 
ToTAtS. 


i RoaA Milf^v 


4U 


) 


t JJ.ISO.II 


I K.iSO.IS 




J 5J;.196.!I 


S ]».e4B.14 


) 






\ Bfidgcf«r 


i 490. 148. IB 






GKAND 




l<Nt.J5 

740.65 

%9, 119,00 




$i.nj,«i).B! 


*2,Zf^,275-]0 




iJ5,55n,)JS.91 


$ 6, 949,978.08 


t l,«m,KU.24 










526,997,006.61 




flrJtVt rtrci ,. 









■ STATE ROAD DEPARTMENT OF FLORIDA 
General AecDuntjng Division 
STATKMENJ- WHOVVlNd ROAD CONSTRUCTION COMT, I(Y DIVISIONS, COUNTIES AM) PROJECTS 
COMPLETED AND UNDER C()N«TRUCTin\ AH OF DECEMHER 3T, 1938. 
laWT FOH YEARS 1037 AND IflSH NtlOWN UNPER THEIR RESPECTIVE IIEADINHS) 

SECOND DIVISION 





PROJl-f T 


NUMJiEU 


COUNTY 


UNCTH 


TVPE 


Cjo%i tar 19)7 


[:aiE fur 1459 


PErcenc 
Conplcie 


Cm. m Din 
Dec. )1, 19)11 


F U N P S 


No. 


Old New 


Fnlciil 


CnmtCT 


8[Xtc 




f 
»._ ]tOtL 




10-61 

J.Q9 
0,73 
0-54 
\4: Ft 
12. W 

0,31 

o.n 

i.^i 

49 E-i. 

a.ij 

Si Ft 
7.9ri 

42 Fi 
0.0} 
",IH 

l.SO 








loo 
IdO 

100 

100 
100 

IIM 

100 
107 
IDO 

IOC 

190 
100 
]iHl 
loo 
100 


$ 255,449.41 
10,917.99 
14,491.11 
4), 674. 49 
41,aia.91 

109,190-15 

584,747.08 
5,)51.45 
J4,9i«.4« 

l)4,7«.li 

151,557.94 

541, 145. as 

5A, 097. 1ft 

52,4(11.10 

110,675-14 

41.49 

159.10 

1,956.11 

115,984.11 

I!7,U7.41 

189,549.07 

19,501-78 

14,144,84 

J14,645.]7 

i. 114.77 
H.711.1J 
116,A5«.17 

175.783.94 

61.097-21 
5.554-80 

10,148.69 

2,112.44 

691.64 

1,474.97 
l,59e.51 
1,1S4.J2 
5.591.92 

71,9M.7» 
5M.14 

59.645,74 
]9,9M.9] 
1.1]0.«9 
76.557.5S 


S loSi577.M 
26.179.15 
11.515.14 
51.789.00 
50,476.00 

81.165.00 

17t.8fii.l7 
1.3)9.45 
9,540.16 

ft) ,976 -90 

48,184.57 

1*1,109-67 

23,508.28 

44,140.54 

97,507.11 


$ 49.918.10 


$ 96,95).« 












4,658.74 
















9S5.97 




WPH-a ..., ^flJB 






11.7U-17 
H,5>5.I1S 


IW.91 
11). 58 

4S7.» 




11,985.49 




AltchuA 


». BS, T,. - 

ft ft S T 

Cnncrfic Ovefniu 

Htt Mjc *, _._ 

r.cincrcfc: Bridge ,....,- 




12.552.91 




J>A ... 
17'A. 


40M....... 


AfirhuJ x^....-.^V 

Aljchua ,-.-,( 


177,467.14 
1,879.81 

40,156.86 
1S,I4«.)B 
105,065-96 

7, 9*5.0! 

8.184.75 


17,115-15 

35.416.77 
115-17 












47,416-10 




ST'C 




iMjfhuA 


Sheer Aipluk. .,. 

C'JjiirrEtc BrjJce .,,,,, 

Jl. B.S. T.. 

Coni.teie fireiljic 

R )l. &, T iitJ Shetf Aiph. 
Concrete Bridge 




- ■ 


311.617. 19 




57 D _ 

i7-H 

NllH-J7-At 
NRM-J7-AC 




AIjcHpa .,-,,- 

r^lj^hji , _ 


176,116.99 










75.070.15 












fhhcct Affih4'{ 

fJAeer Ainh4l[.. 


4,615.98 






AJdChku 






16.01 






AlacKuB \ 


R B.s. r. \ 






)1,S6S.0J 




1557-- 












41,49 




AluEfaM 




Suricv— ^Shirii4i> 












119.10 




WPtiM-KlgB 40I4 

tfil *. .,., 


Ma^Hua 




fnrvET— (Siioil) 




1,»1!1.57 








1,958.11 




Al^chii - 

AldCbilM 


«,00 
10. K9 
4.2H 
].«3 
Itiy Fi 

66 hi. 

OrCO 

Lt.lS. 
7.6* 

I6r75 

JJJ Fr 
1*7 Fi 

2(fl Ft. 
0.S7 

u.7^ 






100 

loo 

100 
100 
100 

1110 

1 

loo 
loo 

100 

loo 




1C9.045.06 
!9,045.O5 
86.575.98 


7.919.05 


H. », S T. - .. . 






295.748.97 


179,121.56 




tl* 

MB 

71B-U., .-.-- . 


Aldchu,! 

Afichui ..._. 


R, B &, T, „„.___ _ 






102,775,19 




R B. 5. T 






59,501,78 










14,144.94 




AJictiiA „. 


Cancfcic Br«Jj(«. ........ _ 

(luncrcte ,.... 1 




4.139.17 




MI., 


^ ----- 

51J0_ 




6,514.77 


Al«irhH«. .- ^.. 

AlMhua, ....,„. _,... 

Alwfcu* , 

AlafhHj ,.,„,,_ 


R. Bi S, T,-_ .... 

R El S T 






16,7)1.17 


742 








116.656.17 


R. fl, S. T.-,,. _._ 

Cnncreiic Bfii'gt* ., 

t.Gmreie Overpjii. ....... . 

CnitE^irriE Bridj;ci , 






lO4,40S,40 


165.256.70 
50,191.14 


6,115.84 




F-AGS-ll-A. 

WPt;Ml)6 
Sfrl 

FAS'I^A... 


4Uffl....... 

■HHJJ. , . .. 
M4J„.-.- 


11.8?5,07 


4« 




J.SH.BO 


3.554.10 


AIjcNbi 






100 


18.130.11 




1.998.51 






i.an.n 

1.474,97 




1,111.44 




3S.« 
o,^) 

a.m 

7-00 

3.00 

6.91 

10) F[. 




" 






691.84 


AUchu-i1flioD,., .., \ 

AUch» 


R B.S. f .1 

&tr<l ia4 Confrere Eridgc f 




I 






1.474.97 






1.591.51 


103 




5JH), 


Sur¥f)r- , 


'.» 


1,114.41 








1.191.41 










5,591.91 








Graded..., , I 

CoocrcCt Srid^.,-^,,.,., |l 




100 






72,950.78 


») 






519 M 
1,611.23 








529.24 


WPSO.I80 . 
1040 






4,02 
30 Fi. 
J.JIS 
>,70 
l.JO 


s. 3. s.. m" I 

rrm^«Br.dj* ] 




100 
99 


55.515.00 




4.131.74 




Mil 




19,61 S.7I 




29,966.9) 


211 












1,110-69 


1094.. 




Alathm _. ..... 


ConiTPU .....-....„..„. 






100 






76,557.16 


— ■ — 


. _. 






IW.ftfr 
IS07 


1 


S 49.770.5') 


S 4^,974. f>l 




J 5.67(^.7rti-2B 


$ 1,4S8-7"1-7J 


f BS5,05«.85 








TOTAf^. 


^"-'"^f"- 
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STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT SHOW! MO ROAIJ CONSTRUCTIUN COST, UY Dt VISIONS, COirNTIES AND PROJECTS, 

COMl'l^ETER AXD I'NDER CONSTRUCTION' AM OF DECKMHKR 31, J DOS. 

(COST FOR YEARS 1937 AND 11)3S SHOWS UNDEH TIIICIR RKMPKCTIVE HKADINOH) 

SECOND DIVISION— Continued 
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100 








Bi^,iL 


Si «i 'CoMtttc Bri^fit / 


101,834. 6} 
543,53 


1(0 






3U 


J3>0....,., 


5072 


u^r 


w^;::::::::::i::::::::: 


1,l«3.i7 


1,851.50 















5 W>9.I14,8S 








COirNTT 
TOTALS. 


/ n^.*iJ Miicf ,., 

1 B.nJjjc Frtf., ,, 


163.57 
3777 


1 


t 111. 177. i7 


J Jtl.ow.ll 




S 1.811,711.11 


J 390,494.90 


f 1.474,093.31 








M^diiciin,.,. , \ 

M ■diinn-JcfT^ruiin . . . ^ 


5 44 

11 Fr. 

161 Fi, 

71B Ft 

0.54 

141 Ft 

0.54 

15.54 

558 Fi 

14,15 

Wfl 

u.n 

4,70 

175 Fr. 

IJ 57 

5S4 Fr 

6,11 

94 Fl 

11,00 

13 16 

8.70 


Jt.B.ST 1 

ConcrerefluLV ] 






100 
100 

ioo 

100 
100 

100 

100 
100 
100 
100 

100 

100 
101 


i 104.771,13 
4O.«(l0.18 
111,411,14 

8l,9ni,91 
18,987, til 

58],5e>.23 

434.963.18 
181,713,64 
249,891.98 
10,665,86 

167,151.76 

73. 818. 88 
45. 113 97 

4.647.73 
1,279.76 


S 110,811,06 


S 3.IO0.0O 


1 90.839.OJ 


1 


«^B „^, 






















10,151.011 

75.100,00 
17.436.00 






1 


WPH-45-C. 


^ogsf 


Madison,,_.,„..^....^,. 1 
Mjdiion...... 


Cancteic , ... 1 

Contrcrc tlvcfjuis.. . ^.... / 


181.19 
46.65 


«,n 




6.803.91 
1.311.03 

483,304.14 






CcinerfPc .. ,. 

Timl-tr Btri!ren.,_ 

RBS.T.... 

Trftihcr Srit-M .. 

R.H.ST.. . 

K.B.sr..„ ... 




111,079,01 

111.818,43 
73,169.65 


J 


571 




Mi^iHin -.._ 


















105,965.99 
113.116,98 










114.665.00 


19 


MidiioD-Jrffcr^n 

M-Jj«>n 1 

MjJ<^i»nJcffff^-in .1 




35 


BBST. :::;;■ 

TituF.t Bndact.. 

Gfidtd. . 

T.BiFtrPndin 

Gt-idcd (PirO 








7S,419,70 


190,711.06 
75 818 88 


7*8, 






IM 


IIBh* 

I3II-A 

IIH. 


MVK. 

^179 

SU9 


11,634.06 

14,00 

1,115,44 


4.515.15 

2.511.11 

138.30 




i.sn.oo 


41,755.97 
4,647.11 


i6$ 




i""" 




J16 


Mi([Mon .,„„ 






















tct-iraTV 

TOTA) 5 


J Raid Wjfc* 


S4,78 
1.5M 


} 


1 11, lis. 14 


J 7.711,53 




J !. 515. 416. 71 


1 138.18^ 14 


1 1?1,I96,BI 


1 1.774.841.76 












«..» -....{ 

Mirion 


10, ;a 
lU Ft. 


Shtrr Airhiii 1 

Conocic Ovitpm ) 






loo 


i 171,615.01 

110.61 

67.551 .17 

13.499.14 

60. 111. U 

70.717.57 

75.151.48 
89.195.09 
8,9^8.40 
19. 551.09 
169.483.81 


i 171,195.11 


i 11,520.85 


f 188,919,04 




WrCM-lM-A 
5J0.„ . 










305* . 




15.56 
7,10 

10,91 
0,18 
8.80 






1.3W,71 


100 
100 

1041 

IOO 

100 
100 

100 

1041 
100 




18.613.35 


48,976.01 
11,499.14 
46, 619. 31 

59,111.81 






BBST. CitO... 






JlS.. ..... 






Tirvi. Sufdu CPirt) 






177.45 
i9,410.t» 


11.096.55 
10,973.74 








MftriGii. . 

^tiriqn ..... 

Mxrion.. .. . 


SF«t A^bh^i.. 












Cftnctftf llndcrrm 

BBST 


8, 151.81 






0,16 

117 Ft 

11,53 

O.W 
111 Fr 

19, 7i 


5,711.48 
89,193.09 




^19,,,. 


- 


R.B S,T. (Paul. .... 






s 


B.B.S.T.. 










^ 


B"*! 


















Ifl 


7*6. 




Mitiun.. ..,„..._..., 


R.B.S.T. CPitr>... . 1 ... 








169.485.81 



iifunt iadicMtc Crt4in 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 
Wl'ATEMKNT SHOWINC ROAD CONSTRrCTlON COST, HV DFVISIONS, COl'NTIES AND I'HO.II-XTS. 
COMIM.ETEiD AND I'NDER CONSTRICTION AS OF nKCUMHEIl 31, 1931J. 
(CO.ST FOR YEARS 1937 A?JD I'JM SHOWN I'NDER THEIR RESPECTIVE HEADINGS) 

SECOND DIVISION -Continued 



ItOAD 


nHOJECT 


NUMfl^R 1 


COUNTY 


LeHOTH 

iO.FII 
11. B2 
*V,1B 

0,1 IT 

IJ4 ft. 

1.76 

O.iS 
1?0 l-F. 

I.to 


TYPE 


Cu^r lot 1917 


CniF lof I9)S 


Percent 
Comphic 

100 
IOC 
100 

ion 
l(m 
lo« 

100 


Cy.i m Date 
Ptc. M, 1951 

5 n['i.B7iS.H 

M.H7.^5 

7.-I11.M 

li'.llit.Bl 

2IM4I,M 

IUl.£]4 
JJO.IO 
1.821,77 
1*7.16 
■1 24-77 
U,S44.1J 
»].)4 


.... 

1. 

i18,-'i31.1'> 

1. SOB. 19 
21.109.79 
IT5,919,A6 

19.l65.5i 


! LI N D S 




Via 


Old 


New 
5007 


CpUDtf 


lutt 




■?7\ 

NRH-a4-A 

N'P 

iij-t: 

NRH^I.E. 


a.H.sT. rRr-£n(i>.. 

R.B.S.T 

K B.ST _ 

R.B.S.T , . .... 


»--. 


» l30,n7t.M 

■-' 


i 




74 

74 


M^i'iiin 


IS.VXJ.OO 








MjfiwnrilFui 

MirMifi-Cirrui.... 

MdMn4i , 

1 

Marinn \ 

Motion 

Mffipn-AlMhuA- , 

MfFiiin 

Mirion ,.. . 




5,525,24 


74 
74 


f.LNFiircir Bridp.._^„,,_,,_. 

K.B.S.T 

R.U.ST.. ._. 1 

S[c?!.(^unErc[E OvcrjMt« J 


i.W 


4,007.05 
».15I.V9 


7-? 
HI 
III 




4,W.1,27 
101. N 














nu.io 










10J.8J 






5,811.77 
























4M.77 
U7,J7 






4*.i7i*OD 




424.77 


QvMMy 


wFW'Hn . 




Mtftan ,,. , .. 


4,14 


S.C.S.T,. ...._.^,_... 

Survey 




lOO 


4,061']. 51 




91.54 




















COUNTY 
TOTALS 


1 Rajd Mik^., 

\ bnJ^c teti 


11B.2S 
Ml 


} 


$ 7.413,11 


$ ni.lflA.OA 




J [.»Ji,'>73.Vh 


i S4I, 681.94 


$ 55,216.49 


S 9^7,072.11 




WPtiH-lO-A 








S«"cr , 


J 4011.71 


s 




1 S47 . 1.14 
1J,26H.^t 
420,244.57 
)77.(lll,71 
25.181.67 
5.35>.4l 
11)7.45 
17,122.11 
N7.ZS«.4l 
I5.149.AJ 
2(t9,97e.2fr 
11A.lTbr«2 
19,IB4.7et 
355,777.52 

2l/i,7y'J.(i[l 

V,4I^.Z& 

78.29 


J. . 

10,115,™ 


s. 


i 597.04 




Su«Acinre^Ma«liH^io ... . . 


ZIM Fr. 
11.58 
11.11 

1)1 Fi 

f1-07 




IDO 
100 

lev 

100 
100 


911,52 










7»}.» 
7IB.M 




*,D00.00 


412.^44.^7 




^li .... 


ion 




RUST , ... 


491. n 


177,051.75 


VA 
VA 

5- A 


SuwJUnfC'Ljfjj'crtf .-_ 

Sjwiiiincc-LjfjifpMc. 




11,062.11 
4.477.2(1 




1,105.15 


NPSIl^B'W _ 


R.B.ST...- , ^. 






856,21 








1*7.45 


SuKannct-Colufiibift. ... .... 


iOJr. 
h.W 
ll«Fr 
13.11 
11 97 
111 Ir 
(.91 
5.00 
11,7* 

i^[j ft. 

1.4fl 

in, to 

In. 7(1 








100 
100 
100 

ino 

100 
100 

loo 
im 

11.) 

100 






17, 112. 21 


^'\ 


719 




K.H.iT.--. .,. 

SfKE-CDIKfCFf SfidiC... 






14,115.49 


141,100.00 

201,500.03 

258,500.00 

18.417,11 

12l,5i:)0.ffi? 

1C1.IX».00 


4,7M.41 


10 


fi7. 










R.BST 






7,479.26 










R.U.ST .„ 








» 








ConcFfrt CHc'IWiiS. .,....,,.. 






747.21 






Suttjnnci: 

Su«AHBr5-0ikhFi« \ 


R,H <iT. ..„.„,.- 

R BST.... ._ 

CriJcJ ..._ 

R HisT , ,- 

SrEcl'ConcrctiE flridee. . 

R.aST,..-.. 


7), 771.il 
Jl^lW.W 






11^277.52 


J-} 




>0?I- 

WJ7- 


t,592.»e] 


iBA,7gg,*<i 

4,017.26 
58, Ml. 68 


^1 
112 






SuftfV .............. 






611.91 


I2>7-C 


5<HI 




Cr*dEd 

Cure r>rili;nK far Ckv nf 
Live Oak - -- 


1,»4,)4 


7.1*5-4) 


13 


























78.29 






















TOTALS 


i KmjiiI Milti ^ . . 


9«,U 
956 


} :........ 


) I0«,19:.4: 


i )7tlAl^ni 




t lK92$K20d.]« 


* 71,557.90 


$ 761.457.51 




















IV 
19 






Tjjlor _ - 


6,6a 
n.il 
lll.lHl 
10. U 
Itl Fi 
5, SI 

4. el 

0.04 

O.M 

50 H. 

0.11 

7.97 

U) Fi 

B.ll 

134 \>t 

11,71 

467 Fl. 

11.9) 

1.0«I Fr. 


B BS.T. 


$ 


$ 

10, 21-?, 47 


100 


% 19,929-19 
Iil|2l7.47 
IU,fll2.21 
458.l«9.91 
41,574,67 
162,268,75 
2lfi,5flS.75 

97.296.17 

4,597.44 

159,527.21 

546.11 

^I4,4I9.1« 

111,940,75 


1 . 


1. . 


S If. 829.59 


'" 


i0«4 






















NItH-92'A . 

hIR H-91-B 
NRH-92-C^J^ 
Nftl!-9!-P-H 

MRM'^Z-rV'U 

92-I3^Per4or 

577 -, 

MO 






II.IIS.T. _ 






JOO 
100 
100 
100 

100 

100 
IDO 

loo 

75 
100 

li» 

{ 'f! 


117.517 '10 
11,799.09 
117,952.75 
l51fBi3.67 

M, 671. 11 






Tiylof 










9. 775. IB 


T.jIdf _ 












a BST 












R.nST 










19 
19 
19 
19 
19 


MiEiiphllt 

Criinrele Br^gt.. 

H.fl.ST. 


12,614.16 










4.197.44 


J0« 

i015 


T..l™ 


B.B 5T 




41,475.15 








Re.Grjdinj; New Lo-CAlfda. 






54«.1I 


T*flar.-_, ^ ,. 

T*jflnr.... .... 


R.BST , 

Timfcti D.idMi... 

Gf.M.... 

Steel ConcreEt Bridge...... 


K,vn.M 


11,770.65 




99Hi8«.2» 


4is,05i.ia 


8M....,- 


5019 




)M,94n.71 









Tavfor 


0.79 

1,66 
4i fi. 












100 


$ 18.441.^^ 

n.d7-i.4a 


*- f-" 


1 in,44l.9S 

1,501.« 

19S.50 

11,874.91 

11.^17.48 
9l».9« 


11 




5311 . 


T4rlor - .„,.., 


5uM-ty_ _„ 




1»5D1.55 




Tiylw. .„ 


Sur^/r 


5.191 .81 






" 




8]]-D 


501B 


T,J,„.. 

T«Tlor 


GraJcd. ....... „. . 


30.05 


100 
100 








R B.ST I 

Timhcf firiJ^c J 

AcreiJ PhoiDjiraphic Harvey,, 








Jlft7 




»ii.H9 
































COUNTY 
TOTAtS. 


rHaAd M.lev ... 


76, n 


1... 


% 






fa,9?s.oi 




i 1.8\5.465.1l 


$ ttSi.in.ta 


S bl9.58A.]R 






















UOIEID ,_. 


10.20 

J.H 

(If Fr. 

A09 f-'t. 

J. 77 

]« 
«7 Fi 

on 

5.B6 


R B-ST .. 


t-- - 


* 


lOtl 
100 

loo 
loo 

I 

lOO 


$ 3V>,J2n.59 

91,080.11 
42,214S.4J 

a^.73fl-42 
J0,1W-9I 

*,530.55 

I»0fl5.7t 
704. W 
B44.1) 


1 


S I1J^4B1.00 


t 104,$)ft.)(] 








Union- —^ \ 




Tituhtf Bfidjrp. -, / 


47,582.11 










4B 


MR SI 17- '55 




Union 


H bit 






7i.i^7.ij 




7,»5.I9 
















a7< 


W33. ..-.-. 






t,5l5.» 
9.BI5.I> 


] .474.97 

M.au.BA 




49 


.SrrE:Nr.L>ncrcrE Bridge . .... 
Grjd^J 


1.5W.M 










44 


S,0A,MI. 


105,«15.44> 
1,005.71 


6\ 


Untttn. 


























123. 


"iMi 


















144,25 






















:" 




COUNTV 
TOTALS. 


/JtDld Mhlci.. 

iBridecnc. 


J4,ir 
I. wo 


■| 


1 


ii.lM.nl 


S 


^^,ifl7-ftl 




S finW4lil.OV 


I 78.1 5-7. ;i 


S l7l,0fWl-iKi 


£ 154, 751. EB 










TOTAUi 


( KaiA Eh^trei 


iJlA-ll 
J64.^0 


I 


% «17,]fii.<lfi 


!] 


I02,4eft.7> 




$2fi.0ti0.49l.B) 


$ &.u»,ni.^6 


$ 4, 7IS, 619.71 


tl5,lll^g3j.7^ 




1 Wr.dp,: ( ?c. 


1 





8 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT HHOWINtl ROAD CONSTUUCTION a)ST, BY DIVISIONS, COUNTIES AND PROJECTS 

COMPLETED AND UNDER CONSTRUCTION AS OF DECEMBER 31, 193S. 

(COST FOR YEARS 1937 AND 1938 SHOWN UNDER THEIR RESPECTIVE HEADINGS} 

THIRD DIVISION 



HQAD 


FEOJECr NUMDEE 


COUNTT 


LENGTH 


TrliE 


COfI for 19)7 


Can iar 19VB 


Petttnt 
Gatnpicrc 


Ccir ID Dfttr 
Dec. 51, 1918 


FUNDS 




Old 


HCK 


Fcderll 


t:ou.t. 


Sratc 


10 
10 


Ill-A... . 
678. 


J0i6, .. 


B.f j 

"f-. 

fttt 

»'! 


0.16 

>9S F! 

9.05 

119 Fi 

1.781 Fr. 

4,4)1 Ft. 

9.18 

IMF. 

18.44 

1)1 Fc. 

8.69 

1A4 Ft. 

).16 

61 Ft. 

1,411 Fl. 

1.41 


Conttfit 

Slccl Conftctt Bridtt. 

R B.S.T,... 

Trirher Btidjici 


1 11). 779.99 


i 10,446.51 


100 

100 
100 
100 

100 

100 

100 

100 

loo 
loo 


( 1)0,534.68 

14), 168.81 

904,70), )4 

1,186,117 )S 

199,097.19 

519,811,71 

181.9)0.51 

15),)55.D] 

7.151.98 

94.0) 

1).1)1.9) 

6.59 

866.14 

188.150.17 

Jll. 164.46 

171.615.17 

174.155-71 

50.109.19 
47. 996. SO 

59.488.11 
)9.614-64 
181,984.71 
309,144.47 
475-86 
106.10 

1,181-91 
1,485-117 


$ 51.805,00 


J 


$ 76,699.68 

141,168.81 
194,311.48 
378,468.58 

194.097.39 

519.811.71 


10 


6J0 






615.470.66 
1.007.858.81 


10 


611. ...... 












LO 


6U 




S.B.R.M 

Timber BridBC... 

RB.S.T ... 








Id 


7<5 














7M 




s.n K M. 










10 


TJrtiVcr Bridwi.. 


1B3,950.51 




747 




B*t - 

Bif _. ._ 


"" ""'ioi'w' 


»»'o)' 

1^)80.41 






LO 


TimhcJ- Hrtd^cl. , 

Timber Oriifi^^E.. ft S. onlj] 
Graded ,_ 


l)),)11.05 
7,151.98 


10 


767.B 








IS 


FAS-l'A... 
1110....... 

ml-* 


MM 

5101 


Eiy-C^h{iHa. 






19 


K^r.^AltioHa . . -. 










3). 151. 9) 

6.)9 

8W-I4 


1! 


B.r..- - 


5.00 












1! 


im-a 




»tf 


sur,tj,--";-..r:::::;: ■' 














1D0.A 




Bi, . . _ 


8,97 
«S5 Fi. 

11. li 

J17 Fl 

11.15 

197 Fl 

111 Fi 

7.)i 

)15 Fl 

6.14 

5.01 

).90 

11.11 

7: Ft 

1.5) 

6.9) 

1,016 Ft. 








loo 

100 

100 

1 

100 
100 

Im 

100 

{ 'I] 

100 
100 
100 




108,001.50 
117.701,6) 
1)1.145.58 


JO 




380,149.07 


10 


500-B 

soo-c 




Sir. ,._.. 


11 B RT . , 








10 


htr 


H BST ......,.._ 








141.089,69 

JJ4, 155.71 

50.109-19 
44,996.80 




SOS 

go9.c. 

iOii. ...... 


J0« 


»v 

B»J 


TimiHcr nvfrpiii 

Si BUM . . . .. 

Timk JtMulEJ-pl4tcBrEdt» 

S.P.R-M... ,.„„. 

S.fl.ll.M.. . . 
Sib K M 


171,616.8) 
50.109.19 


18,990.51 




n 


B»j 






t.ooo.oo 

5,000.00 




1107. 

1 179 


ym 


u, - { 

B»j 


S, C. Baif .._l 





)4 ,985,17 




ii 


Tirnhft bridsr .,,„ J 

S.hRiM 








19.614.64 
M.SS0.J6 
109,144.47 


111 


NPIH.9J.G. 
PWA-7n, . 




■■r-Walnm , 


SiiJ.A.M. 


659.54 
1).900.)6 




107,))4.)J 




in 




Bit... 








111 


Bri.B 

li)7 




«.>- 










197 


B^r 


4.00 
),00 

0.10 














109-10 








».; 

B.V 


Survry — HirrHon jlv*i lo 
Sr AnJrf«».. .. ._ 














«» 








Survey— Cjptr Mill UMp... 












1,485.07 






COUNTy 
TOTALS 


I Ruid Mllo 


117.96 
1)>9B4 


} 


1 H), 178.81 


t 75.796,94 




$ 5.671.404-1) 


$ 161.119.15 


5 1. 0118.578.10 


■ 






f ).401,6A6-59 










b 


NaS-H5... 




[Ullioun 


5.56 

1.88 

11.41 

1)7 Ft 


SC.S.T 

R B5.T 

S.C.S.T. . y 


t_ 

19.695.4) 

] 10.94 

Ms.oe 


%. 


100 
100 

icn 


( M, 745-17 
99.177.61 

110.490.08 
1,155.11 

111. 611. Q) 

14.566-15 

94.0) 

738,07 

11,111.94 

151,770.94 

111,514 10 

56,571 09 

1,681.4) 

11.511 01 

1,140.15 

615.91 


S 7.647,17 
84.914-0(1 




t u.ow,in 

14,16), 61 


& 


WPSS.i4S.B 
501 














tjllinun i 

CilhDun 




ft 


Tiilriber Sridjci...- / 

Bridle SuFTcy, 

SC.St __._! 

Tinikcr Bitdin ( 

SC.S.T " 

ClfaittJ 


150.490,06 
1,155.11 

1)1.651.6) 
14,566.15 


t 


KFT-ya-B-K 

MK, 










A 


Citlloaii ( 

Cilboun-Guir 


14.46 

114 Ft. 

O.Sl 

1.58 

IM Ft. 

1.70 

9-01 

9.91 

l.H 

<,>41 Ft. 

Hi Ft. 

D.OO 

15.00 




100 

100 
IDD 
15 

IQO 
90 
100 
lOO 
100 
95 





, .......... 


* 


JOI.D 






m'o)' 

TJ8,(T7 


19 


FAS.l.A... 
FAGM-l-B-l 
10*6. 


^081 

4094 


CilticmifBsf 






19 




Tiiiibtr.£it«|.CDIKrcTr Btidn 
Giidtd "., 








758,07 

11,1)1.94 

153.753.54 

111.514.10 

56.571.09 

1.681.41 

U. 515 .03 

1,140,15 

6».91 


19 


C^lhaun-Lihtrcv. 








19 


1096 

lltO 

1159 

PVA-t74t-0 

Hi. ".'..". 


)0« 

3103_ 

5011 

iin 

517) 


Cilhaun 


5C ST... „ 


15iB!).56 


47.474.75 
6,7)».« 

5), 114.0) 
1.7».)) 

11,515.01 




1,018.40 


19 


Ciihoin-Bir 


Gilded 




1? 


CiillOBfl. .,,... 


Glided. 


).)4a.04 
1.14). 50 






19 




Sirel.Canctcre Prid^ 

Tihtcr.S[tel-CiincteE4 Drid^ 






19 


Cilhaun 






U 


C.lhDun 








U 


Wl 




Cilbouil...... .^._„... 










COUNTY 
TOTALS. 


Kiud Mila. „ 

Bridjie Fetr.,...,. 


5*. 85 

7949 




% )»,574.49 


1 1)1,544.87 




t 8U.78a.<4 


f 91i561.17 


1 1. Oil. 40 


f -na.ioa.n 



el 
a 

H 

9] 

II) 
M 
11! 
lis 

Caanty 



i: 






wi>OH-}i-a 

ii-C... 



1S-U , 



H 

MIIM.|[I«-A 

NRMKKbC 

W? 

»7J 

879-B... 
JSO 



«J7-.. 
H.... 
W-B,. 
51--., 



9J1 

iim-a'! 



JilT 

Moline Br.. 
NBH-S7-A 
E-97,B,. 



NIIIi-9T-£- 
WPMS-IH 



WP50-17<-P 
H5-A-. 



sn 

SJ5-B--. 



61 C, 



WPGS'lOl 
M7 

«i-a 

671-a 



e7].. 



(S71-B 

NtlS-106.-. 
NRS-ISI-'JJ 
fi».-- 



SOiQ-. 
}14fl-. 

inn.. 
l«i. 



COUNTY 

TOTALS 



4U44-. 
W98- 



ft^A 


SI39 


(»5 

t8i-B 


SItt 










PWA-HJ — 


5I«I- -. 


SI2.C 

1149 


JliJ 






U4l.. 





COUNTY 
TOTALS 



EiCimbii , „ ... J 

Ettitebfa ,^ ( 

E*<ltH^I*. .. 

lL).cinibii \ 

£*ei(nbia'SiDti Ron. 



Ewjtdbic 

EKAnhtft.. 

FKinbu... 
ElCinbiA.. 
£tcan]>bi«._ 
EKiunbii.. 



EifinbPA. ., 
EKAnbii..,. 

Eicnobii 



EicmRbii^ , 

EjCimJtU...,. 

Eicibbii 

£icditibia— ^,,.^ 

E»fiBjbi«.-_.^ 

EicmlHiu.^ 

S.tCRMlt» 4, , .*_ . ,_ ^» ^ 

EnCabifa'tA.,,, 

Fictintix .,., 

EiCAinNM-OkalDoii . 
Eicmhifl'OkBlfMiA. . 
Eici mttii^QleAloM^ . 

HiciBihi 1. ,.,.^,,^ 






Frjnkhn. 
f-Vanklin. 



franklin ^ 

Frflnbljn. .,.., 



Ffuiklin, 
rriinkltn- 



l^fAnkfen. .^ 

Frinklin-WtkullB 



Frditkhfl.. 
Fr«nk^ii9.. 
frinkltn., 
Fr^nklia,, 

Fr#nk)iD.. 
friDklin.. 



r Rend Miiti 

1 RriditrFccE. 

G ailid tn -Jit k MJiii ,.._. 

ti iidid en . . ^ ^ . ,,. . 

GjJt*ltn..,,._._.. ,.. 

GadBiert.....H._..., ( 

(jididcn ....._, 

Cadidcfi - 

<jididej3-t<0fl.. ...... 

GAtliden , J 

Gadf^c-Ji ... ...... 

GidhJcn ,,,........... 

Gird idea. ..^ .,... 

GfldMJEn ,., 



4.«A 

90 F[. 

0.45 

IVt Ft. 

1-^1 

240 Ft. 

U»7 Fi 

10,04 

i4Pt. 

i.lil ft. 

□ .74 

ti49 Ft. 

64 Fr 
J.W 

B.]5 
-II Ft 
10. Di 

' 6^ia 

17.11 
767 Fl. 

fl,^7 

J. 76 

IhPIVJ f"[. 

16,00 

M,57 



47» Ft 
l,m Fl. 



no, 41 



5.B4 

fl.On 

fl.43 

84 Ft 

^,17 

4M Fr 

II. «B 

J, 11 

17.11 

3136 Fl. 

Ba!9 Ft 

4.(8 

iflFr 

1.91UFE. 

t.9S) Ft 
Ji,W> 
ll>. 1i 
).CX) 
0.81 
1.57 
10.00 






501 Fr 

10. DO 

9.77 

0.19 

J 15 Ft. 

aS5 Fl 

114 Ft 

InflllFl. 

14.90 

til Ft 

101 Fr. 

4MFi 

7.19 

Ml 

4,30 



CtfeKtcfF ,,. . 

Coarrere flridac... 
C&iiCrctc Appnuche* 
Catierr^Ec 0*etpjiP... 

Conrrctf 

C^ntrfTr . ... .1 

Cuncr^ric Brid«..._ ( 

Tiinttt-^iccl-CowrctG Bridge 

CODiTrrc ._ 1 

toflcirtre J1rid|[>e } 

Concirtt ........ 

Thmbcr-StKi CpiK. Ov^rpiu 

Cflflcrete ..,-.,, 

Tirabct Bridge ,,.,.. 

Cotictftc ....- 

Cot\Crcic llrid^F. ,..,.. 

rotlLrcicCE. dtS. oi^v;) ... . 
S.C.S.T 



Concrttc Btidpc 

CoiKrcic,... 

Sm-vff. ., , 

CtfflCfctc ... 

Conrrf re ,.,.., . 

Conrterc i^tidj^c _.. 

(".onrrctc (F*ri )...... 

Grjdird . 

S^if ri-CunitrtE Bridge, . . . 
Survf*. , 

S.CST. fWPA) 

W P.A. Proicfi. 

W.P.A, EVojcct ,.. 

S.jrvey, ...,._... ,,, 

Survey, ^,^. ^, 

s.»a.M .„,...... 

StreJ'CtirKrtic b'iJic 

^cct^-ConcTcic Bridge. - ■ , 

S.CS.T 



G tided. 
Sut*rf .. 
R.B.S.T. 



Timber Bridgci ... 

5Bt*t^. .. ....... 

Tiitjl-cr BtiJgc...,,,,, 

SCST ..^ 

ShelJ Dd>c5.T, 

R BST. 



Tj tm her Briden ... ,.,. J 

Tiiiie<cJ- -Steel Btidie 

s B.R M. . ,.; 1 

{"tinCtcte brjdjgr . | 

Ti ml^er-SrceJ-CDncrctf RridjK 
5andT*f _\ 

Timbcf-SrteNCmic, Bridge. J 

Sor^ey ^..,, ,,,,.. . 

Survey 

SUiTVfjr....... .^ .,, .,, 

(jra Jed.,... ...._..__ _ \ 

S h.R M ., I 

Sutvej- . ... 



ScerUConcrtle tiit^ge- ■-- 

Concrete 

Cancre n 

CancrcEf .ripproachei. 

Concrete O^efpwi".,,.. . .. 

C("fH'tcie Bridf^e. 

rLincfcte Ovrrpui 

Sccel-CiiHtterE Briffgc... 

Concrete. ......... 

Tinber n^e^pm 

Tkmhct'Canctecc Pi-idgri . 

Steel-Concrete Bridge 

SinJ Cljjr ReEreid 

SCST 

S.C 5 T rP4rr') 



«9, 196.16 
I. 71*, 55 



« 46,750.97 
1 ►517,15 






,Sa6.55 

17.17 



514.95 
365. W 



101,958.51 
5B,I4L.1B 



15, 545. 12 
6,171.94 

20,446.94 

W.I7 

1,135.20 



il5.9) 
1.9«.90 



1«5I5,H 
2.S11.J9 



1.0l&,10 

i"9i 



100 

loo 



loo 

100 



100 
100 



{ •?} 



100 
100 
100 



loo 
iod' 

100 
100 



100 

loo 
loo 



100 
100 
100 



100 
100 

100 

100 



108,!?6.79 
I05r6i1.04 

^a.|41.|(i 

1M.0H.13 

10>,4^-11 

!U1,I05.!1 
1)2,V!4.3B 
!3,940.91 
H.OJO.IS 
141,11 

i.iil.n 

101,692.72 

»l,4)l,e3 

1,591,87 
100,086.71 

11,14^-74 
14,170.47 

le.sii.si 

«. 171,84 
10,44«.M 

5».n 

1,111.10 
t.iot.ei 

217,74 
106,297.68 
87,196.14 
149,144.8} 

9,284.11 



t 2.J94.141.24 



Ji,918.M 
},4Bt,11 

127,110.64 
6.001.14 
16,fl1a.l8 



611.171.22 

I"?. 147. 11 

aci.771.07 
384.711-19 

I. 869, 769. IB 

l.ilg.u 

2.91 
1.9)9. to 

«9,»1.<a 
541.10 



1 1,514.217.60 



)M,101.7S 
106,611.15 
11i,lS7.87 

16,121.09 
92, 1^7. fa 
19,647.11 

101,711.47 

178,111.67 

61.199-07 
5>.™«.ll 
11,416,77 
1.612.^8 



79,941.00 
19,040,00 

11,409-CKl 
141,340.65 

1)1, 111 .00 
201,122.97 
117,617.21 
17,198.67 



), 140-41 
1)9,795.19 



100,861.10 
54,970.91 
117,411 ,00 



I 1,489,187.47 



I a,^oi.aa 



84,910.54 

4,000.00 



18,140-00 
1)9,901.08 



* 



146,768.6) 

lo^oooioo' 



I 526,640.11 S 116,768.6) 



104,1)7.78 
104,016.<4 
94,571.89 



56,711.11 
16,764,30 



30,000,00 
7).M).i5 
71.656.5) 



14,(8) .7* 
76,615.04 

16,711.18 
III. to 

104,111.11 
6,886.14 
5,197.06 
1,141.24 
51.050.15 
148,18 
14,81]. 09 
1,5)8.07 

)9,011.10 
11,7)5.16 
1,591.87 
18,779.7) 

l),)45.74 
14,170.47 

16,817-81 

6,171.84 

20.446.96 

11.17 

1,111.10 

1,108-6) 

227.74 

105,411.48 

11,411.19 

121,111.81 

1.544.51 



I 894,911,19 



1,116.85 
3,481.1! 

80,781.99 
6,001.14 
6,856.18 



611,171.22 
107.147,51 

80,771.07 
184,715.19 

1,411,511.05 

1.119.86 

1.91 

1,939.60 

69,851.80 
]49.)0 



$ 3,8)0.808.71 



178,847.98 
119,111.16 
191,918.41 

7,156.09 
92,127.68 
39,667.11 
101,721.47 

170, 01). 67 

'1,199.01 
1,161.01 
4,713.47 
1.622.58 



J 



s 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 
STATEMENT SHOWING ROAD CONSTRUCTION COST, HV DIVIHIONS, COUNTIES AND PROJECTS, 
COMPLETED AND UNDER CONSTRUCnON AS OF DECEMBER 31, 1938 
{COST FOH VKARS Wd7 AND 1938 SHOWN UNDER THEIR RESPECTIVE HEADINGS) 

THIRD DIVISION -Continued 



JtOAP 


PROJECT 


NUMBEa 


f.OLlNTV 


LENGTH 


TYPE 


Coii (or 19)7 


Coii for 19)8 


Fv^icenL 
Camplne 




FUNDS 


No. 


Old 


Nrw 
1157 


FfLlerjl 


Caunir 


£tite 


11 


845- - 


GAJMlflt-fcUfltitlllcj; [ 


7.07 
1.10 
7.51 
15. IS 

n,li 

11.51 
l.W 
6.14 
6. IB 
1.49 

1.00 
121 Ft, 


Gt.Jtd _„ 1 

S.CS.T... ) 


|_ 


i 1 ,M9.)7 


100 
100 

( ISS} 

85 
S5 

ia 
toe 

100 
100 


S 14.J6).46 
117.501.77 

5,fl?7.ll 
iV,97I.4< 

76,411-84 


J.-..-.. 


»- 


i 14,)6),46 






4,B06.5a 




1101 

1250 .- 

iioe. 

llllA 


5050..... . 

IMS 

SOS) 

5105 


Gadidfn.. ... ., . 


Gudcd 1 


59,555.97 

1,199.19 

1,064.97 

1,<87.0O 

285.9} 


55,671.17 

701.50 
1),165.7> 
1,150.11 








76 


S.CS.T 

Sui.rx _ ., 

GtaJd 


217^501 ,77 




Gj^aJ^it.Li hetiv 

GjJulen 






lr4S}.4n 








3«,5H4.i5 


2T7 


Gididcii 

Gultdco 


Grided 






5|017rl2 








19,971.44 




418'Gjil 




GiJiiIed 


KvrtKk 






76,451. M 






Culidcii 













5t9J5.iO 


























COUNTY 
TOTALS. 




M.ll 
4,160 


) 


f 67.716.88 


t 81.515.04 




S 2.\7K,lAl.l\ 


i 4D5.149.7Z 


i 195.110,00 


1 




1 Bridgs Fctt 


$ 1.6B9,403.59 














C.ulf 

RuK-Cilhoun i 


350 It. 

1S6 Ft. 
!.« 
6.94 
17.14 

111 Fi. 
0.11 

101 ft. 
14.5* 

3)1 F. 

lis Pi 

110 Ft 

3.01 

115 Fi 

9.08 

1,00 


T>mb<;r'Scrd-Cnn.r:ic Uridj^c 

Timber BriJxc. - , . . I 

iC:5T , / 

R &ST 






100 

100 

100 

l«l 
loe 

( 11) 

100 

1 

IW 
IDO 


$ ]7i40e.l9 

J 1st. 176. 7S 
I49*i«l 71 

7441044*7 

394.4I».17 

IM,40 

M>.l75.1fi 
J.6I4.60 


1 I5.4W496 




* 1,949.45 




soil). 










I0%.e(]4.61 


6 


Mil .. .. 




Gulf 

(iulf 

Gulf 

Cult 

Gill 

G«ll _ 

Goll 

GuK _.l 










1 89.37*. TB 




5M 

tat 

H*-H 


5115- 

5151 

1065. 






17.19Sh2) 

ei1.56 

74.504.67 






1*),^61.75 






7».I8 






1.566.4^ 


10 


R B.SX 






lA,VMyCt': 














4lfr,506.5l 


10 


7J0 

FAS-14.A.- 
507 


wet 

5085 

yM4 

5170 


R.H.i.T 

Tpmber Britf^e... 

UcTouT BraJjtc 




9.494.77 

1J9.40 

a, 60), 40 
i,IS19.60 






394,400-17 


S2 








159. 4i> 


$1 


Tint-cr-SEcel-Oincreu 9f... \ 

SCST ,„„ / 

S.CSTk. ........ 


11.4S4.7I 






in, 371. 1ft 








1,619.60 
















COUNTY 
TOT/VI..'i 


i Roid MilcE . . 


«.51 
17*7 


) 


$ 11,565.59 


* 156,575.65 




$ IJ774l65,40 


i 15.456.96 


S . , 






t ll>idR= F"' 


i L.5&U704,44 







JIU). 


Hotmcfv 

Hplmc^-W^ihinjctiin 


5.07 

Hi Ft. 

0)4 

0.71 

1,175 Ft. 

111 Ft 
t.l4 
6.56 

1,141 Ft. 
l.SJ 

ISI Ft. 

551 Ft 
4. IS 

JlOFi 
1.50 
6.t) 

lis Ft. 

5.11 

5.»T 

85 F. 

112 Fi. 
10.11 

1?1 Ft. 

10.00 

11) Pi. 




I ... 


1 


loci 
loo 

100 


S 54.ljfl.a7 

3fit,«4S,4A 

45.9)0. >1 
2,^79.11 

iae.95LMA 

B2. 7111.4) 
12.791471 

11.8y2,i>* 

TO,9+fin74 

6.8.1^2.15 

wi.iifl.n 
5.m.io 

9i,)9)-fl^ 
156,47S.]1 


S 13.762.5> 

77r)« ^0 

)9.S9l,n^ 


f ^.9(17,49 

15.D0O.OO 




1 




S 5l450&ra5 




Cuflcrrcr -,.-...... 

11 fi.ST 

Tifiabrr-Slctl-CnnC. FiridgE. 






*KlH.HI-\ 




JM.OI 














L 


i'}9 




Holmn 

Hrfii.c-W;i.I.iB|(inn 

HoJmc*- Wjilijn|[Qn _ 

*HDllllCl-Wdil]»(t£EOI9.. 1 

HQ>tac» 


*scs.'t. :::::::::::::::::■■ 

Tit«!i!r SiidB _ 

SC.S.T . 


l,5Sa.]a 




100 

loo 

lOD 

IDO 
ISO 

|E» 

100 

IDO 

100 




S.Oll.OO 


10J ^95H- 16 












J 






Timttr Bridie 










11,791.71 








SCST... I 

TJufcct Pridte*. .......... J 

« C.S T. 














NHS-lW-'Jl 








1^9454 46 




15.003^21 








SC.ST 

Timbtr Bridal: 

sr.ST... 

GhiJtd 

Timbti Bridge 

Timber grid it 






4 J. 740. 75 
474*91.06 

40,125.00 
40,115-00 






716 .- 

NR^1]S 


5II7 






191.19 






HB 


HDln» . . .... 




4,4B}..S7 


SA«.15 




611 




Holma- ( 

Holnci,,. „ 


Gra4f4 . , . 1 








69 


TintScf Btidm / 

SC.S.T. .. 

Timhcr.Sictl.ClIiicrtK Bridge 
SurTEv 


554I6&.AI 








6,656.77 










FAS-J-A-,- 
lt*2-A 


MM 


118.46 






la 


HdIdici. 


48.00 


_^__ 




4ft .00 





n6i-c 

II62-P.. . 
JI&]'E 


51 4U - 

4130. 

5051 


Ho(mn ...... 


10.00 
9.00 
10.97 
MOF[. 
4.00 


!:;;:? : - 


$ 2.58 
«16,7l 

J7tT0a-01 


! 1,434 .Ob 
lt4694gi 

J07h54O.)3 




3 J,e*7.19 
1,306-61 

143,4I^.4[) 
251 45 

140.07 
1.366.59 


















91 








Timber biidgti.. „.J 










HornicB-- . -, 


. 




155.93 
























5206 


Hnlnti „. ,. „_- 


7,00 






1,5».» 








1.166.59 






















COUKTY 
TOTALS. 




64 >0 


\ 


t -"l.Bfil.J^ 


$ 114.690.11 




» 1,195,386.80 


1 170,429,16 


t 710,681.30 






\ Btiiift Frti - 


1 814,476.54 










J 




|frCk»oEi-GididEa^ 


Wl Fl. 

).70« f 1 

1.80 

4.90 

«Fl. 

0.4) 

11. 4S 

170 Fi. 

J.)I6Fr. 

7,10 

11,01 

90 F. 

440 Fi. 




J 


s 


100 
100 
100 

100 


$ 111,101,76 
3}e.85l.l5 
I19,44H.10 

20B.81fi.42 
6,034.13 
1174039.62 
19.689.04 
117,396.98 
]OI,718r55 

167,968.48 
71,431.40 

7,ftVi.71 
260.49 

41,071,34 

11.819.^ 
81,896.17 

1)7,191.14 

2)9,111.69 

46,816.91 
I78,161r74 
ll,lll.»4 

5,587.70 
56,OI0r74 

3,106.16 

8,«7r97 

167,19 

1,fU6.72 

11,945,81 

]:,439.flO 
3.241.41 

74,998.73 

Jfl.013.69 

B. 912, 70 

12. 171 4 «3 

8I>,1H.43 

10.889.49 

2.043,13 

171. n2 

^77. 11 

911 . 1& 

a. 466.61 

IBS. 47 


$ 104.157.78 
I1946B0 00 
514 160.00 

115,875415 


( 3E3 ,001.00 


1 178.846,98 




>B._ 

ac , 


JOOJ 

3fllM 




SiccF-CaacrcTC Bndec 

CuiKrfit and R.BST 

CuOCCitt; .... I 

CoEicrcrt Bridge. .-.. J 


l47,3J0.5fl 
104.076.70 


1B8.7B0.15 
15.171 -W 


199. 171.15 




"""' r 


3,688.56 


68,188.10 
89,^7,89 




FAGM-77- 
5H. ....... 

Slfr. 

36a 


4063 

iJ98 


771.59 


4,458.10 
8T9.6I 








S C S T (RE^Trcad) 


1«3 
IDO 
100 
100 

100 
100 

100 






M7,4>39.a2 














19.689.0'! 




jMektan 








117. 396, 9» 




1B6 ._ 

6J4 

^34-^ 


5199 

5t4B 








4,30K«7 
1.44M> 










l4cttun _,„ ( 

licit urn 


S.CST.- „\ 

Titflber BTiigc-. J 








167,968.48 








71,411.40 








J„I«H, ... J 


E AS only- W, PA. CttrX 
Sir«E ia Hatiiana j 




7.674.21 










144. 

637. .._,.. 


5113 

3119 


I 


6.00 
9.»9 

11) Fl. 

»l F< 

;i6Fi. 
6.79 
U.04 

111 Fl. 

9)Fi 

).10 

I!. 71 

lil Fl. 
J. 19 
11.61 

401 Fl. 
J.OO 
fi.OO 
1-2) 
6.47 
l.AO 


7.836-71 




160.49 






160.49 




/.ckHin 


SC ST ._ 

Ttmbfr OvttBfut...^-,.... 
Timber Sridj[»_ _..._..„. 

CortCftte Bridjrr.... ._ 

SCST 


1J49.42 


100 

1^ 

100 
lUCH 

100 

100 
100 

loo 

68 
100 






41.071,14 


6 


11.814.99 






11,819.99 


6 


66*. -. 

670 

315.- 

671.. 

S34 ,-. 


5714 

iiio 

5116 

511V..- .- 

5043 


jurliiod 


64B.18 

I,166rl7 

e,l»5 48 

SJB.29 
9.n5,IK 






82,896.17 


^ 


liM-kvLKd 


if.S.T 

Timber Ovcrp»i „ 

T.mM arfdgf* 

*B.£T 

S.C.S.T _,__ -._-. 

TimhcT'ConCFerc Brirfgr 

S.C.5T.. 

sr.ST ,,„-„ 


'""3J[096-l6' 






117.198-14 


10 


}n.kum 






119.111-69 
































R4 


630 

NRS-lia,.. 


5095 

4097-, 


Jirckkon . . . 


S.CST..,. 

S.C S.T. 


298.14 


2.106.67 
1.112,49 


1,^87.70 


90 


irksan ,-........ 


51,705.80 




1,J04.94 
















„.™ { 


G^afd ... \ 

S.C.ST J 






JOO 
































dcLuHi 


1.00 
17 Fi. 
4.)1 
11. 23 
).<! 
I.li 
1. 7! 
a.)7 
1.24 
l.U 
P.4» 
1.J4 
9.10 
11.00 
1,90 
i.OQ 
lllFi. 


SC S T 






IOC 

lOD 
35 






5.046,71 




977 

JUS 

867 

7*6 

NflS |«-'« 
WPM£-1AA-I 
WPSS IA6-R 
WPSO-IM-C 
WPM5-I6a^ 


5091-1-..-- 
Iln4 

51>4_ 


J«.™n..... { 


scs.r 1 














TirthH- Bridge 1 


31,945.81 






IO.B944I5 
5.242.43 

651 .74 






11.419,8(1 




AckkOfl 










5.241,4] 


111 


■ckiiait . \ 


S.C.S.V 1 

R.B.ST.. ._„, J 

S.CST...-. 

s.r ST. 




loQ 
100 

100 
100 
100 

100 
100 








3), 133, 58 

7,4171-00 
29,189.00 
71,016.00 

8,700,00 












647.90 


(181.80 


141 




Jicbian.^--. .„.. 


S.C.S.T..,..^ „_,.„„.„ 


0,501.44 












141 
HI 




F.C.S.T.... 






1,IS9,49 




iCbian 










Jickson .. . ...... 


SjrfCT - . . ... 










375.01 


130 










































159 
1»3 


IllS-A 

FASS A . . 


5ffl8 

30^8 


.jcfrion -.......,. 


SdST 


3pM9.51 


6. 097 .09 
1BS.4T 


54 

I 






8.4M.61 


Tinbcj-Slfc] Conrrcif Bridjer 






















COUNTY 
TOTALS. 




1)4. ai 
10,106 


1 


i 565.950.77 


1 171 ,594.71 




$ l,71«.4i2,^ 


1 611, 462, 3t 


$ 14,117.18 






1 BriiSgcFKi — - 


















146 Fl. 
0.6) 

4.)a 

VSFi 

143 Fe. 
9.0) 

160 Fi. 

90 Fl 

7.« 

144 Fe. 
9-60 

101 Fl. 
l.ld 




3 


I 


100 
100 

100 

IOC 
100 

lt» 

100 


f 12,79(1.93 
20.613.02 

l4r>,H>7.60 

377,986.16 
4,e70.S4 

100,81] .2B 

180,101,61 
l.[«5.73 


S 


S ,-- 


S 13,796 93 










« fl.ST 










10,613.02 




Jiv 




jtttftftQO,--, 

Jeffitwn 


R.B.ST 

Timttr Bridjj« 

CancFcrF 

Timber ^rid^c. 






78,664-77 


100,000.00 


61.842.81 


























11 


7b> 

730.-. 

789.- 


5166 

5167 ... 


jtff"™ 


K.BST — 

Timber Brid (t CI 




907.16 
1.011.55 




51,1164 15 
68.191.01 




,,„ _._- 






11 
IS 


Tirn^cr 0»ctpitf.. 

SnrwcT .-,-. 


211,914,60 


JtHtfson 




1,085,73 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT SHOWING ROAD CONSTRUCTION COST, BY DIVISIUNK, COUNTIES AND PROJECTS. 

COMPLETED AND UNDER CONSTRUCTION AK OF DECEMBER 31, ISSS. 

{COST FOR YEARS !»3r AND 1938 SHOWN UNDER THEIR RESPECTIVE HEADINGS) 

THIRD DIVISION— Continued 



ROAD 


raojECT 


NUMIEK 


COUNTY 


1-ES'GTH 


TYFJi 


Ct»l (or ls)7 


Ctnt for 1958 


P;ttcttt 
Cimpltit 


Catr 10 [>Aic 
Vk. 51. 1918 


FUNDS 


No. 


□III 


New 


Fcder.l 


{Lnunry 


SlKiC 


19 


»?-* 

E.»;.c 

WH-B 


107I 

ID70 


, eircrfun^Ccutninued}.-. 




T,J4 

9.50 

101 Fi. 

169 Fi. 

6.4B 

»3Fr. 

16 Fi 

l.Bl 

8.51 

550 Fr. 

5.17 

B.S9 

J1*Fr. 

17.24 

171 Fi 
KO Kr 

5.IH 
B.OO 


11.B.S.T 

R.B.S.T. - 


J. 


f I.Me.lo 

1 .690.71 


100 
100 
100 

too 

100 
100 

lOo 

100 

100 


1 118.160.70 
419,761.68 

17,076.66 
11,110.67 

12.241.71 
18.51 

145,542.05 

10, 111,11 

86.579.17 
1,647.11 

77,481,72 
5,799.97 

57,198.49 
1.470.17 


f 79.919.45 
193, 187,11 


i JO.DOO.OO 
70,000.00 


t 128,4)1.15 


i9 


.eftnon 

cfErion-MuliMtn- 





CflfitreEc Bt-itl|;» --.- 




27,076.66 

31,1411.67 

9,720.75 
18.51 

145,541.0) 

10,7)1.51 


• 9 


7«»-B...... 

H7 




Sifct.Concrc[eBrtd|e..- — -- 










n 


UHcTron., . .- 

Jelfcruin.M«clit6n 

Jflfcrfon. .. 

JelFernin'l-40fi - , — 


..-( 


Giidtil 

Timber Btidgci.- 


:} 








42,515-00 


jj 


748 






41 


7« 

707 

722..-....- 


3041 

Sill 


S.CST.. 

Glided 

Tititlier-fiifcl-Cnnt:. Rndici 
S.C5T 


17. 861.64 

i.nry.ii 


lO.lJS.TO 
1,480-51 






41 








J-MFtrBr. 


-.-{ 


fi.jdtJ 


:) 




61,154.10 


n 


Timher Hriiltfei 


15,325.17 
1,447.1) 

16,111.72 
1,161.09 
1,568.49 
1,170.17 


ty 


«9 




Sutvcv ,-, 








96 


H20.. . .. 




Jeffcfstw,..- 


....{ 


GrjJtJ 

Timhct Btrd^i - — - 

Timhfr Oy;t[id>t ^.-^ 


:} 






lOO 

lie 

100 




61 . 570-00 

4.616.78 
11,610.00 


M 


&J(VB 










H 








Graded...-, 


1,7m. » 






Ml 




1188 


Jzfltrfon -^--- 


5"'"y 


1,470.17 








COONtV 
tDtAi'i. 




91.07 
WJl 


} 


t 41,451.71 


f 20.596.89 




f 2,194,550.48 


t 411,781.75 


J 111,851.72 






\ HriJjtFtti 


f 1, 518,911,01 


1 


H 




Iran 

Ucn-J«fftrHYn 


II. n 
iiori 

60 Ft. 
5,79 

9.76 

116 Fi 

14S Fi. 

IB.OO 

II I, 
11.42 
0.11 

o.:o 

1.00 

12. M 

112 Fi. 

194 Ft. 

11. }1 

222 Ki. 

79 Ft 

12-05 

261 Ft. 

127 Ft 

!.TO 

SJIFl 

5.90 

0.61 

0.71 

0.14 

6.14 

8.00 

I.W 

9.0O 


Corwrreie _. 

TimtcrOmpin. _ 

Tiul'cr Bfidft., ... ...... 






IDO 

100 
100 

100 
100 

100 

100 


) i21,4ij.;4 

189, 647. 5B 

47,849.99 

575,7111 .01 
101,721.48 

564,112.7! 

421,841.76 
461,57 
818,69 

454.616.31 
40.117.06 

195. 410. 59 

111.414.16 
19.717.60 

17.610.21 
1,M0.95 
20. 811. 11 

94,164.11 

11.111,70 

889.11 

8,776.06 

961,54 

416,86 

9.711,78 
57.611.16 

7,016. S4 

1.946.01 




S 94,641,79 
45,116.11 

86,601.80 


t 428,781.71 


J 


14-A . 








60,844.49 
11,110.00 


3 


MB 

671 


wm 


l*on --.. 

Uon 


Z'{ 




46,970.59 


879.50 




1 


CancKct. ,. 

Timticr-Cnncrtic Briifgc, 
SurJ'CiiFicrtic bridge.... 


:} 


189.097.11 
101.711-48 


J 


67M,, . 












Leofl — - 






9.0SS.74 


1,081.66 
4*5,17 


199.127.87 


149,485.04 
510.640.78 


ID 


Cnntrt.c Btidjr 


115.S39.87 




7ia 

FAS-10 


5119 

5111 


m 


a.B.SiT- . 


91 ,201.98 
465.17 
818.69 


lO-A 


I (on -_^ - . 

Lton 


SuTVCf ,_,. ,.^ ^. 




iO-A 


Siarvey, 












65B-.,,.._. 


5141 _. 


Lam 


....{ 




:} 




916.71 


100 

loo 

100 
100 

loo 

100 




159,603.48 
2,198,16 

95.151.41 
100.00 


1» 


Ti nbci Overpdii 

Cufltrcl; Rridjtcs ,. 


19), 012. 81 

17,818,90 

101, 178.tr 


19 






19 


713 






S.C.S.T. 

Timbtr Ovrfpiu .... 












714 














5.C.ST 




19 


Timticr Bftdflci 




19 


779'B 




Lcon-Litenv 










i\ 


70J_ 

777 


Jill 


l.eOft-JeS'erMMi 


..J 


SCSI- , 

Tjnjhrr BrdRC ,... 

Purvey. ... ,,.. ^- ^ .... 


:} 


6,«01.]4 


5,916.17 


17 610 25 


41 






1,090.95 
1,156.4) 

1,510,15 

11,111.70 

889.11 

8.776.06 
961.54 
416.86 

9,711.78 
37,653.16 

7,016,94 

1,946.01 


■» 


Nil HI 11 - , 
NRM-IU.. 






Grjded . .„ 

Coiw«Ec. . , _ 

Gfidfd _,. 

Clraded„_. 


;]■ 






100 

100 
45 


19,«].0< 
99,013.16 




78 


Uiin ----,, 


....{ 




76 


BM 

2519 


vra 


1,410-54 


n. 101, 45 




110 


Upn „ 


SurTcj-,,,..,.. ..,...,, 






175 






Leon - . 


Cndrd ,. .. 


t.60 


7.841.16 
961,54 


61 






294 




5194- 




5urircT.. ., ._ 






















A. It M 
CollMt 
F.SC-W 






Lean - -- 


1.20 

1,20 


SCS.T ...„ 






100 
100 

loo 

100 






1095 

HOI 


5175 








261.41 






A- & M. 
Coltcirc 
Marim 


Lton — 










2566 




Leon .,,—---- 




Sud CUy Jtetmd 











FatjDtn 


Inn - 

IMS- 








t ].Z1].» 




100 
100 

100 


f 2.671 .B1 
641.11 

717.09 


i 


( 


6 1,871.61 
t4),51 

■m.M 


AATpOTt 


LeoD... .- „-.,.- , .,,,. 




CE. ft S. tMl^) 




Ct«in 
fiy.ldmg 


) KBI -. 


Ltnti ...._.._... ._ 








747.09 










couhfTy 

TOTALS. 


/Jtoid Miici 

1 Hndjc Fttt ,. 


11). » 
I7SI 


} 


t 6),SW.1S 


1 11.230.16 




1 1.267, 9)5. 12 


t 191,131.28 


I 1.061.261.14 


$ 1,811.11f1,10 








17 


664 

1147. 

NBS-lJl... 

779 


ilB7 

51)1 


[f' i 

Lih*rCTf..., 


11.01 

lis l-'t. 

12.00 

JOFi 

0.4t 

fill Ft. 

■ .49 

ei* Ft. 

lUFl. 
II. « 
1.04 

o.» 

1 MO Ft. 

IS.OO 

1.17 

10 Ft. 

lO.Ol 

10.00 

6.21 

H.IJ 

BMfi. 


S.t.S.T..,.,,. _ i 

Tjmhcr Itridjic / 


1 30) .09 
)4,61 


f 29,017.9) 


100 


i ID, 461. 44 
2,121.45 
7. 110.09 

52,999. 11 

IB), 151 .11 
16,401.69 
118,175.71 

19, 11). 41 
1.681. 41 
1.481.41 

7,611.79 
4,171.10 
1,119.66 
lD,7i9,)l 

35,990.01 


* 


5 42,000.00 


S 71.161.44 
l.Pi.« 


19 


hiivttT.. --,,, , 






100 

100 

100 
100 
100 

loo 

100 
6} 


«,9t5.37 
47,9S1.M 




19 


Lihert?-, . 

LibcfCf ---, ,,,. 


S.CST I 

Corvcrrtc ftftdAC-. 1 

R BST I 

(laactdE ^ri4fc ^.._ / 








1,016,69 

177,051,1) 
27,4)6.)) 
1J9,)7).7) 


t) 




Ul.lfi 




6,500.00 
500.00 


19 


779-B. ,„, 






366. U 


19 


«J0 




L.b,4 v.::::;::::::.: 


S.C.S.T. :. 




■ ,095.il 

iiii9!))' 

701,411 

1,717.16 
1,024, 19 




1«6. 






GridcJ ...1 


1,199.10 
77.69 






19 


S.CS.T f 

StKt<0(Krrtc fittdfc 


19.!2).41 
1 6B1.41 


19 


PWA-4746.ty 
IHO, 

mi-A 

115S-C . 

IIIB-D, 

1101 „ 

(06 


5117 

509* 

1094 

1097 

W96. _ 


Lihttir-Cilhoun 

LibtfirGiilMltn 






117 








lyl 


Lib;rtr . I 

Uhcrt/ 


Gridtd... 1 

Timber flridfc,.., j 






7 611.79 


l» 






4.571.10 


i» 


Uterty...... .. .., 




1.104.90 
I. 111. 61 








m 


Liberty , 


Gridot .. .. 


a, 667. 11 


11 

100 








lis 1 
Wl / 


Li'-'T -.-{ 


Grided 1 

Timber »rid(E ) 






ll.MD.Ol 




















COUNTY 
TOTALS 


(Sold MLIci 


71.16 
4»i 


) 


i 5,876.36 


i i).i9a.» 




S 721,01B.I2 


1 11.118.19 


J 19,000.00 






I Biidfc Fnl... 


t 617,699.61 












OkaliKis. 

Olt^QOS*.. .....,, . 

Qltiaau. ..._. 

OlctloDU. 

Ok^loius... _ 


7.65 

17.41 

lie Ft. 

Ill F[. 

1.471 Ft. 

I.M9 Fr. 

Ji Fl. 

7.6H 

411 Ft. 

L.19T Ft. 

699 Ft. 

1.K7 Fl. 

10.24 

11.09 

lt>l Fl. 

11. VB 

9.11 

114 Fl 

IllFl. 


5.C.S.T ,.. 

S C ST 


J.- 


( 


100 
100 

too 

100 
Ino 

100 
100 
100 

loo 
loo 

loo 
loo 

loo 


S 76.245.00 

174,718,01 

1)4,715.2* 
149.141.94 
19.[J81.01 

171,301,61 
61,907,90 
a , )6». 10 
13I,)60,I8 
210,214,41 

I8ti,711.10 
],t)4,4« 

4,021.60 

B)l,46 
10,118.4) 

42,447.81 

71,969.61 

7iS.)7 

109.406,67 
34.714.00 

119,900.61 
1,)16.I7 
5,169.01 
15,0)7.11 
18,1)1.10 
71,011.71 

110,111,44 

131,511. 40 

41,011.)6 

6,819.51 
10, 02). 11 

5.771.10 


J 16.9)6.10 


$ 9,989.40 


1 49. 11). SO 




621 .... 


1 


Timhcf Uv^tp^ii ^^_ 

TinitifrBridgt.. _.. 


371.716.01 


1 


631 -B 




667.94 




1 


621^ .. 




Tinttr'&rcrm^DDCrctr Brtdgr 











1 


611-D 








19.061,01 
119,166.16 


]0 


SUl-A 




akiiocTft \ 

Okdinnu. 


.^*f|4l Alflhlfl ...t 

Tinber bridge ) 

Tinihcr-S[iCrl-C(»rcr>ctB Hrid^ 
Timbcr-SEctl-ConcrcIr Bridge 








51,611.0) 


10 


flOl-D'l , . 

aoi-0-1 

802-b-J 








10 


OLiJUQtl . . . 










4.)<9,10 


10 


OllllHHI .. . 

nknlmu 

Okilixni.. . . { 
Oltaluali 










10 


sue 








69,464.11 

61,143.)) 
),l)1.4fl 

1,03). 60 


140,750.00 


ID 


BOJ 




Sjnd AsrMt.... ^\ 

TJmKer Brid(t? ..,.„/ 

S.C.Ji.T. (Brrmcerme cmiIv^Ii 

SCST ...IjE. IS 

Timbtr 0«ri>,s, . inl.l 
Tinhct llfidj|c..,.J 


















1) 


MI 

1011.,,..,. 




Oljfllootl..... 

O^dlAjU... ,. . 










1> 




6)3.46 
4)2.15 






»ij 

911 

WPG M -111 


109) 

1076 

S077 




J. 61 
).00 
0.11 
61 Ft. 
9,77 
211 Fl. 


S.C.S.T 




100 
Ino 

100 


)7,)16.111 


5, 15). 10 
11,061. M 

59,710.97 


7,6B6.ai 


Jl 


Okilcmu. 

OltaltKua.. . ,,.\ 

OltalDoc*. 


SCST.. 

Graded , 






Timbti Ptidic 

Graded . 




363.96 






Ti nber Bridge. . 




^4 












Okitmui , { 

OltAlDoia , 

Okalfloia.... ._,,,.,.. 

0((#lg€iu........... 

Ok*la<iH , 

OLaloaii 


ll.N 

61 Fl. 

4.21 

I.IOO Fl. 

i.lO 

9.6a 

766 Ft. 

0.65 

101 Ft. 

7.™ 

1 ,067 Ft. 

9.16 

1.61 

S6Ft. 

O.S-S 

190 Fe. 

2.0« 


s.c.sf 1 

Timber Bfiiite... ., 1 

S.CS.T : 






100 

ino 
ItIO 


26.167.17 


63.114.1] 
10,9W.«7 


101901.07 

1.774.1! 

I19,4>0II.6) 




S19 










819-B 












62 


914..... 














62 


Ml 


1047. 




1,0»1,77 
4,B».01 


■77. )1 












Tintvr ftridic (Put mhi, .. 

s.a.it.M„..r 


lOd 
loo 

100 
100 
100 

IIJO 

100 
100 

100 






11,017.11 
i i 861.61 


lis 


F-97-B .... 




Oltllanl»-B)Cll«ll»« , . . . 


16.2fr9.ai 
H.970.97 
9B.98).6! 
137.4)1,01 

24,604. )1 
e,819.)l 










111 


NflH-97-t: - 
NRK-97-E . 




OLilnoii-WiImn 

OUIuuij-EicimWi 

OLiliiiiia 


S*Tid Aiphili ,-„„, 


97.69 








IIS 












VAl 




SCST....- .._. 

S R.fc.M _..-- 

Titahet Bttda^ ,. 

S b.R Wt . 

Titiber Bridj[c,^,„-^,„,, 








16,4)7.01 


7tB 


i-Al.R-14:.l 




OUIaota.)l^iJtiHi , 

Okiimiii 

Oliton.i... 














10.011.11 


Airprvrt 


f ISM 




































COUNTY 
TOT* 15 


/ Bund Milci 

I H>iJm Ftn 


lll.lfi 
11.164 


1 - 


$ 7,011.47 


f 1,425.06 




% 2,)97.6)6.ll 


1 410.407.19 


i 10), 111. 61 


» 1,iBl,S«6,>4 



tigam in^KiK crcdiM. 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 
STATEMENT SHOVVINC! RUAU CONSTRUCTION COKT UY DIVISIONS, COUNTIES AND PRO.IECTH, 
COMl'LETED AND UNDER CONKTRIXTION AH OF DECEMUER 31, UI3«, 
(a)ST FOR YEARH HOT AND \WiH SHOWN UNDER THEIR RESPECTIVE HEADINGS) 

THIRD DIVISION— Continued 



KOAP 



PROJECT NUMBBH 



14-A. 
It-B.. 



WPH-N-AB 
WPGH-14-AB 



3» 

JS-A-B.. 






1B5-B.. 
S90... 



17 



190 

m 



as „ 

tn Milian.. 

S-AI-BICI 
m-l-tJ-l-, 
«« A 

NKSI19... 
NRS-in-'5i 



9)1.. 
81!.. 
HT.. 
911., 



911 
9» 



10 
10 
10 



10 
It) 
ID 
10 
10 
IJ 

110 



UT-A-Sracc 

[int. 15 
WPSO-IM-A 
f AS-171-C 

M4-A 

W4,C..... 



Mi., 



M5-B. 

711 

n-i .- 

PWA-Jill. 



836. -- 
1171- 

2026,. 



1D06.. 
)0I1. 



I 



Sjnra 



Rata, 



SiDta I 
Sinn F 



Santj 



Santa 

Sanli 
SiinEi 

Sinti 
£uiu 






H^nj . , 

Rii» 
Rui4 . . 
Rciii. 



5fflt]. 
5313- 



COUNTV 

TOTALS, 



Sim a Rati, 
SiDri Rnii.., 
Sjnn Ro^it,^, 
SaQII Rnia., 



Road MiCev. 
Hcltts^ Fcri.. 



WnLulla.. 

WjkuUil.. 
WiLulJa.. 
Wakulla. . 
Wikutli. 

Wikalla. 



Rt:i4 .--, 



Rota, 
Raij 
RiTU 



W^Vtilli-FrjnblJn.. 

Wikutii 

Wiliuda.. 

WikuMtFrAflklin.. 

Wakulla..., 

WafeulU 



Walulla.. 
Vikufta.. 

Waltulla., 



1-9* 

4« Ft, 

0,76 

Ifrl Fi 

4,516 Fi, 
2,35 
I.B4 

O.Ofl 

Vd Fe, 



H.S7 

)57 F< 

4,£n) Ft 

4,75 
WFi 
3.66 
7.113 
5.« 
1,1B4 Fc, 

19.18 
l2BFt 

!.[» 

1,453 H[, 

JO- 31 

lA&Fc, 

]H.7il 
19. TO 
15.00 



151. M 
15,0)4 



0.58 

5.5ti 
1. 93 

1.50 

7r35 

5aXi 
14.44 

1.71 
nftlFi 
415 Fr 

12.64 
2^910 Ft, 
3-76 
7.19 
J. 10 
liFE, 

5.A0 



&riEk-Cvrti:heic-.'ihdl , 

Tim^er-Sicel HiriJKe, . ■ 

Ciin^rctt in4 S,C5-T- ... I 

Lancinr RriHftE . -, / 

Coicre((. .,,- '- \ 

Cuticrfic Dvtrcui.. ....... I 

S.C.S.T.. \ 

TiEnbEr^lcc^Coacrei^ tbidgc 

CfinCrttr ,, -. 

CunCfCEC 

J'lE Scalci'CniMlrctr ..-- 

S CS.T ,.-,— \ 

TtJuhcr-CnncrcEi^ Hridi(C.....-, 

a,c,s.T ,-,.„, 



Tintirr ^TidjiCr. 



Sifld A^rhalE .,-.-. \ 

Tpmh:r Brpd« -. / 

Ti m}" er-.Sf re l-Cunrrci: ^id^e 
,S,^,R,M, -. 

st:,Ji,T., I 

Concrclc BridBr->'.^T^'-'-'r I 
5 C-ST 

5,C,S,T.., , 

Graded 

TinKtr Bridle 
5 X ST 



Tim her llridjE. 

S.CS.T 

fjrjjfd 
TiratEr-SEfcJ-Cani:, BridjcE 

Urjded 

TiiBhEr Bridjff. 
Graded, 



S r,.s,T,, 



Survey. . 



S.ftR M 

S U H.M 

S.B.ST. ...„.,— 

GriM 

Jl B,S.T, ... 

R B.S.T.. .._... 

R B,ST .- 

Shel]5,T,-.-, — .- 

Tljei htr-CoEKfCTc Brid££.. 
Timhcr Ttridjjc , .x.. 



■■.rcr. 



Tiaibtr-SiccJ-Cuncrrr? ^rtdft^ 
5ufvrv 

Survfv. , 

ShrlfST 1 

Tinbcr f5ridH^ ( 

ShcB ST..... 



Cme ht 1*17 



^»364.I5 



3,315-04 
at,4a5.6<] 
4,515.51 



le.io 

6l,&fl4,9B 
2,m.7i 



59.165.54 
3ft, 187.*? 



70,539,06 
4»5.95 



I )5»hKM M 



Cuvi for l'>58 






|Oa.l93.5d 
57.966. 15 



46, 774, W 
65.)M.90 



3 ►874.95 

40,510-61 

15, 004. is 

917 . 16 



14.64 
45,073.99 



PefcenE 
Camplcte 



100 
IdD 



100 
100 

loo 
loo 

100 



lOO 
100 
94 

100 
100 



lOO 
100 
100 

7 
100 
93 
50 



I. ID 
514,91 



3^541.16 
,T5 



100 
IQO 



100 
100 



100 
lft> 



100 
100 



CoEt xo D4Ee 
Pec. 31, 1938 



345.799.36 
184.064.55 

155,974.91 

lCfl,9tf5.54 

747,498,54 

]€iM45460 

143,400.14 

9,013.08 

115,717.90 
11,;«4.11 
74,659,20 

n, 1^9.45 
1,171.85 

410,818.73 
284.947.99 
67.4«fi,65 

79,843.88 
I9,651.6lt 

41, MO. 60 

M.656.«9 

317^ 007. *0 

137.310.95 



75.SBl.oa 

41.006,57 

]5,004h15 

927.16 

696.29 



S 5.416.010,18 



[6, 86). 16 

158,935-51 
151,590.60 
6,}0a.46 
345,011.05 
1U,]79h1] 

405,031.21 

16,656-29 
1,571.55 

l,77fi.l5 

384,713.40 

1,145,61 

1,543.39 

51h9B0.5S 

5,539-97 

514-91 



59,113.55 
100,577.65 

154,683rOO 

1^1,556.00 

245,440-6) 

44iad5.(>Cl 
57,960,00 
2,600,00 



54,645.10 
197,ll8.1fi 
23,910-00 

70,469,19 
5I166I-OI 



I 1,077,209.49 



aT,147.55 

72,47*-0C 



Couary 



% 109,546.37 



140,154.46 
81,496.68 

21,394.91 

9,437.34 

43] ,6474^1 
56,680h60 

84,440.24 
5,412.01 

1]^,717.W 
11,584.11 
74,619.30 

)5, 199-45 
l,17i,85 

I84,lfilr6l 
87,619-51 
41,576.65 

9t)75.69 
7,9ftB t9 

59,616.89 
151,007.80 
157,230.93 



75,e«i.a9 

4l,OM.57 

15,004.15 

917. Iti 

696.39 



f 3,119,355, 42 



16, 963, 16 

57,677.96 
78,914r60 
6,509,46 
145,011-05 
114, 379.15 

595,511.31 

16,956.29 
l,57lr55 
1,776-15 
194.725.40 
2,59)61 
1,545.29 

31,960.39 

5.119.9T 

534.91 



IJS 
ITt 

IT) 



40 



M 

III 



III 
III 



„ II] 



a 



111 
■» 
III 

lU 

It] 
It] 

II > 



10 
ID 

n 



31 



JiM- . . 
II}!.. . 
1174. ,. 



7»? 

7S7-B... 



731.-. 
7M-. 



Til 

711 

7M 



is*.,.. 

SiS.... 
8S6A-. 



SM-C 



NltH-»7-G 



NllH^l7^^-'! 

9]ft 

e]g 

itus 

1161 .C 

llftI'D 

i.M-ni-Cl 

E-i-t) 



T7 

611 

Ol-B 

ft]a -. 

tja-B 

JSJ 

ma 

717-A 

7)7-> 

TS9-.] 

"'19>C .. 

WPOM-11) 

8)4 - 

8!4.B 

1101 



CO 1.1 NTT 
TOTilLS 



COUNTY 
TOTrtii 



5110.. 
SIW.. 

HJtl-. 

mil.. 

Iciftl. . 



Wftkiilja 

Wikulls 

WjkiilU 

Wiliillji 

J Road Mtlci.. 



WalTun.. 
WBlton. 



Wftlcnn-Washingran.. 
Wili!»n.Wj*hinpr(in. . 



ft'llTutt.. 

Wthan.. 

W*£rt>M . . 

ll^dlran- 

W»!tn(J 

Wahan, 

^'ilfon. 

ttTiliuii. 

Wiiiiin. 



Waiian 

Valton^Okik 



WjlEi>n 
WjJ[4]ii-lla)r. 



VaJiwB...... 

WallM 

Wilion 

WlllKI.- ... 

Wi'rcm 

WalBo 

Wjlion 

Waltm^Otak 
WallDX . ... 



' Ritxd Mile... 



W^ilt I ifiron-Holmc^ . 



U'a^l i ^lor.-Hulmt:^. . 
Waihin^lDn^Huljun.. 

Willing rnn.Hii!nui. . 

VL'ai3.i[i|;[4]n. . 

WjvlHHRlon-ft'ilFdn.. 
Wislmnrin.WaJtnn. . 
W«hjflj!f(itt, 



Wa*fiinj(rnn. . 
Wash inn rim.. 



Wa»ll(nj(T(Hh 

WaiPiinj;tnn.. 

Wat fipnjlf nr-Jai It ion.. 
WaititnKlun.. , 



1.10 
9.Kt 
1,!4 

14. dl 
4.140 



ft.:o 
44 rr. 

II. M 

SAlfr. 

5,5JSFr 

17. '8 

ai Ft. 

4. IS 

in4 Fr 

7.8) 

154 Fc 

11. f9 

91 Fl. 

7,i7 

4A Fr. 

8.71 

1.97 

97] 

11* Ft 

9.11 

48 Fi. 

7. Oft 

10) Fi. 

10.8!) 

158 Ft 

4.26 

6.91 

91 Ft 

0.18 

7.41 

llifl Fr. 

6.77 

11 Fr, 

5 40 

1.10 

1.90 

9.00 

6.00 

).(8 

118 Ft. 

1.18 



lr8.14 
9,101 



II 

11 

1 .480 Ft 

4.81 

WlFr. 

4.11 

951 Fr. 

1.91 

W Fr 

184 Fr 

1.7" 

VJl Fr 

1,461 Ft 

8.16 

IllFr 

l.lWOFr. 

0.17 

9 >a 

7.12 
1.11 

1.19 

171 Ft 
10.15 

17 Ft. 

O.'S 



EnffinKrinj; t>nlv 

tVrart^ 'E. * S. only;. 

Sar^cj*.. ..... 

Cl.isd 



Sanry. ■, ... 

s.c.s.r 

Ttmbtf Qvrrfiatf. 
San J A»nlrak. ... 

Trmher Hrti'ie 

Ttrahff-Srfcrcctncrcte Itiige 

Saoii Arph al[ I 

Ttin^cr tftj« ... . 

St ST. 1 

Jimiti FrdtE.. , — I 

s.rs.T,. ' 



Ttnihfr ri-idcr. 

S:C ST.. ...,„.-.. 

Tm^isT HndRc 

SfST 

Tira^f^ TrUjlt,^.,,-. 
S C ST ..,_....-. 

Suri'cv ......^ 

SXST4 . .....,., 

Tidihrr Pridif.. 

5.O.T. 



Timhcr n/idj;f._ 

Gtadei 

Tinihtr Bridie,, 

Graded __ 

Timhcr tinJiPi. 
SanJ r^sitthalc. ._ 

';.H H M. 

Trraihfr HrJdiTi^. 
*;..B.R.M._. ..._ 

Titnl'Cf J lidie ., 

^and Ati'hali, 

Tiffil'cr Hridsr.- 

Siu-vty _ 

^urvcv. .... .^ 

$flrd .Vi}>hal[ 

Survey, , .. .^ 

Survey. a .. 

S.t:.ii.T. ..._... 

Timhffr Cfrilif... 



:;;;] 



fiuocreic. ....... \ 

R.B.ST. I 

THftit, rSrwI-Cnnc. rrtJf* J 

Ctir.ttFic. ,. _.. I 

Ct\nrtt(t Brtdl; . . .- . 

S.t.S.T .. 

Tirrikfr Eridwi... .. 

S.C.ST. 

TmiKnr f rii'/(F 

Ttmbct Prjf'ji^ 

Sa'd Aijihalp 

Tih^rr fr djtci 

Stc^r.Ct^crcr? PliJUE 

S.^.^T.. . , 

Srfil-Conc rcrf Brj^titf 
^TCct'Coni r?rc Hrjditc 

Gradtd 

S.C.S.T. . 

S.H.R.H _.. 

Ur*d«t — 

Survtf 

SC.ST 

CLMtctti? Bridfe. 

SC.5.T 

Ttml'cr Sridffc 

Cira,!;^ 



11,679.01 



11,099.11 
151.4) 



$ 45,966.48 



1,981.08 
14,197.16 
16,141 .81 

8,)1«.54 
"41,524.14 



15,881.65 



100 
lOO 

lOQ 

too 

100 



100 
100 



100 

100 

■00 

100 
100 

100 

too 

100 
100 



100 
lOd 



100 
100 
100 

100 
100 

100 
100 
100 
100 \ 
14 I 

loo \ 

6] / 



100 

loo 

81 
100 
100 



618.71 
1,111.00 
1,151 48 
16.64). ]0 



] 1,467,018.66 



879.71 

8,509.60 

7,7SS,11 
), 108.1) 

7,854.81 

6,781.17 

6,489.68 

8,610.61 

8,117.11 

4.719.66 

768.94 

1,771.01 

5,701.55 

9.107.09 



,111.1a 
,014.95 



,170.18 
.941.10 



101 
l-li 

)14 
14 

11), 182.11 

166,197.70 

1,707.07 

1,141.4) 

81,680.19 

151.41 

9)0.74 



,071.68 
,275.41 



I ), 1161,199.0! 



210,119.24 
88,161,1) 
14,)W.40 

46,411,10 
19,451.91 

71.890.76 
147.419.11 
191.109.89 

11,18«.I9 

171,111.71 

I 88,178.18 

K 1,111.11 

r 78, 720 .SI 

1 10,811.69 

'" 125,240.61 



69,010.11 
115,116,71 



119,166.70 
ll4,645.n 



29,117,16 
20,401.00 



S 498,119 69 



87,710.17 



50,000.00 

164,274.07 

47,171.21 

69,181.67 

110,141,1] 

5) ,7)9, 49 
61 ,017.1] 

57. 15). 16 
107,170,98 



41,018. 18 
111,114.11 



5 918,416. « 



618.71 
1,111.00 
1,251.48 
16,641.50 



I 1,298,601.11 



S79.71 

148,109.60 

167,78S.li 
161.)08.i) 

181,5*0.7] 

I9,«7.»5 

16,904.01 

Il.lW.lO 

I4,717.» 

11,681.51 

768.94 

44,411.87 

8, 511. 57 

99,107.09 

101,121.18 
60,91^.46 

56,728.91 
14,841.10 

11,ei].8t 

11 .III .71 

1, 141.8) 

81, 810. I* 

1M,<1 

9)0.14 

18.871.42 



i ], 646. 802. 40 



119,646.10 
88,161.)} 
14,590.40 

4(,41],>0 
19, 411, M 

71,890.76 
147,419.11 
191, 109. «9 

15.188.19 

171.151.71 

88.578.18 
I. 111. II 
78,710.ei 
IO,851.«9 

111,240.61 



NOTE: BeldhlCfl tifun^ trHttLatc trfllitl. 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT yHOWIKG EOAD rONKl RUCTION COST, BY DIVISIONS, COUNTIES AND PHCUECTS, 

CCMPIETPD AKD UKDHR COKhTEUCTION AS OF DECEMBER 31, 1938. 

(COST FOR YEARS 11137 AND 1938 SHOWN IINDKR THEIR RESPECTIVE HEADINGS) 

THIRD DIVISION— Continued 



kOAD 


PHtyKT NOMBER 


r.OUNTV 


LENGTH 


TlfPK 


Coit {<K Lir)7 


CiHT for 19)6 


Percent 


C^iiE Eu hire 
iJcC. >1. 19)^ 


F CTN D S 


Nd. 


OH 


NCK 


FcdtfiL 


Caupi; 


Itwe 


90 


Itoe 


3011 


Wn.hinn.on., 


15. « 

17. W 
0.1) 


SUTVtV 


f 30, 7*1.5 J 


1 «7. 113-15 


99 


$ 13T.frieJ« 

J.166.53 
1 1 51*.i7 












^7, J? 






ll!i 

5HB 






1.5W.17 




















75 




























COUNTY 
TOTALS. 




74. » 
7.02-1 


] 


$ II^.M^TO 


* i99.3a3.Bi 




$ i,>&8,njji 


i lAj.ou.ia 


t 17h7I3.<7 






\ BitilgcFKr 


( lp)»t317.76 














GKAND 
TOTALS 


Road Milt. 

■ Siirvcf Miln.. ... 

H,.JSt Fmc . 






ii,yn,(}io.')6 


11,714,661.19 




tJB,8U,T17.7it 


f *,7BO,W1.77 


¥ 6,4CI,»S,19 


!l^.eJJ,7J7-M 









STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Divtsion 

STATEMENT SHOWING ROAD CONSTRUCTION COST, »Y DIVISIONS. COI'NTIEH AND PROJECTS, 

COMPLETED AND CNDER CONSTRUCTION AS (JF DKCEMUKR 31, 1938. 

{COST FUR VKARS IU37 AND 193H SHOWN UNDER THEIR KtiSPEClTVE HEADINGS) 

FOURTH DIVISION 



ROAD 


PROJECT NUMBER 


COUNTY 


LEMOTH 


TTfPE 


tii,i far un 


C», lor I9U 




CtAt ta Ditc 
Dec, 31. mo 




FUNDS 




Nd. 


Old 


^«H 


FedcTil 


Cnwrvty 


SlMT 








Jlrcvjri.lnLlijr River 

Brevurd,.. 

Brevird. .... 

Brcvud.„,. . . , 


715 Ft. 

16.51 

163 p[. 

0.16 

150 Fr 

6.70 

7fi Fi 

0.01 
U,i5 

117 Fi. 
0.56 
D.16 

175 Fl 
4.68 
4.6« 
4,51 

3^ Ft. 
|1-fr6 
9.19 

11 fr ft. 
l.ol 

317 hr. 
H.46 


ft lis T 

CanLrccc Briblce . 

it.ny.T 

Cuibcrrlr Hrrdjltc 

ft.B.S.T... 

(untrtTehnJ^ 

K<EikcnSlDnc.S.T 

ttjttLretc llrtjae 

il.B.ST.-- 

CoaLrcieCRr-lLtLiiKinl .. 
Coflerrfc. . 1 
Cveti-cEc O'fmi 1 Jtr-liKdrion 

it.s.s.T.'.''.-^' r.l-'!!!-- 1 

ConcreEc likidjfc.. | 

Cr.ciiK^rcrr- . . .... ... 

ft iiST ,,,. . . 

a ft-S-T 

CtitjLrcK &ridii.tl ..... ... . 

ft.li..^T ..... 1 

Ci(;tr«c ' 

R.ftS-T . . . . , .i 

Tprahcr Sr.dKC ] 

ft ft. ST . 

ft. H . ClcLfkninj i^ijlt^l - .- . 

ti A. (;Tii^^ir''M SiBful ^. 

R-H.ST . 1 


i - 


S 


100 

lot* 

100 
100 
lOU 

llw 

100 
10(] 
100 
100 
100 

100 

lOQ 

luo 
loo 

100 
100 

loo 

100 

]l 
1 

100 


$ 3]U.4tfe.](i 
i^»i,911.^9 

94,408-50 

309.110.19 
lai, 796-85 

3.0l»-57 

177, 161.31 
4ft, 653, 75 

101, 09?, 44 
324, £34,14 
no, 719.7* 
n7,4M.77 
6,TM,56 

439, 093. M 

40,739.69 

446, lil,^) 
1,5IV66 
1h1IB.51 

77>)30.n 
6tUM0 
),1I6.» 

'i71JlK»9 
ld,4(>tJ.61 
1,422.16 

1 OB. 461. 97 

821.61 

1,190,73 

791-80 

31.810.05 

2,705.20 

71,211.70 

11.6)1.27 

75,670.62 
III, 196,14 
3,79(!l.«l 

126,318.11 

33,354,11 


$ 81,064.90 

21 J. 171. 46 

39.107.14 

78,601.17 

157,609.14 

1,314.00 

164,711.00 
45,647.00 

»5.4«0.10 
197,764.01 


S 

W.M7,0l 

16.811,01 
744l4fl.*7 


S 135,411.20 

174, 021. 11 

65 , 201 . 16 

9),«i7.ol 
14^,646.74 

773 . 17 

12.618.3) 

V, 005. 75 

66,615.18 
1*.+60.31 
103, 161,65 
^11,987.64 


4 


40-A , 

40-11 




4 








40-E....... 










wnH.40.E 

WPGM-4<>E 
*'PMH 40 E 


4090 




lIO.« 

Ji,z4a.;a 

386,10 


law 


4 

4 


Brcvird ,._-.,_„,,{ 

Bnrird . 

»rtwd.. 1 

Brevard ^ ,_,.. . 

9re*>*i-d...^ . 

^ev«rd.. 

BrEi'»d,„ ^ 

Srcvird ._.^...._ ... 

Krtvjrd,. , .( 
Hr.-virJ 

llrjvirJ. _,...... _,.. 

l+rev4Fd 






'25,496.09' 
15,4«A.0A 


4 


NRKICH... 




4 


54fi..._.„ 








4 


154 






4 


559 

60fl , 




-- 






-t 




w.oo 

11.548.14 


419.093,09 

60,679.69 

414,644.14 
1,511,66 
3,121,12 




Mtft-ft^l 

6e& 

wprrW.jiL 


■n 1:' 




4 
-1 


11. M 


1 .OM , 7o' 
1,116,06 


OIJ 4 












lircTjrJ.. ( 

H^Evjid-Orinjte 

Hrc^arJ... . 

e^Oril.- 1 

Bre^^arJ 

Uf cVard ... , 

ftrcu«rd.. { 


9.04 
91 Fr. 
100 Fl. 

14,66 
1,417 Fi- 
1.67 
].ll 
7.96 

511 f-r. 

4,00 
149 

11.00 
l.afl 
6.00 
5.40 

13.20 

0.17 

1,<J67 It. 

0.96 

M]-m> 

H-iO 

7.34 

5Wa f r 

1,94 








Timh*r BriJft.-. , . . ... _ J 
Sicc^tnnLreic Hrid^ . ... 
R R Cri>'>.'>inj(S<jtJiiL 

H.»„S.T.- \ 

riaibtrflnLEKfli,. „j 

,<i H.R.M 

Cir*J*d. - ..1 

Timhcr^l.«Concf«tc ftriJ^c jf 


77,510.88 
ft, 112. 10 
1,431.86 

451,111.89 


11 
34 


94B.»...„. 
WPti M-213 


^ayi'-.y . . 


1,190,73 

i.>79.ei 


1. 411. 16 


|,70*.0o" 


lUI.OMl.m 


3* 


IllA, 

957.. _ .... 


5M1, 

WiJ- 


44 






1,431-16 

1011,46] .1^7 
B35.6I 
1,190.71 
791-80 
11. BIO. Hi 
2.705.10 
6,641.70 
11,611.27 

71,670.62 
in, 196,14 
l,7«0.1l 

236,118.11 

13.154.15 










- - 




119 


J III 




Brvvflri ._. , 


S'<^*«y - 
















HU 


IJ57. 




Brcrird 


DradtJ 

i.B.R.M ... 

SB R,M, _.. 

eroded CF ft S- w&M 

S B.Jl.M . . . . 1 

Timh.'&l. Br tF AS unly) | 

S BR M , 

^^'--7 

.S.B.K.M. . 




100 

7 

100 

llXl 

loo 
too 


^B,5ll8.^lo 




140 


wpVu'Isi' 


i22K...... 


BfevArd... ... . .. 


1,70$.1JQ 


191 


BrcTMd 

ilrevard _,, ...-, 

Brv««rd { 


£rw 


1114 

1310 

13J>^ . 


Mne 

woa, 


1,919.07 


jo,aii,M 

4,H4.77 


30& 


llrt*4ird ...- ....... . 

HicVird 






119 


lllj 


lite....... 

511 J....... 


4), 446.19 
U.l]4.n 


100 
lOD 




Titnhrr Bmijfc^ 
















rOUNTY 
TOTIIJ? 


{ RojiJ Milci... „, , 


161.76 
6. MS 


} 


$ «, 767.19 


1 IU,7M,W 




1 4.6D6,4B6.71 


tl ,086.866. 14 


j» 191,610.56 






\ UnJffr Fcer 


1 1^37. 010, 31 












659 

UO „ 




J 
tfiy-Ouvjl 

tUy. 

Oij 

CI.J .,.,. 


(1 67 
VJl Ft 

lu.m 

115 rr 

1.5&4 Ft, 

1.376 ft 

1-71 

lOI Fr. 

5.13 


« B.ST. _ - 

Timhtf »id.c. 

R.H.S.T,- 

Timber Bridii. 

Srfel'Cnncrcrc HriJj^i. . 


t . 




ILK1 

loo 

100 

too 

loo 
loo 


) 448. 411.14 

318,940.91 
il9,770,59 
13», 150,62 

110,821.81 
116,796.88 


J. 


S 15,fifri>.i!in 
44.HO.OO 


i 191,75). 14 

274,600,91 
119,770.59 
226J50.63 

1)0.011,11 
116. 796. n 


1 






] 


664 ,„, 











J 


a«4. . .. . 
















R. B.S.I 1 

Tinihtr Br.Jpr } 

K.B.S T. - 










78 


706-^. 




Cby-Ptirnani 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 
.STATEMENT SHOWING ROAD CONSTRUCTION a)ST, HY DIVISIONS. COUNTIES AND I'ftOJECTS, 
COMPLETED AND UNDER CONSTRUCTION AS OF DECEMUER 31, 1998 
(COST FOR YKARS 1B37 AND 1B3R SHOWN UNDER THEER RESPECTIVE HEADINGS) 

FOURTH DIVISION-Continued 



R0At3 


PJtOJECT NUMSEI 


COUNTY 


LENOTM 


TYHF 


&I.I lot 19V7 


CaiT fur 1410 


Percent 
Com [lie tc 


Cm I ro Due 
Dec. 11. 19ia 


FUNDS 


No. 


Old 


New 


Fidcrd 


County 


Sl^te 


4i 


NRS-IJQ 




Clflr'froniiBued),,-,,.^,^,.- 
amj 


0.01 

1,W0 Fl. 

13. ]K 

10.49 

lOCiFr 

6, HI 


Re-Gr«dcd„.. 


t 


( - 


100 


t 9,011.61 

W.7« 

16,4(11.9] 

90^00B.44 

15,905.14 

117,151.11 

]09,Mt.09 

11.171.57 

MI.OT 

19.161 .41 

9U.0> 

I,0»I.<1 

111.(1 


t t.oca.K 


i . ... 


1 1,011.61 




WPGM-llll'l^ 






99.71 


At 












KB 
64 
100 

100 

l«l 
100 






16,401.95 




1057 


JH3 




Qi-adril,, __. _. 

Gf^JhI.. 

&E«l-rcHiCrelc BndjK. „.,.. 
RB.S.T ._ 


906.44 

rj,jM.« 


S,4H.)7 
















15.905.14 


r>8 


1016 .. 

low, 

lOWH 

124> . ,. 


im. 

«H 


CUf 

Onr 

rUy _._. 


] .OM-19 
»1,17J.64 






117.151.11 




24,«9).46 
»S.i4 
107.76 






Z09. 866.09 


6a 


SrEcI-CnncrcTC Btiifc 






11,175.57 


6tl-.\ 




546,07 










I.BS 
l.OO 
fr.OO 






100 
100 














S.B.R.M.CE. *^wilr>.,..- 




U.» 






984.06 




Il+fi , 

31 S4 





CI*J ,-. 

aty - 


W.W 






1.091.83 














111 81 


























LOUNTY 
TOTAIi 


JtfiiJMiki— 


74.65 
6i99 


1 


5 «).!«. 75 


$ 100.167. ID 




$ 1.045,754-15 


% 6,000.00 


1 lOO.OOn.rtJ 






I BfligeFHt „,.. 


$ 1.917.714-25 






jefti „. 




2.W 

51 Fi. 

12, HO 

J 55 Ft, 

Kft5 
>.54 

1 .410 F'[. 
1.71 
415 Fr 
l.H« 
11.70 
0.40 

J.fSOFr 

B.70 

2.45 

O.?0 

119 Fr 

' *.ii 
e.i6 
l.n 

ISJ Fr. 
0.35 
1.5J 

' J14 fV 
3.19 


Cuntrric Rridjfc ,^,,- 


t 


J U(J.« 


100 

in} 

IQO 
100 
lOP 

100 
100 


S 7), 809. 49 

Ml, 199.19 
115,675.90 
149,151.91 
87, 55). 15 

lr,5.042.a4 

1)1,947.11 

11.47 

14.165,19 

178,6)1.48 

1(7. )1 

ltl,45El.l3 

27,058.40 
IM. 171-14 

17(1. 915. fr4 
B1.445.)l 
11,645)7 
58.097.78 
16.816.07 
61.616.48 
18.615.61 
51,915-91 
56.]t>1.96 
69,616.57 
90,711,96 

115,411.96 
47.49 

111,198.75 
16,111.61 
96,451.49 
3,155,91 
141,5! 
5,816,(17 
1,110.51 
1,567,94 
5,174.79 

11.457.17 


J 19.171.1)9 

110, 570, U 
105,615-M 


$,- 


$ 14.5)7.40 




2\ 


Ouvfll 

DuvmJ 








Ctincreic Bnd^i..... 

Lancfc-ic 


461,117.51 




H 96 










10.OM.I4 




674 










149,151.91 










CoiKrjTf 1 

Sicd-CiDcrciB Rridj|»,..,- [ 










67,5i).U 








Duvjl-Mjtiau ....J 

Diivil 






144.610-15 
118,771.15 




110. 411. 69 




Elm-A... 

61* 


JiOfl 








15.175.00 










11.41 
M, 786.77 




11.47 




DuvjJCIay... 


R.B..ST , 

Tiintwr bttift 

Uii. Mat ftShctI ftucS.T. 

MaC«:itihlFr 

R B S T' (£nf onljj 


1,U7.9S 


100 

loa 

100 
IDO 

71 
100 
100 
100 
300 
100 

96 
100 
100 

91 






14,165.19 








178.912.46 
517,51 




NKHlJli. 

7«'A 

NRH-7y^A-l 
NRH-T5-A-J 
^fR^4 79-A'l 


V>11- 


r>uvil?diuj« 








15.941,31 

8, '01. Ml 
190.1)96.67 
161.166.17 
78.615-68 
9.615.11 
11.9)6.00 
15,747.00 
5[,719,19 
15,845.19 
11.166.0(1 
46,500.84 
10,604.00 
79,116.00 

16,101.00 




1.511.80 




OmvuI. , 

Ouvjil.-,. _.._.._ 

DnviJ,„ _ 


Rofldiidrlnf cniNRH-79 A> 


U9.)4 
)J.94 


3t.OU.40 




18,617.40 
76.174.57 






88,6)7.07 




Duvil ..,,., 


CodcrfEc 


1,619.64 










11.010.14 




79-C 

m-A 

NFLH-14VA 

NRH-H5M3 

HVC 

U)-D 

WPMK-I^J-D 

141 E,. .. 
WPGS-JOl , 

24S-A.__.._ 
771 


Wll....... 

yfj9 , 


Ouv<]. ^. ..__,.„ 

tJuval 


CunCrelc... ,^--,. 


i.m.H 


!«.7*I.4« 
16,1176.07 




11,163.78 
11.079.07 




DDvd.....„ _ 


1.53 Miki Grided.,, _... . 


71). 1) 




10,097.19 










2,968.55 




jote 


Duvil 




474. !>0 


It. Oil, 92 




16,767,92 






1 19 MilGftCrAdcd 




9,»01.ll 




WJS 




1,78 


Conctct^; , . . 


I13.S4 


M, 471.01 


98 




79,014.17 








11,496.98 




D«*al 

Duval 


tg6Fr. 


Conr and Cane. Under puil 

r.nncrerc flridfte- / 


4.707.S! 


10»,»41.7O 


41 










47.49 




JOJl .- 


Ouvtl 


o.» 

1,115 Fl. 
0.57 

7,tKI 
5,41 


^urvfjr , 1 

St«l Cnncretc Brid^ i 


4.»9.6B 


IO«,«9.07 


6 

100 
100 

too 


18.710.00 


m,i4T.») 


1»3,«9.1I 
19,115.61 




sw 




Dqvil 












96,4)5.49 










Siittt Asphalt (Eng. «iijf)_, 
SurvcT CPirr PVo|. 711«> 


34.S1 








5.1)5.95 


0]d 4 


WPGS-IW- 
FAGM-IDVG 

"OVJ 

NRM.)64 W 
fACM-lM-A 

M7-B 




DbviI 


iliii^ii 

1,150.31 






145.51 




iio* 


DutsI 


J. 50 






5,816.07 












1,250.51 


tl 


OhvaI 


R.Jl. Oa:tiing Sicijil ..-, 


7JJ.7) 


too 


1,14«.D0 




213 .94 




DtivaL 

DB*alClM..... ( 


0.5D 
0.9B 
EHFi 


J, 176. 79 


1,376.79 


n 


R.B ST 1 

Timb.-r BriJ™ f 




100 






11,457.37 



IJ 


7B6. ^ 




Drv«I-N«i»jii 


Orl7 

(9,06 


ifrjded 


1 


f 


100 
100 


i 51,343,11 
4)4.710.01 

616.40 

l,Z3a,60 

A3.A94.44 

4,991.79 

66 J 7) 

17. mil 

91,971-11 

!52, 091-71 

1,61B-41 

6. 00 

80,441.76 
17».91 




t 


t 13.W1.11 








Dh»*1 


MKJiphili.....^.. .._ 


l,7W.e* 




4)4,710-01 






















CIS .40 




WPQM-lli 


*on 




It.R. Or>Miaj[Sifln*|, _...-- 
Bri^An rW P A ^ 


n.ii 


3.4UD.90 


100 
100 






1,110.^ 


78 




5.00 












DuvaJ 






4,991i79 


)57 


lOSB 




Duvil-Nuaiu 


1.00 

0.44 

187 Fr 

IBh?! 

1.50 

^.11 
O.Dl 












661.75 








Duval 


R.&ST, ...-,„„ 


M.UD.M 
4J1.91 
IH.H 


]D,e».91 


100 

lot, 






17.889.11 




WPGH49g-4 


4D11....... 


Dn*«.l ( 


n,iu,<a 








CnrtcrrrE Ovcrpui 1 

CtudeA 


18.654,51 






1)1,091,71 




IIW 

/ FAS-IVA. 


Id** ... 


Du¥d..,..„. 

Du*a] ... 




1.304.07 






1,618.41 


County 










e.oo 


Counry 




Shell OtK 

SlttTCJ,,..., _._ 


I.OM.M 


100 


74.781,00 




1,661,7* 


Sdhi 




DuhJ ...._... 






119.91 






COUNTT 
TOTALS. 


/ Jtoad MJlet 


ill.lol 

64A» / 




t 79, til. W 


f 5J7,M9 M 




J 4,113.B««.AO 


( 1,146.147.21 


I 186,147.91 






i BN>igcF«i 


t 1,580,491.41 




44-A 




Fli«l«. { 

FUgler^Vahiu -- 

Flmpfcr Vnlmii...... ( 


1V79 
3J« Fr. 

4.ii 

7.4fr 
JI8Ff 

J.lft 

OJI 
414 Ft. 

D.ll 
11.07 

Oh 11 

a.ii 

390 Fr. 
9.11 
11. SO 


a El ST. ., 1 

Cnnemc bridj^i^ ; 

Gndcd. 

R,HST ... ., \ 




1 


100 
100 

100 
100 

100 
100 
100 
100 

1I» 

100 


t 111,734-13 
76,8*0-14 

!11, 171-06 
loa, 176.09 

71.671.40 
ll.lU.t4 
500,109-78 
11,1)6.94 
11,119-111 
41,W7,gtl 
S.ISM,!] 
40.979.75 


S 116,883.11 
57.109.11 


$ 


i 194.851.01 


4 


60-A. 


WOfl. , 


esi.}] 


J,»S1." 






14,47*. 89 






TmbcT Rri4sti f 


177,I»9>.I7 




E^71 A 

NRM^7I'B-Ji 








174, 577. 98 

71. 151.75 
16,941.11 
175,966.09 
11,188.)) 
9,«a3-[)l 
16,115.04 


11,998.11 




nj|lrr- { 

Flmtlw . 














Confrere OfCrjUit.., | 


1,)19.67 






1,191.11 








JL.H.ST,.. _..,,.. „.,.,.,.. 


11 .M 






114.141.69 




NBM-71-C IS 










1,968.19 






Filmier . . -., 










1,436,17 
















11,771.86 
















5,698.1) 




1117 


n4A 


fim"" 




»,l)l,61 


JO.OJJ.Jl 


I 






40,978.71 
















COUNTY 

TOTALS. 


J t(oai MHct. 


16.94 
]ll{^ 


} 


( 9,«?i.« 


1 34,Dfi6.67 




f 1,711,947.41 


$ 871,136.17 


$ 14,474.89 






\ Hndte F«(„. 


S 816,136.56 












WM. 


Niuiau ■ ^- I 

NuilH-, .-_,-. 


l.H 
11 Ft 
14D Fr. 


CnefterT. _ \ 

Conrrtrc BriJ^f | 


(.. 


f im.w 


100 
100 
100 

too 

100 

100 
100 

loo 

100 
100 

too 


t 68.165.91 

16, lew. 71 
1,699.44 

111,551,44 

55>, 570.86 

]6«.6]5.9t 
W9,]I7,1B 
15,987.89 

414.llX,.Sa 
1,991.65 
18.458.11 

11,184-80 

411,196,51 

11,7,409.19 
10.140.05 
34,547.04 

316,514.75 

86,990.94 

140.831.19 
3.067.51 
4.508.65 
1,1)0,51 
40,141,75 

84,577.05 

l,49«.t9 

116,75 


* 51,414.00 
10,114-11 
1,4«).17 

99,861.10 

110,146.81 

144,6M.ll 
91, 54 J .04 


t 


{ 34,711.9) 


I 


NRH Jl-C. 
NAH-II-D. 

WPGH-11-) 




6,090.61 












114,27 


) 


Naiiau . . - .. 


0,14 

J7I1 Fi 

11.49 

1*1 Fe. 

1,14 
614 Fc. 
lfi6F[ 

4,i:i« 

9.94 

Wl ft. 


Concrf^e. ........ 


n.v 






11,691.14 






Cofltrcrc ^_ ,. ' 

CuncrtrT Dridjp*...^ 

Caocrcrf BrJdtci!""!]!!; 

StKl Concrric Sridic 

R.BST 




148,014.05 


J 


E-'i7 




NuiauDuvd. .... 


""•n;««;«" 






111,981.76 








116,984.14 










15,987,89 








>,.„.. { 


fiiikirnJnesLii ^liicaiAn I 

0>rKrcrc Srtdtti.^ } 






179,111.19 
1,701. DO 
15,945.19 




1)4,869.19 




WPGM-Tl-A 


^Q(»_ -_-... 






l,n9.SD 





190.«3 






119 Ft. 






1,)11-91 






J Share ot BrtJjf rnniitrBC- 
\ nan wjrb Siar« uf Cia. ,, 








5),)84.BO 








Nai^au.. 


11.12 

177 ft, 
7.?Z 

191 Ft 
0.47 
0.12 
7,19 

148 Fc 
O.IS 

119 Fi 
0.11 

ije Fe. 




100 

100 
1C» 
100 

100 

100 

100 

too 

100 
100 










Cnricr«(E Bridxcf 

R.B ?T. . . 

Timber Bridi«„.., 


411,191,51 




MRH 103-A 
NRM-IO)-A 
WPMKlOi-D 




191.616.41 
11.600.89 
11, 550.00 

97,418.00 

79,661.00 

117,186.00 

7,970.00 




114.771.78 


l> 
1) 


4071- 












Concrete... , ^ . 

R.B.S-T ..........._ , 

Tirabrr BfiJtd-.,,....., . 
R.D.ST 


e.jl 

!,01].I9 
12.41 


yi.oo 






Nviau., .^ .-.,,^ 





119.058.79 




WPGK IO)-D 

W^ Ft} HI 01- F 

lOJ-H 

inij -- 


«9I 

W96 

flJOV 

Wfi* 

JIO*. 


11. N 

3,007.29 
4,^011.65 
1,1W,53 








CoflCrcrc. 

C.if[Kt<ic OTfrpai*., . . . 

R. R. CtiHitng Sign«J ....,,. 




13,447.19 








97.11 


J) 


Ni-iSBU...- H. ...-,-„ 


5.10 
5,10 
7.61 
216 Fc. 
13.10 

i.no 






Survey (Part Proii. 79* fl(T5KT!l . 








1,1)0.)) 












4H1.141.75 


157 






N..... { 


{iJ^aded ., \ 
























1,491,89 


FAS4B1'B.. 


304* . 




[^ ^ " ' " 




8M.7S 








816.7) 






















COUNTY 
TOTALS. 


1 Roid MtJti 


71, OB 
1*77 


\ - 


I 17, 7?). 51 


1 11,647.03 




1 3, U). 565, 01 


1 1,1)4. 457.54 








1 Rriifz Fccr ,,-,,- 


t 1,869,107.47 
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STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 
STATEMENT SHOWING ROAD CONSTRUCTION CO.ST, l>Y DIVISIONS, COl'NTIES AND PRtUECTS, 
COMPLETED AND UNDER CONSTRUCTION AS OF DECEMHEfl 31, H):W, 
iCOST FOR YEARS 1337 AND 1338 SHOWN UNDKH THEIR RFJ^PECTIV!'; llEADINfJ.S) 

FOURTH DIVISION-Continued 



tlDAD 


PROJECT MUM&EA 


COUNTY 


LENGTH 


TYft 

Sht^r A»r^*lT 

Bit. CcHcrric I 

Sicd'Cort'CrEtE l>Trr|i«i». .. 1 
'Ccncrrtc (RE'ConO . - 

OkrHiFCtF- , .,..., 


Cmi jur 19)7 
j. 


CE»r I.I' 1«1B 


Pcrtcnt 
Ccnifilclc 


Dec 11. 1919 


f V tl Oi 


Na. ^ 


■ Old '" 


New 


Fcdttll 


Coufli]' 


Siue 








Qfiigt... . ,, 


14.13 
17J he 

IrOU 

D.lfl 
30 Pr. 


I. 


100 

100 
1{U 
10C1 
IMI 

100 

IS 

1^ 

100 

so 

1190 
.. ™ . 
IDD 

ido 


I 19a.4«).7l 

A04. 616-47 

8I.il7-9J 

411.444.71 

;,018.61 

111, HI. » 
1,951.71 

401,601,11 

141,111.96 
9.W1.91 
14,061-91 
24,H1,17 
1,(24.64 

lla, •90.91 
6,]U.li> 

)78.7e 

1,41 >,I] 
J 7.41^,161.70 


( i}},iM.ea 

IBa,M«.69 
81,141.58 
175,141.00 


1 - 

7,B14.Dlt 

iliioioo' 


t L6).I0Q.U 








4^7*975.71 








Oranic.. .^ 

Orinftc., 

OfAPg*. . _.-...„. 

gjJIJK^ ^l 


jftl.BliiJ' 


lU.SM.M 


2, Ml. 14 


2 


J4l.A„„,. 


waft- 


l.OlS.iJ 








lirjdcd I 

r^ncrele IkiJji,- ' 

R. H. Crc^^inf iJisnal... 

LLftii.rc(C - ■ 

Concrt.tKr.Jjrs 

C.i>ntrrrc IfnJc^Ma. 

«. R trm.init Sun.l 

Liinitcrr 

Coiwrctc 

Soric. 

B. B. S.T. I 

Grj.ltJ .1 

SrcEl-Coflerfte Hrid^r - 


iTO.SJ 
>74.»fl 

171,ori.M 

BBS. 94 
19.395.06 








Jil.^l-Jfc 




WPCiM-lfi?* 

WFMH'167A 

NRM.1«7B» 
WPGM 167C 


JIM? 


1.4M.31 






l,«i-21 




Orange-,. 

Orl^ie... 


IS4F1. 


119.711-00 
ao.579.nD 




]4^,a;o.ii 


J 


*0t« 

«og 


11,1)11.19 
6,(^fl7.91 
ll.Sfll.M 


60,744. 94 
9,661.91 


* 


OrMnjtc-- ., - ^ 


0.19 
0.11 
1.17 

0.64 

100 I'f. 

1),W 

lA.On 


9.41). IK) 




11.64B.9J 


* 


'v^ 






14.531 n 




114)...-... 










I.e24-M 




OrMfj. ..( 


iia.sgo.'^i 


11 
lOfr 
106 












Or-n(K 

OriilBe _.- 


71. 0* 
•t.9> 








J7«.7A 


12H-C 




Su.vcv . . 






],81R.n 






COtJNTV 
TMTAl^ 


1 Rnuil M'In. 

\ BriJj^c l--«i . 


70.00 
»7 


) 


S WS.^Si -5 


i Hv.b^2.M 




t 917. m). 11 


i 4,1^94.111 


$ ],47),S)9.)) 


) 


18. ,. 

NHS-Uft,-, 
WPGMlJftft 




Fufil4ltl.. , ,.^ .,1 

PLiEn^n , - , - 


11. 7S 
76 Fr. 

n.r» 

5.71 

2.^^ 

T.ftfl 

lot Pf. 

U Fc 

n.in 

10.16 
141 Ft 

o.w 

3M Ft, 

6-11 
\\9 Ft. 

*.7a 

li7 Pt. 

*,» 

A.m 

21 Ti 

&.7B 

in Fr- 

14.^ 

fr]6 Ft. 

1.J4 

7,ai 


C(H'i.riM? Bridee^ J 

M. B. ^. T. {Rr.CimO 

Sarvev 

Pit Stfilf* iirJ H«n*t - 

R B 5 T rRc-Cufl.^ 

SItctE AlTlhjJt . .,. 

R B. .^ r ... .1 

Tirtihcr Hridfic,. - 

ClJliLir.-ri: B(id(jr> ,._. . , 

R. B. S. T.- 

R. B S T ^ 

Timber llrpd«E*. . f 

R. B, S T 

^rpcl-CLtncrrtt Hf idj^c 


I - 


t. 


100 
100 


f 4^«-41].6l 

lfii\-16-10 

117.01 

9,417.14 

149,730.71 

70-2S4.64 

I60,B9S.M 
1,111-04 

104,I10,M 
10.111.70 
Ul.701.61 

110.160.01 

11.14 

I.114.(>6 

274. lid. 21 

147, IBS. IB 

IBliJX.W 

670.11 

211,104. OB 

1,111,10 

174. 119. Bl 

lll.9«7,gB 
I).I97.B1 
1,!».B6 
7.914.49 
1,*J».J6 


t 204.^41,36 
91,475,40 

1,910,00 


1 14), 141. 41 


S 30J.fr41.4l 
65,141.ICi 


J 


Puin^D _ 

PutnABi. ....,,..- 

Pimafh , 

Purnin. -- 

Purnam . . . . . . .^ 

Pwaum . ....... 

Pqinui. ,-,. ,.. 1 






«.17i.ll 


100 

11 

ion 

100 
loo 

loa 
Ion 

lOO 
100 


*,477.i4 


1 
) 


)7) -.. 

)8fl ...... 


^l«l, ,...-. 


70.154.64 








J.551.01 


> 






]H4, 150.84 


Mi 








10,115. 70 












145. 701, Al 


) 






PatniB...,. ._ 

Pvinan... _ 

PHtntra .,-, 

PnlnAiH.. ^._j 

Pl»n<<n,. - : 

PurMm.. 


no, 160- 01 


ini 

iifli 




Bf-d^rSuTvct 

^urTpy. . ,, 

11 U.S. t 

C,Hicr<[C OvcrM.4 . , . 

R. B, S T 

CoiKrtic IV.Jit 

B.B. S. T. 

R. B. S T :.P4ri\ 






111-471,74 

111.474.50 
111.491.11 


ISi.977.-IB 

180.976.15 
147.194.17 


tZ.H 


) 

11 

14 
14 
14 


l.lMOe 




Ion 
10(1 

too 

lOO 
lOO 
100 

100 

100 
100 


1.151.06 
5,31&.0} 


W-B 

y>^., .... 




17(1.01 




l().y?5 « 

I,60!ili9 

670. I> 


E-73 A 

7J-D. 




Pyrniint-FUKlrr. 


100. 440. 5) 
1.4iO.«5 




1J,76>.77 




CunimrfinJjt 

H B .1 T 

Ttnitiur B'id|l<^ .H- 

R. fl, S. T 

Timbtr Bridito 








994.65 


la 




64.-77.78 
>1. 111.0) 


]09,5«1 04 






P»initn> ( 






149. £64.95 


HO 
80 












Sur.t)-.. 

Fi.iKrV Mi-bci-PililLi . 








•::::i:;;:r:;; 


1,559.W 


UJl , 

«7fi 


SIV*. 


PntnBtt..., , 

PtUtiAin .... 


1,U1.1J 
«.7» 


1,061.11 


ll» 

100 


7,?14.49 
5,4)fl ifi 












COl'N'TY 
T[>T.^|.S 


1 Rr»dd .WiJe^ 

' BriJ^T^tn 


101.1* 

Jim 


.1 


S 7,«9.«1 


t IB, 117-44 




i ).l>7.)77,il 


$ 411,417.10 


S 771.S^l.ll 


J 1,5^19,051.10 





541 


+071 






U.J? 
l.ib 
1.89 

im f(. 

15. » 

23< Ft. 
18. VI 

ua Fi. 

7.00 
(06 
6.4i 


R. a. S. T ., _ 

R, B S- T 

R H ^. X. 


1 - 


S 446-15 


300 

100 
100 

loa 


« 78,881.62 

IV.41S.22 

100,319.11 

81,191.19 

611,143h45 

771 .41 

1,J*>.72 

59.46 

1.9ZS,4t 

1.3W,71 

25.911.77 

1.931-67 

3,18lHtl 

% 1.175,721.96 


i 51,ft4IJ.4ft 
4a,OD£).0O 
80,581 51 
«1.(li6.66 


S. -..,._., 










1 






(19.711.62 
18,(71.5^ 
M2.261.45 


i 




SrnlPKME- Varolii 


SEcd'CctKrcrE Bridiiw. 

MicAdam 










ISpffXI^OD 


44 


FASl-B..., 
518 


3034....... 


ScnuDolr^Likc 


Sjrvcj . . 




771.41 


44 






1M> 

47,9c 

24,^1,00 

I,7n9.7l 

W3.6J 






1 281.72 




93i - 






Survfjr-.. 

Timtcr-SrctE Bridge CNrt)— 


1.1I2h94 


......... 

lUO 

1 






5^.48 




























iei 


Ills ., 

IWI. 


SJ31 - 
5i37 




R B 5. T. 

Gr*drd,,, .,,,- -- 

I'lrniffi' MirbcT^— $*Dfofd.-. 






J5 911.77 


2U 


SfRiiiwIe. ....^ .. 








J.912.67 








l,J»5.U 




















COUNTY 
TOTAIi 


1 RDjd Milu 

\ HrLcF^f P«T 


75fi 


1 ...... . , 


$ 26,541.64 


1 4.5W.HIS 




S 136.242.61 


} ll.OOO.CW 


i 416,480,11 








1 
&i John* - 1 


119 Ft 

15 ft4 

151 Fr 

o.w 

3,^1 
461 Ft 

i.ii 

JO, 51 
3S4 Ft 

5.5B 
5R7FI 

7,19 

1076 F'l 

1-09 

944{)i'[ 

4.70 

3717 Fr 

M« Fr. 

19-20 


CuiKrcEc Briditn 

R B S T . ..... 

Ciincictc Brietgo.^ , 


s. 

5,144.21 


>- - 


10(1 
100 
}00 

irm 
tor 

inii 

i(n' 

(I'd 

1011 
100 
ion 

38 
100 

1 

im 
100 


i 624.a4fi.17 

722.988.36 
7,894.44 
44h5M.3J 
1»,Q2H.7S 
Mft,R7 
103.89 
12,997.10 

1^6, 915-74 

2yi9,9IV.]8 

9,9ft4.M 
I71,M4.)6 
5L).861,94 

?8. 39(1. 19 

21,407.19 

4>Jd.]72.46 

It4-5I 

1.951-30 

12.094.19 

140,^49,16 

1,151-13 

* 3,112.184.(^5 


» 241,068.81 
191.171.79 


I. 












4 


b9 ....,, 




Sr ahu 




7,«94.44 








Si. Mm 

Srjahm 






i.ei 

1.^12,51 
».7I 

J1,*W.4J 
81,^21.34 






























R a S. T tPjIrO. 

Survcjf. . ............ . . 

Rr.BujIdinH Bridsf fj«r 

A B. S, T 

T((H^e^ BHdjci. 

S. B. H. M .- 

^hcll fia«S. T,..,., 

Titnhrr Bridi» ..- . _ 












FASHA.. 
9fii-pi 

717 

7S5 . 


1019 

50;j 




ll,W7.W 

74rt,S) 










Si. Jiihni. 

Sc.Juhn^. 

^F, Johiti. 










47 








47 






299,919,18 






^[, loKniL . .- ., 




47 


8JV. 

WRS-150.._ 


M2» 


CJrjdeJ . 

5hcM &*K^. T. 

Timber BTidx» 


91.149. 52 






9,4»S.61 






4B 


$1 JDhm-Lliy . 








171,644.56 
59. §6), 94 


7H 


Ji7fr-A 




Sr Ju>in^{>uvftl 


R B V T 


























87*-il'l 

876-C 

WPCM i39 

lOU 


5177- - - 

'#oiH_"".. 

WM 


St. ohm 

<T Juhnf 






11-407J? 

lHflW.4l 
78h¥5>.5B 

* 70, 119.96 








7S 


ti fi 5 T - 

Survey 

R. R. Cl-is>»inn Sttna\ _. 

S B. R. M (PitO 

SecH-Cancrtrc &rid|^. . . 

^""■«r -- 

1 


1.302 n 
i l?IOHfi7l,68 


i*Ks (72.46 








91 


Sf . ^l&hn* „., 


^""7^7fl' 
lUO Ft 
Jh,89 

102. 4 J 
I7,lft4 


1. 951. 20 












Si. Jdhoi - 

St Johrw 

1 Rini Mtlcft 




1»9 


IW.,. 








1,251.51 
















COUNTY 
TOTALS 


8 541,117.11 


%.. .... 






t Urulftc Ir^r . . 


1 1.569:257.44 


5 
J 


NR H 8VA . 
E'Ri- B 


4071- 


VHtluitt^.Scniinciic: 

VuJu&ii-fltinimile 

VnliTM* 


1 
- \ 


0.46 

7.75 

175 Fr, 

2.BI 

3.51 

I9rl0 

lIMFr. 


R ti S T ,„,.,, 


(-- - 


i »>.H1 


ILW 

100 
ion 

IQU 


S 9.111.5B 

7l,T+l>,27 

lJ2.1'ff'.97 
ID. Oil. 4^ 

21,610.RO 

5«,757.B6 

12,74 

]7l>,»61,33 

3lri.]80.g3 

152.10B-4I 
110,512.21 
]lg,0lfi-79 

426,188.^7 
14.M2.01 

521,984.05 

399.781.11 
.86 

202,tl4.47 

711.77 

15.91 

1-7»9.16 

779.91 

6ji.gi»4.l8 
2.652.81 

89,775-16 
2l.0Pf..65 


t 9,I43.1« 
i^1,OlA.65 

95, HIT. 00 
15, 577 ,.00 

21, iio.no 


1- - 

4.(97,06 


$ 342. 11 
6 516. Id 


) 


WPC.&^I*7-A 
WPSS^I97-B 
WPMSI97C 


«67 


G..J.H :. V 

GiiLlcd 


35jw.n 

31. )5 J 1ft 
^"" 31.74 


wzst 


|f .19fi,97 














Gi.Jrd 

B. B. S.T . 1 

CuiitrpfT Pr.dge« ._..J 

Surrey- .... - . ^. 

R B.ST._ .._,.. 




ni.HJ.^ 


2,4M.80 






Vdluii* .- .... 


..J 








11.74 


J 


Voluftii- 


«.5a 

10,10 

0.43 
fl5* Pi 

Q.91 
411 Fi 

fl,70 

1,12 

lA.M 

181 Fr. 

7.47 
994 Ft 


12D,CD 

J.74J.50 

(17,07 


IDO 

lew 
l(>l' 

100 
100 
100 
JftO 

100 




l,A6a.l7 


(69,101.06 










117, Ml .00 
2I,716.« 
41 ,018.67 

lll,lfi8.44 




4 


WPtiH-<J-A 

MA.. 

MB 


4C1B';>. ■ . . 
SOOfl. .... 
30*4 


V*jJ|wia.,., .,., 


.,J 


B.B.S.T 1 

f c.ntreie Owe. p*i». ........ J 

r.tiJtd . 


I5r474.81 
307. 74 


1 J4.571 4( 

...... .. -1 88,615.14 

1 77.HB.1Z 


•i 


Voluiit 






















B.B S.T 

K BUT 

TimhtrSti.lcti,,.., 

R.BS.T 

Tpabtr Biiiljtn _ 














Volirii«.. „.,, 

Va\ti*ia . .... 

Volnrit 


( 




in, 977. 5-0 
3l,i«1.00 












□id 4 


]]|9 




,66 


19 


NRSI2f>1) 
117?..,- . 
WPCM-2W1 
WPGS^UI-A 
WPGS-31I-EI 

1077 

1127. 

^^fi-B . . . 




Votiwi*.,...., 


..J 


lO.ftJ 

"""0,4V 
0.50 
17.41 

3r01 

4.48 

5BI r^i. 
1,099 Fi. 


RUST t 

Oiacntt aridjita f 






100 


149, HI. 45 




1) 691.01 




Vo7J. .' 

4076. 

lfl«-. ... 
WB« 




21 

21 


V^lttttA. , ., 


S«"'7 - 

^ittvey . 


14.61} 


"i.T^'is' 

775-91 

IThIW.*? 
1,564.11 








11.91 


11 


VduMi 


54 












( 


Grftdtd 1 


12,4^.51 










Votuin 










Voly^* . 

Velii»rii-Senii(n'k 


---.( 


Gtidt4 . k 




|i,Vl 










Tinihei BMdjtfi / 

TJmhcr-lsrtcf Bfidjit 


Bftt779.l6 
15,0*6.61 


44 













STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

STATEMENT SHOWING ROAD a)NKTHl!0'ri()N COBT, «Y DIVIHIONH, COUNTIES AND PROJECTS. 

COMPLETED AND UNDER ajNSTRUCTION AS OF DECEMHER 31, 1938. 

(COST FOR YEARS 1937 AND IflSS SHOWN UNDER THEIR RESPECTIVE HEADINGS) 

FOURTH DIVISION- Continued 





PROJECT NUMB** 


COUNTV 


LENGTH 


TY?t 


CoK rnr 14)7 


CD»r for L9)j 


Coniplctc 


CD»t lo Due 
De£. 11. I91» 


FUNDS 


Ms, 


Old 


Ncn 


FcdEfil 


CDunijr 


Siuc 


140 


NFP-lOll-C-Jfl 

12>H_ 

S96 -. 


M69 _. 

5I&3 




11. JO 

15.00 

16.21 

1.050 Fi 


Sur« 




t 




$ 1U.S4 

i.nri.ii 

},30E.7I 
2,141,11 




i 


f IM.14 




^artiy 


H7.I9 


J,M«.71 








I,07J-ll 


Vnlu.ii 


r ' 


'~'ioo "" 








Timfacr-^rccl Bridjp (Pirr). 








1,640.J& 




















i.iij.ja 






























COUNTY 

TOTAI-S. 


J Sn3td MUtn 


105, as 

)020 


1 . .. _ 


$ loe, 120.11 


S M,M«.1> 




I ),ci«g,!ei.i5 


J ««,)«. 15 


J «1, 718.00 








t 1,698-148. IB 














TOTALS. 




a9£.Z4 
176,41 




tl,l!1.5H.)S 


ti.ni.9i*-^7 




$l&,A7fl,2J].ZA 


i 11,171,1^^-44 


i 2.107,914-41 












BrJi9ftf FccT, 







STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 
STATEMENT .SHOWINfi ROAD CONHTRUCT[(.)N COST, HY DIVISIONS, CX)UNTIE8 AND PROJECT8, 
COMPLETED AND UNDER CONSTRUCTION AS OF DECEMBER 31, 1938. 
(COST FOR YEARS 1937 AND 1H38 SHOWN tINDER THEIR RESPECTIVE HEADINGS) 

FIFTH DIVISION 



ROAD 


PROJF.CT NUMBER 


COUNT If 


LENGTH 


TYPE 


Cmi lot 1937 


Coit for '9yt 


Percent 
Co&pktc 


Ciiit to Dftrc 
Dec. It. 1958 


F U N Dis 


Nt)- 


OM 


New 


Federal 


Connry 


Sijiie 










191 Ft. 

104 Fl. 

134 Fr- 

IJ.17 

47 Fl. 

46 Ft 

6 2» 

0.51 

1.27 

ini Ft. 

6-26 

"" 1^14 
5.37 

7-t» 
75 Ft 
1^,67 
tO(l Ft. 
11.95 
8-Ofl 
1.07 


Sterl-Cnncretr Bndftt 


$ - 


t- .— 


100 
100 
100 
100 
100 
(00 
100 
100 
100 
lOQ 
100 
100 

^] 

100/ 

1 
too 

100 


i 116.001.12 
M,846-0a 
«,712.7S 

67*,4i7.5B 
4B,511.I7 
63.399,82 

149, 927 -n7 
18,508.86 

112.9*9.26 
42.601-71 

l75.^tffi-96 
11,501.0* 

I49<l«9.17 
S9«4I9.57 

454. BOP. 57 

15.B11.82 

9.976.19 

57,810.55 

76.56 

2,973.44 

5,Ol2.64 

9i.45 

ft44.25 

2,864.11 

3,577.94 

46-71 

3,099-69 

913.94 

908.31 


1 67,122,42 
11,144-72 
8,614-18 

199.111.00 
19.516,99 
19.516,99 

27". 190- 09 
17.181-00 

IL>Z.BSO,00 
39,505-01 




1 48,f7B.!iO 








BrawArd 




















48,088.10 
477,542.58 


4 


61.C 


































fr8-A'J„... 






Ciincrcrc hndj^c.-.. ..—,.. 





- - 








Browed .- 






4 


NRM 7S-A 1^ 

7S-fl. - 

614 










1,515.86 


4 




EirowAtd -. 

&rowird 










30.119,26 


















BrawArd,.. 

BrOirird _, ,. 

Browprd ( 

Browird ,,_. 










171 596.96 


16 


NRS.-LZ1 . 




1,14 Mild Graded 






10,681.99 

99i737.98 
33,555.00 

137^770-00 


-,, ,-., 


618.06 




NRS-I21-A-51 
NRS-llXl'l^ 

241-A 

241 B 

IIH... ,.. 

I002_ 

NFP-916-16 
WPGM-217 


4041.-,,,-. 
4047 

3027 

W76 

sini 

510J 




1 ^267,91 
1,041-B9 

100,520-96 

1,112,11 

■1,305-64 
1500 


I7J27484 
ltCM2.S7 

149. 116.91 

8,048.80 
5.024,40 
2,820.21 




26 


S.B-H.M . [ 

Lttcj) Rock ST -. .. 

Tpmbcr-Slcc] Cancrcfc Ik., - 

C^i-adtd... 


49.611. 19 




Bru*Brd.. - 






26 


Gfadeti. ...-.._- 




}5.813-B2 












braward,,... .,...,. 


R B-S-T _ 


















4015,,,.,.. 


Brot^h-d.. 

BrDwir4 


roo 

i.ao 

iiir. 

E1.9-t 
47 Fl 


RR.Cr«»ii.K5,(n*» .- 


51.01 


l,7S7.Ra 


loo 

LOO 


i^su.oo 












178 


1190 




BrOwird 


Survey "" 














FAS-1 1-A , , 
KAS^-A... 

WPGM'Jlfi-f: 
WJ*tiM-l49 
25B9 


3U59, 

3051- 

WJ6 

4l>84 

4tHl 


Bfowifd-P4lm EkdcA ( 

Brofvird 


Slrcl'CufiLrric Bfidfu.,.,,. I 
tifidfd ... . / 




644. 2S 

2,864.52 

1,421.06 

46.7J 

i.ooA.oe 


1 

1 

loo 








^L 








1,8*4.52 


^tteci 


Rn7<rird - . .. - 


R,R. Cruuinf iiijin^ 


18.44 


1.38S,00 




] ,189.94 














Hf owdf d ,,.,,.,,,_ _., 

ftrowiTd .„,-_,,..., 




R.R. ttflMiniJ JignatK...,,, 


91 ei 

141 .40 


100 


1,671-00 










912.94 






5239,....,, 


1 Farffijcrii' Mftrlict. Pom- 1 
\ pani>— ^orYcjr ^ jf 


908.12 
































TnT.M.^^ 


( IttMj Mrlt* 

■|. BriJpr FcfT 


71.99 
lOM 


} 


t 1I2.500.OI 


5 ]4?,9»9.f.l 




J 2. inj. 057-87 


i 1. till, 136-47 


$ 


1 1,448,531.40 








Dm4v. 

D«Jt.-,. 

DhIc , ., --,- — 


5.64 
190 Fl. 

5 la 

17» F(- 
0-92 

12Z F|. 
0,09 

6* Fr. 

2.10 
5.00 
4.14 
2.04 

11. Bl 
16 Ft, 


MiCaip'batt 

Steel -CDFicrett Bridfcs, 

Concrcrp'MjuKsphali-. 

Sitci-Cpncr^if Bridge 






100 

100 
100 
100 
100 
100 
100 
lOQ 
100 


S 199,141-17 

796,758.^7 
147.809.21 
]OB,12«.09 

7,807-64 
452,656-10 
11,957.90 
J59. 470.03 
165,429.96 

1,589.61 
]fi5,85g.24 
268,182.04 

5.611.1] 

303,591 .U 
1.342.79 
2.078.41 

5^4.356.14 
1,032.387.61 
1,100,087.16 

161.178.41 


S 21'l.lX)fi,05 

l84,|Ar>-]9 
B] .655.89 
50.J97,B4 
7.351,00 

400.675-51 
ln,026.65 

5)1,405.16 

255.758.15 


t - 




4 


NRM'4l^A. 
MRMHl-A-31 








413,578.28 




Dkdc. 








17,918.25 




WPMH-4]^ 








IU.40 




' 








TnivereTr. . 












D^c - . 

Dutc- - 






E^l-C 












4- A 


NRM'102 












11,691.71 




102-B. 


3061 


DmAc ,_.., ,._-. 






3<^.«l 












lOQ 
lOO 
100 

100 










WPMH40a-A 
WPGM-IO»-B 

954-. 


5104 




Coflcteip-,,-,.. .,.,.,, 

R R Cru»infjSi^a|, 

R fl.ST. . . ....1 

JmbtT BriJfti. / 


^1.611,45 
407^69 




145,499-00 
1,053.01} 






16 
26 


Dade „ -, 

Dadr { 


1,13*. IS 
347.41 




1, 577.13 
301,591.85 












1VPCM-I4e] 


4019 . 


D*dc - 




K.R. CrnidineSiJinal 

R b.ST. 


14, SZ 


1,908.76 


100 

loo 

too 

100 
100 


1,019-00 


51,461,41 
45.751^78 
44^825.07 






Dulc . ,_. 

0«de .._ 


10.21 

109 Ft. 

11.01 

1.U19 Fl. 

11-09 

B25 Pi. 

4.10 

512 Ft. 






Timhrr Bridge* 

R B,^ T 

Tiraher Dridict .^.^^^..^. 

R.BST 

Timber flridjici ,..., 

R BST 

Timber Briiiitei 






6*9-C 














n 


6*9-e 




Dade ._ 






165,578-45 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

ST.-VTKMENT WHOWlN't! RO.M) CONSTRUCTION COST, HV DIVIHIONW, COIXTIES AND PRO.IECTW. 

COMPI.ETKD AND UNDER CONWTRUCITON' AS OF nECEMUlCil 31, IU3S. 

(COST roR YEARH 1037 AND 1»3K SHOWN IIN'DEK TIIKIR RESPECTIVE HEADiNOK) 

FIFTH DIVISION-Continued 



ROAD 


PROJECT 


NUMSEJl 


COUNTY 


UF.NGTH 


T¥PE 


Cnfi tor 1917 


Cuii for I91B 


Percrcnr 
CumpleEe 


Lost ru Pal; 

Da. il, 1?I6 




F U N 17 5 




Ho. 


cm 

lf»l. .. 
1147 

wfso ui-n 

WPCM llfiA 
WPliM-!t£-B 
WPtpM 21*-C: 
V^'PGW 316-D 
WPGM J30 A 
WPtJM i19 B 
WPtiS-H7-A 
WPGS-247-& 


New 
iOH. 

■ '] ' 

4019 

ifiin. . . 
in7i... 

4031 . . 

40)7. 

4018 

*Hll. .. 

roiiNTV 

TOTALS 


FedcfAl 


CnurtfT 


Se^ic 


140 
CoiMiry 


0*Jc 


7.10 
D.IO 
3.01 


5«r¥e;r. 


1 






S l.m4.'71 
ft, 601.56 

1Z,niEi.9l 

436. 6« 

2,afil>.ll 

2.106.10 
3,L4ft.1( 
2.317.61 

2,ni3.;E^ 

1,9&9,6^ 
4.356.«4 
3.M6.5S 








116.59 


icn 

100 


" iiiaro.oo 


lW,ftte.55 


1ft1,Q».1l 


MBS T 

Cure Prill m|B tar liaJe Co^.. 

R.R. <lrfj«4tn^ SifLHal 

R.R. Cr««iF,BSisn»l 

H.R rrm4i(inSij!n«l 

M « Ou..inj( Si^nit 

ti.R LrsH^inj^StpinjI 

R.R f■^pp.^^^g SJ^nil 

R.R. Crn^iina Siinil _.. 

R.a CrtiHmjtSijtnal 


11.61 
11.61 
ll-M 
31. >1 
1R.91 

117^1* 

14M« 


*,475.75 






53,01fi.1fl 




Dadr . 

Ddde „ 

n-Jr 

DjJ* 

OjJt . 

Dade , 

HjJe ..... ,- - 

D^dr 

□kJc... 

1 R>»a<] WJIr» 


3,7011.36 
l.lJT.ll 
J,OS7.tt9 
1,019.24 

l,e]lJl 
4.0(9.51 
3.545.57 


IW 
100 
IflO 
100 

jon 

)00 

too 

100 




Sltitl 

Street 
Si reel 
Srirei 
Sifcet 
Sireer 
Sree?r 


2,5B1,(» 

uno.oo 

l,950.fO 
1,875.00 
!.492.00 

2,545,00 
3,9W.O0 
3,4A0.0D 




171.1) 




iva.ii 




%6tM 




MlO-Vl 

3.43J.65 

3*^.64 

316. }5 






n07 


1 


% 66,«fl-[KJ 


S in, 317.7^ 




1 f. 541, 717. 15 


S 2,071 .HI9.B4 


t 199, 704. ai 


J 4. 174. 193. Ml 








-1 
■1 
-1 
4 

4 

w 

170 
17U 
170 
arreei 


W-A 

wb 

IV 

NRH-HO 

wp(,M-£n 

1071 

1071 -r 
1071 -P 
WPGM-114 


4Qlb 

V3I0 

soil 

40T2_ 


IflJi^ii Riv^^r 

Indigo RivEr-HrcvjrJ 

tnJun A'ler 1 

M.J»Ri^i:r \ 

Indran kti-tf 
InJiftiv Rtver .... 

1 
Indijn Rjvtr . . 

Indian Ri^cr ., , , 


7-^3 

7^Fc. 

7,01 

0-lt 

1^ r E. 

0.01 

2m Ti 

5 14 
117 Fr. 

14.00 

I.it9 
l.It) 
lii Fr. 
4 47 
2,20 


Bn MacRLJam 

Ciiq^rcte BtIeIjIC , - 

riinfrrlt. - 

R.B.S.T 

R B.ST 

Oimirrre Bndj^e . ... .. 

ILviKtcic 

Coflcrff re 0»er pax* ..... 

R.R- Cmt^in^. Stgnal. . ..,, 

I^.B.A.M. (Pam). 

S B R M ,.,., 

R BST..._ 

W US T, . ..... 

Timber Bridge .,,, 

tJT juJ cd 

Gr*dcd 

A. A. CrcnMig Signal 


$. . . 

5*. 35 


i.ifli.i? 

l).Hfi.«9 
3S. 5^1-11 


I0^> 

100 

100 

IflO 

100 
IDO 
100 

100 

llYI 

im 

100 
100 


5 517,1)7. 1^ 

]01,»1.77 

51, ?l 1.50 

I7,l6$.e« 

571.061.42 
2,5M.)I 
t^,A4(9.V 

16. 765.16 

J4,9«1.4fi 
11,011.53 
46*0)8,7) 
J.770,9fi 


$ 1' IH, iiil . 20 
lia,7]8.49 
28,154 9^ 
31.861.01 

' i,5t7ioo' 


; J4. 758. lift 
^|]. 311 .94 


5 !24,fi]7-iKl 

114,565.14 

37,55ft. 11 

5,504-rt 


19.045.84 


Vtl .979.06 
997.11 






26. 71^1. I^ 






24,015.52 


Imlon Itito ._. 

Indisn River .._ 






46.018.71 


iHiea.74 


J.IP.OQ 




M^LW 






COUNTV 
TOTALS 


' Kiitd MiPti 

IB.iJ,tF«. 


47. 9B 
9.A4 


! : 


1 101.1& 


S 44,218.^1 




S 1,119, 511. 55 


1 ni,17Ei.69 


S I54,0H5-B4 


$ 761.Bai.Ol 


4 


E-91. . . 

W|%H-L$I-A 
W-B 

A40-A 
A40-B 

694.. 

All 

98*. . .. 


SOftS 


1 

M.rM„ j, 

Marrin , { 


0.54 

0,t^ 
114 Fc. 

4.0i3 

a-« 

11 Fe 

a. 05 

flfiFr. 


['.onLirrti: -■■■), 

MieeJ-CuncrcEc Hridrc .. J 

R BS.T 1 

C-unr.rere Hverpau J (Rf-^t^in) 


% IJAAJO 
77.00 


i i,o7a.8^ 


M4.17 

2,417,40 

l.« 

iO,7)Z,Sl 

r3IV67' 
1,094.17 


100 
100 

100 

ion 

100 


$ 4117,921.57 

71.901.71 
S4^.57 

lfi0,O9J.15 
4fl|. 745-50 

49t)HlXM-7? 
Ik5) 

IUBBI.40 

S3,afr9K)l 

I.1IS.«7 
63.379.W 

5i,aBi.o« 

141.171,54 
filj,5& 


$ 179,890.^0 
15.461.00 








IS. 441. 71 






a44.57 




1 


Shrei Aiphjir 1 

Cioncrett Br id n^. .,.._. f 


4)4,14 


160 091.15 




11*1- 

3011 

Min. . . 


MarriQ, . , 1 


76.50 


Tfi.0}9~4l 


445.649.!^ 




finncrere I 

CiMtcrrrc Brid ([*..._._. J 




JW, 004,79 


e> 




LSI 


"""" "/ 

Martio ._ _ ,-- \ 


100 Pi. 

6.1ft 
1 46 
If 1.40 
717 Ft. 
0,51 
21,72 




'""iUii^to 


100 








B& 


Sfeel-CimcreEe V^idjE.. I 

5.B.R.M,. 




91.761,00 




7,1I7,)I 


109 
lOS 

19) 


FAS^ISB -B . 
?W4 - - 


109A. . 
Mil 


Manio ,».-, .-, 

MafrjD.„._., ...... 


1,115-67 


Gr*d\d. . ......M...... 


■ ' - 


100 
100 

100 












ll,883,0A 








S.flR M -\ 

M BST. Civr) -, J 

Purvey 


67.184.54 






«H<4 


141. 575. S4 


I30< 




M«rrin 






615.56 






comivTV 

TOTAl^. 




7MI 
2110 




$ 7(.W9.BO 


E 17,405.11 




S ;. 346. 010. 46 


f 4ai.i9o.oo 


S 16.019 41 






\ BriajteFrf. _ 


$ l,74ft,A4l .111 



4-A 
4-A 

4- A 

l.A 

4- A 






MiMiriK. -. 




3«Fl. 

14,8) 

4,1)6 Ft. 

1.4M 
J4.1i 


Ttraber-Srcfl-Cuncrrrc HrtdgE 

H.B.S.T 1 

Ti(ii,-SU..Cun. Bt. ) CRe-tofl.; 

» B.S.T. CBt-om.) 

£jrvcy .. 

Ij.>*.wft(n^ & iapciv. tinly.. 
8.B S T 


1 






S V.Ml.OI 
15,191.14 

iiB.wj.n 

40, 801. M 
l,»B4.11 
3,101.80 
16.T14.84 
ll,l)t.90 


f... 

19.245.61 


i 




NI!S-I4I. . 

we.. . 


ill? 




100 

100 
IIU 




Manror... . 


-( 


1,410 37 

?77.4!l 
1,195.18 


44.401.18 

in.'ii 

l».7J4.«i 


211. JO). 71 


ayl ... 

PWA-IIU-Fll. 


saw 












100 
100 






l.lOI.Btt 


5l» 




l,«l 






16,714.84 






Sci-nill m Kcr Wnt .. . . 








11,133.90 






























COUNT \ 
TOTALS. 


1 Roid Mi(rt 


459ft 


} 


$ is.«7.go 


E 61,444.61 




I lli,9W.IlJ 


S I9.24).U 


t 














FAS-IW-B. 
*FG 5-104^ 




OltfKhabcE 

OLcrChob^E 


.{ 


o.n 
in Fr. 


8 H.S.T.. 1 

Tirnhcf-St-rnntrjic Bridj(f. J 
TLjiihfr-^tctl-Coiurc.c Br.djfc 


$ 


t 


100 

1 

100 

100 
100 
100 

100 

100 

loo 
Ittl 

17 

im 


$ 11 . 140. 10 
1,310.5! 
1,1)4.5} 

1», 945.71 

Be, Ml. II 

7), 110.40 

n.M9.(a 

177,058.51 

17,9781) 
717.74 

47,5)6.1) 

24,841,1) 

27.11 

4,7)7.10 

112,757.98 


$ 10.619. 70 

i.ioeiai 


t 


S T4, 600.60 


* 


3C4) 

401J 




l.HO.Sl 
1.607.16 

717^74 


1,)I0.)2 




216.11 


1 
t 

IS 

» 

W 
19 

19 
M 


OLctchobfc 

OlucchubccHijihUitili. 
Ok«chob«... ..... 

OkKchabfc 

QkfCi:h»biCi:,. .... 

Okecthobfc 

OLcrChnhct -. . 

OlecChnbEC- 




l'J.« 

Wi 1 1 

J.Hl Ft 

i.47 

S6fi Ft. 

4(15 Ft 
2.94 

1^4 Fi 

n.n 

!« Ft 
7.61 


8 B ST.. I 

Timhtt BtiJ(c. / 

Tiniher.Sttfl UfidBC . . 

S.B R.M _ 

H.B.S.T. I 

Timfcjr BriJ(t 

H.BST. . 
Timhe. Brrdxc^ 

S ll.R M 

T.mhct Bii<l8t< 

5urtey. .-- ., 

GtjdtJ .. 1 

TiNihcr.StEr|.CcKKtctc Br.. / 
(if»4nl 

l:;:^?::::::::::::::::::::: 

HB.&T . . 1 

Timbtr-Srtfl Utidge* {Pati} i 


4.101. et 


213 ,94). 71 
flft,16).12 


%'l>S0.16l-n 




65.820.00 




9,40ti.4O 










6,171 98 


170,884,11 








17,976.21 


iM- - 

1014 

IMI 

9IJ- 


3ID& 




717,74 


U.tt 


iy.ii 






24,841.11 








7.00 

11.11 

1 JIT Ft. 






4,737.)i> 


IM 






OI(c?4:hi>|>c< 


{ 






111,757.98 


















tOLNTV 
TOT AH 


/ Rtr»d MpIc* 


67.41 

1411 


\ 


S 4,167.11 


J 4,B^.64 




I 944.150.95 


S 75,967 70 


J 6,171.98 








J 862,009 1- 


1 
2 

1 


1. 

WFGH-l-B 
IC 


JC*! -. 

409!. 


Oit,EoJa. 

OnroJi 

Ot^cdA.. ,. ^ 


1 
1 

1 


711 1 r 
0.41 

1S6 F. 

4. IS 

4H1 J-t. 

1.1^ 

1 18 

4.1(1 
IS. 89 
1.1(1 
1.71 

IBl Fi 
13.14 

168 I'e. 

"' )i(i9 

lilFt 
11. M 

wnFt 

Ml 
lUl Fi. 
1.00 
Jl.T^ 
4.1) 
i,97 
7.11 


J\inhcr-CAtr\cicte Brr>tjic> J 

tlunircic. ..1 

Contrelf Ovcrptsi 1 

Citpittit. . - . \ 
Timhtr-SitEl-Cant.. Bn<l^cW 

Bnik (.Pan} 


S l,14fr.(H 

91,458.94 

■,«&!. IB 


* 6717.66 

u.ar 

J71.05J.6O 


ItkJ 

nil 

loci 
Inn 

100 

loo 
loo 

100 

100 

100 
IDO 

ISO 

100 
IDO 
lOU 


$ ll[t.I96.2) 

tll&,819,41 

185. 1!). 26 
14, 111. 17 
)6,oia.95 
106.61 1. 20 
901.14 
1,971.9) 

10,4)1,17 

415.695.50 
1,009.01 

414,141,70 

111.96). 11 

116,469,67 

18,687.24 

149,46 

219,166.10 

i,wi,9e 

1,116.57 


J ltT,]09.1l 

91,104.00 

101,860.00 
49,871,91 


E 11,781.18 


S 74 , 103 . 14 

Il,111.4i 

iai,)7),it 

4,1S0.» 


2 
I 
i 

1 

Ul<l 1 

14 
14 

14 

11 

ii 

19 
19 

19 
» 
170 


m-B. .... 


yo5s 


OktTOll 

OuctiU,., - 

Ounlli 


.,.. 


HSi , 14 
7,814.11 


811.19 








106,611,20 


lOiO.- 

IHI 

bl-A. . 

U-C. 

NRS-II7 , 

f-'AS-lftl-C 

9T4-C. 

1019 

11371^. 


MJT4 

!07S 

1071. 
4^146. . . . 

3U9i... . 

Mm 

1099- 


SBl.M 

1 .:7t.i4 

4,194.41 

1.615.98 
914.04 


901. 14 


iir«rJ( ^rourrdCParr}. . . . 

Rnck Gniurcd.. . 
Tiiiib«Bfidj(EvtPari> , 
h H ST .. 
rmHfcIc Bridjrr* ... .... 

R. R Cro^iinjE Sijto^l - - 
R.B.ST... .. 

Coiicrcre Bfidsrp.- 

R.BST, 

CdiHrSEc Hfid^ei 

R . K S T 

TinkbEf.SicEJ.CunL-rcrc Aridjic- 

^urvcj 

tiHiJed,, . I 

SU.fi.M.. j 

Sjrvcy 

Grided 










Chctdl ._.... [ 

Ckwui- -...-.. -, 






10 4)3 2" 


J7J,ni.>6 
1.741. )4 

176,191.14 

209,881.69 
91,116,11 
13,100. 14 


9}.al8.9t 


181,491.71 


87,901 ,91 
»l,069.17 


170. 0)0. A4 


OitcuU,..., .... ... 


129,011.66 
13. 111. W 


Ok^oI*. _.._,. 


... 




) 186. 7fi 


8,196,44 


144.46 

1,171.11 
1,101.96 


144.46 


rhtcbiU.„.. . 

Oiccoli 


-{ 


loo 




{ 190,781.18 


219,166.111 
1,102. 94, 


Oiccali ,- 


1 


1,116.17 






tot' NT f 
TOTAL'S 




B9.)6 
17M 


( ...„„ 


$ lll,US,i« 


1 185.469.61 




1 1,611. ill, 10 


$ 941,071.90 






1| Bfid^Fe*r, ., 


I 1,191,654,01 














S 


I. . . . 


100 
100 

1(» 

100 

100 
100 

100 

100 


1 407, Sv 
)4],lr'>6.1] 
110,718.12 

71,827.81 

419,911.81 

168.978.70 
174, 118. U 

)97.1»'.6) 
111.^99.49 


J lLi,9B7.01 
19.0)3.96 

W, 654. 61 


(-.,..... 


S 407. )9 




61.A ... 
«(-A-l ... 






9.11 

iW Ft. 

U.il 

119 Fr. 

11.60 

l.no 
9[i F[. 
IIB Fl 

4.97 

B.m 

l.lll 


Cuittrcrc ... 

Si**l- Concrete Braii|c 


110,109.18 




Falrn Brath .,. 

PdJni Ucaih 1 

PjJtn Beach,.. ....... 


71,7*4,16 




(ttntrEtr Bridjic 

R B.ST 

fl.r. MACfAim 

Cjiptrtif Brrdff... 


),I7).I» 








419,912.81 




S».. 

MVA 

NRS.nl. . 


JIM - 










P^in llcjch 

I'aln. hricb. .. .( 


Strer.Crtntrrtc Bridge 
Bit. M«L jnd Rock A«[>h.. \ 
Cintrrie . 1 
8 B.-IT 








15 


';;;;;---' 


iM.17 


84,616.11 


17,000.00 


)70,187.6) 
16,471.94 



figurf^ tndhirE <^cJj^^- 



STATE ROAD DEPARTMENT OF FLORIDA 

Genera] Accounting Division 

STATEMENT SHOWING ROAD CONSTRUCTION COST, BY DIVISIONS, COUNTIES AND PROJECTS, 

a)MPI.ETED AND UNDER CONSTRUCTION AS OF DECEMHER 31, 1938 

(COST FOR YEARS lfl37 AND 1938 SHOWN UNDER THEIR RESPECTIVE HEADINGS) 

FIFra DIVISION— Continued 



1! 

!5 
15 

IS 

n 

li & J94 

36 
16 
16 
2« 

HO 

H) 
14> 
171 
1T6 



116 
19] 

19* 
194 

m 

I'Ji) 
199 
199 
M) 



PROJECT NUMBER 



BI37'A 
Bff7-B 



lua-ii — 

PWA-ltHi. 



1»(.-B. 
1I0S._.. 



1D»... 
)OJO-D,. 
rWA-12e9-R 
FAS-ll-A 

1099 

Itl99-B. _ 



WPGM-1!« 



«*« 

PWA^117-R 



5008. 



ao7-C 




891 


low 






WPSS IM Si. 




NSH-lWA-li 

IM-B 

16B-C...,,. 
168'0 

91i 

imi 

B70 

670- B 


ttm 

3010- 

JOll 

JOW 

i)l> 

SHI 

5107 

SIM. ...-. 






5133- . 






COUNTY 
TOTA!-S 



fain fltw;h-CcoiiiinutJ5_. 
PirjD Bcich - 



Palm [Ifuh.. 

Pirtn Bcich.. 

Ptita Atjuih.. 
Palm bfioh. . 
PifAi Beirh.. 
Piltn Pijicli.. 

pAlm Snch-. 
Pilm ficich. . 
Ptim ^F^b,, 
P^lra Hcdch.. 
PaIib ^jch. 
PiEm BcAch. 

Pdlm tlcurh.. 
PjJm Hcich.. 
Palm tewch., 
Piln Bcwii-. 

Palm fi«XCta., 

P«Jni BcJKlt. 
Piln Brack. 



P«ln l*»Eh._.. 

P4jp6cacfa _. 

Pilra B»ch... ....... 

PaJm BcaCh-Ba-ciw^rd.. 

PaJm Btach. 

Palm &tuh., 

Palm &caEh 

Palm Bficb...... 

Palm ficach 

PaIim ^Kh ,,. 

Palm Bcich ^.. 

PaIdi ficich 



' Road ]^ilci 



0.17 

IHOf'c. 

U,l« 

1,172 Fi. 

in. 14 

4 IS He. 

IBJt ]"[. 

6.(35 

J00F[. 

4-&I 
«U Fi 

39N F[. 
D.M 

2.n 

IS Ft. 

m.cM 

J. MO 

li 11 
1.11 

I4rl1 

13S Fi 
107 Ft. 
41h Ft. 



0.17 

78 Ft. 
U.M 

lAOPr. 
7.00 



6i Fi. 

24. M 

16] Fr. 

II. 00 



Jl H.S.T . I 

Concrete Ovcr^n. ....... f 

ConCrcrr .,,..,.... 1 

fliijtiitri? OK Viuluci I 

R.h S.T _,..! 

TiHibrr Bn^lpjc. ........... \ 

i^*:<^\VinAK" - V 

B-H ST -.__,.. j 

Timhtr &ru]ae»... i 

Laztl RufkS.T-, l 

Lwfat ButfctS.T f 

Ttm'^<r^tctl-CaiK. tTC Bridie 

SlKJ-'CunErctc Uradij^e^.. 

Lnci.1 Jl«£l ST.. ..... 

Gmdcd..... .- .....l 

Timbfr'^ieer-Canc. Bfid^t f 

GradeJ... 

C.t=AtA 

G ndcd 

S-urveir.- ... 

S »Jl M. - 

R &S,T. (*e-worl(ed} 1 

Timber BriJfi^i .:.. jf 

StkI &ridf c tPart) 

Timber £tcrl Bridge. ... 

F. and S. Einlv 

J Tim bff -^(re-]-Cuncre rf 
\ Bridge CAc-cnn. pan^ 

Con< rele 

SLCsl'CcKrfie Bridge.. ^,, 

Grided .-...-. 

RP.S.T... ........ _.._.. 

Timber Sridgt*.. .... 

Suj-Tty 



Sitel-Conrrccr Birid|[E' 

Grjdrd 

Timber-Sml &nJfl*(P<jO... 

Sutvf^. . . 

It.lt. Cn>iiiDji Sijii^a,l 

Survey Krcatner l«K Bridfe.. 
Satvtj Olive 5t. IQ Pain Ich 

SurvET tlridft*'"'"--" 

Survejr Bridge . 



Co*t for 1937 



S 4!l.6fi2,^ 



B<»p.3a 

13.60B.7) 
W5,il7.»7 

a, 340. 2) 
717. SI 

n.T3 



H3fl.l7 
31,017. IV 



fi.71B.70 



Co»i fOf 19 la 



)7D.01 

5,051.13a 

ie,^62.51 



SlH440rS» 

3,25iS.«3 
4, 9^. SO 

i46.00 

96.100.13 
1.919.84 



5B,B4^46 
17*. « 



1.607.15 



5,46) .31 
5,B53.44 



S 649,6^0 yS T 7i9.S75.&4 



Percent 
Compete 



100 
i 30 

\ Joo 



100 
100 



10l> 
100 
100 
lOD 

100 

loo 



100 
100 



Ci)4f la Dare 
Pee. 31, 19JB 



8l^.0]9n7) 

5,051.00 

)n,6O5,90 
14,WV.19 

]b9,«00,A& 

2LJfi.72fl.W 
21,06^.92 
f^9,784,7t 
fl. 939.10 

IU.704,42 
400,149.41 
}M.fi49.47 
T. 713. II 
6,4Mr32 
39.331,21 

276,791.(1 
1,919, 04 
Jl,fil3.» 
1,346.07 

3Jr9fi9-53 

39.601,63 
3 J. 629. 16 

A07,10l.61 
l,M7.J5 



«44.13 

»,»m.94 

A. 718.70 

3,46M3 

1,030.41 

14. BO 

316.47 

9J4.1* 

7.»n.si 



IO7,S87,O0 
l67,i20.0O 
1)2,120.00 



S 5,1^0,46^,99 i 83l.l^qJ7 t 18,000-00 



CouDir 



)] 1,605.80 
I4,S&5.39 

189,600 vW 

206,726,99 
32.084.92 
a. 624.76 
8.959.10 

25,117.42 
212,9^9.81 
110,719.47 
7,7I1.« 
6.454.52 
29.113^11 

lA5,79J.fl2 
1.9^9.84 
;i.6l2.59 

1,346.07 

il,969.Sl 

59.6BJ.63 
51.629.16 

807,301 M 
1,607.33 



644.25 

93,9ia.94 

£,719.70 

3,4fiJ.lJ 

1,818.41 

14.80 

3i6.67 

914,19 

7,982,51 



I 4,;M.127.fl2 



140 
ISl 

til 
Ml 
l«l 



NRM']42, 
234„_— .. 



6^.. 



69fi 

WPCM-310 

loot.,.. 

IIW 

J I J7. . . . 



30S7. 
4013.. 



40iJ, 



COUNTY 
TOTALS 



Srr Lucie.. 
Su Luif., 
£i. Lucie 



LuciE.. 
LiKie.. 
LiKic., 
Lkicic- 
Liuric, 
LuCic. 



Bi-jJgC F«i... 



0.04 
46 Ft- 

O.W 
45 Ft 

S« F[. 

ll.ftj 
419 (^{' 

12,70 
5J5 Ft. 

4.r 
1*5 Ft. 

20.30 



B.9J 
11.4] 
5.00 



4BJ» 
1)36 



Cnn^rcre ......^ 

CuncF^if 9rJJ|tf.._,,_ 
Pir Scalci — CDnCrclf.. 

CcirKrcEc 3riJft 

CaniTi'erF. . ,.,. 

iloiKrett &rjdjDG ^-. 

CcncrcEC _. ._ 

CaiKrctc Bridgf . 

R.RST , 

R asT. iPitO 

Timber ^ridp;n.....^ 

SurTt T ....^.... 



tL. {I . Craning figoal , 

Suf VfV, , .. 

Cfmdcd ..,_ 

Surtcf,.,. ...^ 



BS«.ll 
'«l67 



4,514.70 



MJ.61 
a. 967, 57 



100 

100 
100 

100 

100 

100 

IDO 



100 
IDo" 

lob 



9,304^44 
7.140.51 
4,717.60 



503,1)0,14 

533 ,707. 05 

2a,7Dl.5fr 
5,319.94 

4,5H9.73 

BO. 11 

111,140.77 

1,744,2B 

),]43,<» 



$ 1,41K53].44 



»,OOQ.OO 
1.700.00 



100,000.00 
76,000.00 



f I7i.wn.oo 



1,104.44 
4,Mdl 
4.717.80 

414,700.31 

303.110.14 

147,707. 01 

28.701.56 
5,)H,134 
1,193. 3a 
1,642-71 
B0.2L 
111.S40.77 
1.744. IB 
1,471.6? 



I 1.130.104.44 



GRAND 
Tor A [.5. 



Road Mile*.. 
Srtei^e Feet.. 



&7B.S4 
iai.2l 
17.i32 



$21,993*783.84 



t 5.943 .ABOh 19 



I l,OM,7M.46 $l&,0S9.137.99 



f'\(pircs intliCJlE Credin. 



^ 



STATE ROAD DEPARTMENT 
BRIDGES COMPLETE TO DECEMBER 31. 1938 



VHOtauT No. 


Road 

No. 


CoUNTV 


Length 
Feet 


Typk 


Cost 


County 
Participation 


2 


2 

2 

2 

I 

218 

218 

1 

2 

18 

10 

10 

I 

1 

2 

2 

2 

1 

1 

1 

1 

1 

I 

5 

.> 
'% 
1 
1 
1 
1 
2 
5 
5 
2 
'2 
2 
4 
4 
2 
I 
4 

2 
2 
1 
4 
4 
4 
4 
4 
4 
1 
3 
4 
4 
4 
4 
14 
1 

1 

14 

14 

10 

3 

1 

1 

4 

24 

24 






64 

663 

451 

1.002 

86 

328 

3,708 

93 

206 

357 

4.683 

21 

409 

151 

426 

218 

145 

92 

S2 

140 

264 

447 

90 

7B 

21 

106 

3. 836 

46 

338 

135 

68 

312 

219 

322 

77 

34 

382 

27S 

56 

90 

75 

49 

S3 

42 

6,124 

905 

162 

150 

76 

190 

222 

932 

165 

128 

353 

74 

154 

157 

34 

648 

60 

122 

268 

32 

1,067 

245 

260 

433 

368 

116 


Concrete ... 

Timber . . . . 


» 

* 
• 

626.211.52 

« 
* 

338,851.15 

• 
* 

2A4.{H7.m 

* 

t>3,f>tJG.ll 

* 

120.142.77 
28,982.32 

* 

* 
36,204.73 

« 

184.064.33 

« 

25.401,44 

S 416,032.06 

10,897.63 

40,542,84 

* 

5,922,91 
92.778,60 
85.417.72 
64,887.05 

* 

4.651,30 

* 

36,916,22 

* 

14,558,70 

• 

32,381.50 

* 

•1,039.512.77 

S 266.407.50 

46.911.70 

i fti.4O8.50 

85,051.84 
108,336.09 
142.679.85 

• 
• 

80,347.23 

53,035.81 
41,101.48 

• 

129,873.40 

* 
* 

36,247.69 

* 

144.945.99 

• 
118,899.72 

• 


« 


2 


t)Hr«ola ... - 

t fcirrolii 

G sflsdei 1 -.lat'ksoji . 

()k.alo<isa ... 

OkaUioHa-Wiiltnn . . 

Jackwiii 

Dc SfiUi 

DeSotu. . 

Santa Riisa. _. 

Sunla Rcirta. 

.1 pSersi 1(1- Mali i« 111 




2-C 


Timber-Steel-Conerete. . _ 

Steel-Contrete 

Timber-Concrete . 

Tim i)er-Con Crete 

Steel-Concrete. 




3 .. 

3-A-l 


60,001.00 


3-A-2, B-i . C-1 . . 
3-B 






4 




5 


Timber-Concrete 

Timber 

Timber-Steel-Concrete 




5-\-B-C 




NR5-D-1. .... __ 


- - 


6-B 

7 


Concrete . . 

Concrete 

Concrete-Steel ... 

Concrete 




7-B .. 

NRHS-B 

9 


Hamilton 

-Alachua-dilmiiibiB-. . . .. 
HoltncH . . . 
Biiktr . - .... 
DuvaI-Na^^^u .... 

fjaiita Rnsa . ... 




Timber 




[1 


Concrete 




NRH 1 i-C 


Ci^ ncret^j 




14-AU 




14-B 


Timber-Steel 




17 


Putnam .-. .. . 

Hamilton 

Hamiltijn... . . . 

Hiilmefi-Wajihinjrtiin ... . 

Baker 

Baker 

Duval .... 




18 ... . 

19-A .. 

19-B 

20. . 

NRH 21-A 

■21-B 

23 


Concrete . 

Concrete . 

Concrete 

Timber-Stf*l-Co!icrete , . . 

Concrete 

Concrete 

Concrete __,__ 

Concrete _ _ , 

Concrete 

Concrete . . 

C<increte-Steel 

Coni-rete . 

Concrete 


".'iiKOOO.OO 


NRH 26-1935 




29-R«)p.__ . . .. 

29-B 

30 

31 

NRM31. . 
32 


HlllshofiiuKli 

HilL-lHiniugh ... 

Columbia-Hamilton . 

Hamilton ... 

Hamilton. ...... 

Naawau . ... . 

Na."»an-Duviil .... 

.Alarhua. 

E^^'amhia . _ .... 

Indian River . .. 

.Alachua. 
■Alai'liiia. 

.Alachua. _ 

Es<-ambia-J^anta Rnsa. 

Brevnrd-lndinn River 

Hrevard. 

Brevard- - . __. 

BiTjvard. . . 

Dade. 

Dade.. 

Mad isnn -Suwannee 

Nassau 


.. .. 
13,000,00 




NRH 32-B. 
33 . 

35. . . 

36-A 


Concrete . . 

Concrete . . . . 

Concrete . 

Concrete . . 

Concrete 

Concrete .. . . 

Concrete . 

Tim ber-St eel-Con cri^te 
Concret? . 
Concrete ... 
Concrete , ..... 










37-D... 

37-E. ... 

38 . . 

39 

40-A 

4(VB . 
40-D 


iod.oDo^oo 






Concrete-.Stee! . . 




41 -B 


Concrete-Steel 




45 




46 


Concrete . . 

Concrete. . ... . 

Concrete... . _._., 




47 


St. Johns 

St.John^= 

Flagler. . 

Flagler ... 

Putnam ... 

Esc&mbui - 

Lake. . . . 

I enn 

.Alarhna. . . .. 

Alaehua . . 

Leon - ... 

Duval-Nan«au . _.. 

Jefferson . ... 

Jefferson . . ..... 

Voluida .. 

0!?eeola. .... . . 

Osceola 




4S-B. 


. 


49- B 


Concrete 




50-B 

5') 


Concrete . ._ . _ 

Concrete 




53- B 


Concrete-Steel — 

Timlier 




54....... 

55 






55-B 






56 
57. 
58 


Concrete... 

Cone rcte-Steel . . . . 

Timber 






59 




60-B 

6''- A 


Timber 

Timber ... 


40,137.14 


62-C 


Timber 





[7SI 



STATE ROAD DEPARTMENT 
BRIDGES COMPLETE TO DECEMBER 31, 1938— Continued 



Project No, 


Hoad 
No. 


COUNTV 


I-«neth 
Feet 


Type 


CnttT 

S 

116,001.32 
54.846.08 
68.722.78 

« 
* 

^ 140,072.15 

5 135,547.18 

HO. 990. 74 

110.7.38.22 

48,533.17 

62.299.82 

S 71.827.81 

i 999,512.50 

i 102.093.48 

45,233,40 

45,874.52 

5 158,096.30 

t 59,856.91 

f 101,615.77 

* 

42,603.71 
21,645.57 
47,072.85 

154.932,46 

16,267.35 

S 487,922.57 

45, 74.67 

11, 93'. 90 
9, 436. 54 

* 

127.983.66 

3.oir2.ys 

* 
5 30,146.92 

» 

86.197.98 

139.428.39 

17.408.39 

5.372.10 

;i5,391.54 

S 9,204 44 

18,813-6; 

S .52,999.35 

10.514.41 

15.576.10 

18,687.24 

« 

* 

i 25,240.30 

i 25,854.60 

I 30.190.92 

* 
• 
# 
* 

fl9,7S4.76 
* 
• 
i 130.504.^ 


County 
Participation 


8^-D 


21 
4 
4 

4 
17 
17 

5 

G 
•60 

4 

4 

4 

4 

5 

4 

m 

17 

27 

5 

6 

1 

4 

4 
74 
74 

3 
13 

4 
19 
19 

4 

81 

81 

17 

115 

115 

115 

115 

115 

13 

13 

50 

37 

19 

156 

164 

.5-A 
19 

6 
88 

4-A 

4 

4 
19 
63 
86 
29 

3 
26 

8 
29 
27 

8 

8 
23 
Co. 197 
25 

5 

3 
10 




30U 
191 

204 
134 
90 
145 
423 
469 
461 

Htg 

47 

48 

119 

4.368 

175 

313 

305 

559 

62 

24 

142 

102 

184 

295 

23 

689 

86 

1,230 

2J2 

50 

60 

92 

166 

75 

974 

9". 

3,211 

108 

32 

392 

148 

122 

38 

66 

425 

32 

866 

818 

250 

122 

:i60 

46 

184 

651 

120 

150 

201 

184 

75 

175 

75 

100 

23 

27 

97 

31 

289 

34 

175 

396 


Timber 

Conerete-Steel . ... 

Cone ret e-Stepl - 

Confrete-Stfi4 ..... 

CoHiTpte . , 

Conerete ... 

Concrete-iSteel . . 

Coiierete ... - 
CoiK-rete-Steel . 
Conerete-Stepl 
Concrete - 


S 


03-B- 1 


Browartl - - _ 




63-B-2 






B3-B-3 






64-.^ 


Hillsborough 


. 


64-C 


Hillsborough--- 




66 . 


Unisborough-.. . . 

Sarasuta 




66 




67 .-- 

6S-A-1 


Hajnllton-Suwannee _ 

Palm Uewh 





68 4-2 




fjS-\-3 


HrowHrd 




XRM 6S-B 




Cf)nrrete 

Concretp-t^fcel 

Cfinr^tete - 

Concrete- .. 




70 

71 


CliBrkitU- 

Brevard-- .. 


I.MS. 70 


72- D 


Flagler-Putnam 

Polk... 

Collier 




73- B 




75 


Concrete 




76-D 


Hill-?borrmEh ^,.. .^. 

HillMbiiriiugh - , 

Jackson- \\ ashinKton. ... 




\VPGH76-H 

77 


Concrete. 

Concrete. . .... .. . 

Concrete . . 

Concrete 

ConrTPte - . - - -- 

Concrete. . 

Concrete-Steel 

Omcrete 

Concrete-St-cel . - . . 

Concrete.-- .. 

Concrete. . - - - 

Concrete.-. 

Concrete 

Concrete-- 

Concrete - .... 
OmcreU-.Steel 
Timber..- .- 
Concrete-Slpel 
Timljcr... - .- 

Timbi'r. 

Timlier 

Timber 




78- B 




79- il 


Duvitl... 

MttHon-Citrus . 




\RH S4-H-1935 




84- D 


Citrurt 




E^6-B ... 


4,197.06 


E-K9 


Alachua. . , ... 

Martin. 

Taylor- 




E-91 




NRH 92-B 




\RM 92- D Ejit. '35 


Taylor- 




E-93-B 

E-9S-D 


Dade-.- 

l.,evy 

Levy.. 

Hillsborough . . .-_--_, 
Est'ambiiM tkalrKtKa. . 

Walt[)H 

E.'icambia-i Ikalimsa 
Wnlt/m , . - - - 
WHit/in 

Xoi^JMlU. _. -_. 




95-D 

N'RH 96-A 
E-97-H 




NRH 97-D 
NRH 97-E 
NRH 97-H- 19,35 
NRH 97-J-I935 
NRH I03-A-.- 
103-C 


.. - 


114-B 
NRS 1 19 


Hamilton. .... .,.. 


Timber ,,,, 

Con<'rete .- 

Ctxirrete - . . . 

Ti m ber-.St eel-Con Crete 

Timber 

CfHlcicte-.StccI - 

Concrete.vSteel . . ..--.- 

Tim ber-Stee l-Cnn crete 

Timber 

Tim i)cr-Steel^ m cti-t p 

Cuiu'rete . 

Concrete 

Concrete 

Timber-H teel-Con c re te 

Concrete 

Timber-Steel-Conerete . 

Concrete . . . 

Timlier 

Timber-Steel-Concrete 

Timber-Steel-Conerete. . . 

Concrete-Steel 

Concrete 

Concrete- - , 

Concrete 




.NR-S 120-1935 
NR.S 121 
NRS 125 
NRX 129 
NRH 132 


Volu^^ia . . . 

Hillsheiriiugh ___ 

Hendry 

I^ayettc-Huwannee . 




NRS 134 

NR.S 135. 
NR.S 141 
-NRM 142. 
NRH 143-B-1935 . 
NRS I5&-193S 
NR,S 155-1935 
NRS 160.. 
NRS 16M935 

WPMH 167-A 

-NRH 16S-A . 
NRS 169-1935 
NR.S 172 


Gulf- _.. 

Hijlmes . ... 

Monroe . 

St. Lurie.. 

Duval. _ . 

Liberty ..... 

Hardee... .. ,. . 

DeSoto 

Oseeola 

Orange. . - ...-- 

Palm BMi(^h ... . 

Okeechobee- ..... 

Glades , 


" 


-NRH 173- A- 1835 


Collier 




WPH 175-C 
WPMH 175-E... , 
WPMH 178 


Polk 

Polk 

If illRhnnn^l^ 


---. . . 


WPSO 183... 


Duval _ 


Timber .. 




WPSS 1S9 


Pttlm Beafh ,.. . 

Pasco . . . 

Volusia -- - 


Ci>n( rete-Steei 

Concrete. 

Timber-Steel-Concrete . . . 
Concrete-Steel.. 




194-D(1) 




WPGS 197-.\. 




226-A. 


Bay 





rwi 



STATE ROAD DEPARTMENT 
BRIDGES COMPLETE TO DECEMBER 31. 1938 ^Continued 



il 



Project No. 



241-A, 
421... 
SO&-A. 
SOO-B. 
SOO-C. 
501... 
BOl-C. 
S01-D_ 
603... 
G05... 
M7-- 

ai6-.. 

filS... 
fil6--- 
618- _- 

sai,-. 

623... 
628... 



632___ 
S34... 
SSi-B. 
83S_.. 
S44-B- 
567... 
669-.- 
Ge2-A. 
8ra-B. 
583-. 
661-A_ 
564.B_ 
6S4-C. 
MS— 
686.- 
688.-. 
671 -. 
572... 
576... 
577.- 
678- . 
6S0-_ 
581.., 
682... 



5SS-_ 

686-B. 

587-B- 
689— 
592... 



597. 



601 

604 

608 

607 

607-B-.- 

608 

60S-B-2. 

613 

614 

fl4.B-_ 

616 

620 

621 

821-B. . - 
621-0— _ 
621-D-_ 
623 



Ro&d 
No. 



26 

3 
20 
20 
20 

6 

6 

6 

2 

2 

4 
20 
20 

1 

5-A 

i 

s 

15 
17 



ConMTT 



3 
24 
24 

5-.\ 

5 

1 

4 

8 

8 

2 

S 

5 

5 

1 

2 

I 

1 
13 

5 
19 

I 
19 

S 

8 

5 

1 

1 

5^A 

5 
10 

5 

4 

2 
14 

4 
12 
13 
13 

4 

4 

5 

5 

5 

2 

4 

1 

1 

I 

1 
35 



Broward 

Nassau 

Bay 

Bay 

Bay 

Calhoun 

Calhoun .^,_.- 

Guir 

Charlotte 

Columbia. ,. 

FlaKler-VoluBia— . . . 

Jaokson . 

Jackson. . 

JackBon ...- 

Lafayette ,. 

Nassau 

Okeechobee-. _ _. 

Pinellas 

Pinellas 

Seoiinole. ._- 

Volusia 

Brevard- 

Brevard 

I^fayette,.,.. -.- 

Pasco- 

Gadsden. . 

Brevard 

Highlands 

PoBt-- -- 

Osceola _. . 

Charlotte 

Charlotte. , 

Charlotte 

Madison _ — .. 

Lake 

.Tackson . 

Madison 

Bradford 

Sarawita .,,... 

Taylor , — 

Holmes. . 

Dijf ie 

Hillabfirough 

Highlands-Okeechobee . 

HillBborough 

^anta Rosa 

Eriflnta Rosa 

Columbia-Suwannee. . . 

Lee 

Franklin 

Manatee 

Volusia 

De Soto___ 

St. Johns 

Voluiiia....... -, 

Liberty 

Bradford 

Clay 

Brevard 

Brevard 

Sarasota 

Sarasota... 

Sarasota.. .- ., 

De Soto 

St. Lui^ie 

Okal osa 

Okaloo?a. . 

Okaloosa 

Okaloosa ... - 

Madison 



Length 
Feet 



75 
566 
666 
537 
197 
237 
124 
266 
465 

54 
21S 

97 

66 
170 
966 
277 
SS4 
2,119 
1,699 
23S 
186 
693 
724 

81 

26 
S55 
260 
301 

80 
2^ 
602 
154 
149 
S3S 
266 
3.326 

32 

223 

274 

153 

1,342 

1.575 

284 

3.128 

172 

20 
347 
101 
639 

84 
3.600 
186 
345 
481 
994 
884 
197 
108 
316 
317 

58 
258 
626 

53 

45 

212 

1.474 

1.589 

35 
594 



TVPE 



Concrete-Steei 

Concrete-Steel 

Timber.. ., 

Timber 

Timber 

Timber 

Timber 

Timber 

Timber 

Concrete 

Timber 

Timber 

Concrete 

Concrete 

Timber 

Concrete 

Timber.... 

Concrete . ... 

Concrete ._--.. 

Concrete , 

Concrete .. . .. 

Timber 

Timber 

Timber 

Concrete -.—.., 

Concrete , 

Concrete, .. ... 

Timber 

Timber 

Timber- 

Timber., --.-.- 

Timber 

Ctinrrete-Steel 

Timber — 

Timber . 

Timber 

Timber 

Timber 

Timber 

Timber , .. 

Tinnber 

Timber 

Concrete — 

Timber-Steel 

Concrete — 

Concrete . 

Timber-Concrete 

Concrete 

Timber-Steel 

Timber 

Conerete-Sted — 

Concrete ., 

Timber _ 

Timber 

Timber 

Timber 

Timber.. _._ 

Timber 

Timber. 

Timber 

Concrete ... 

Concrete .- 

Concrete-Sted 

Concrete-Timber. 

Concrete 

Timber 

Concrete-Timber 

Concrete-Steel -Timber . 

Concrete 

Timber 



Cost 



County 
Participation 



259,527,38 



29 



259 

170 

5 



62 



10 



40 



6 
117 



172 
66 

21 
35 
41 

1,032 



12 

i 315 

4 

154 

149 

19 



689.04 



152.64 
711.78 
283,72 



170.28 



227.68 
788.56 



050,41 



616.42 



679.35 
596.98 



730,24 
007.01 

384.21 
044.42 
317.04 

762.15 



028.78 



839,65 

088,09 

727.80 

735.26 
343.94 
085.03 



*S0,000,00 
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STATE ROAD DEPARTMENT 
BRIDGES COMPLETE TO DECEMBER 31, 1 938— Continued 



[79] 



Project No. 


Road 
No. 


CoUNT¥ 


Length 
Feet 


TrPE 


Cost 


County 
Participation 


627 


3 
8 
1 
1 
2 
1 
1 
8 
1 
4 
4 
4 
3 

10 

10 

10 

8 

2 

2 

10 

33 

18 

4 

6 

6 

1 

1 

3 

3 

2 

3 

3 

18 

27 

27 

27 

27 

27 

27 

27 

27 

27 

6 

1 

1 

1 

1 

19 

13 

13 

13 

10 

10 

10 

12 

10 

10 

6 

2 

10 

4 

4 

i 

2 

2 

8 

1 

19 

19 

IB 


Putnam 


194 

628 

181 

1,303 

639 

90 

440 

535 

216 

33 

90 

168 

142 

424 

882 

866 

124 

115 

536 

331 

212 

558 

727 

706 

226 

142 

389 

305 

155 

45 

1.594 

1,376 

279 

309 

1,059 

825 

322 

2,506 

1,723 

1,204 

719 

4S6 

204 

136 

1,958 

101 

420 

153 

305 

877 

1.387 

229 

2,781 

4,433 

228 

206 

889 

US 

138 

156 

86 

429 

96 

46 

448 

195 

699 

394 

302 

441 


Concrete-Timber- . 

Timber 

Timber 

Timljcr 

Timber-Steel 


% I 

47,384.11 

71.422.40 
1 33,189.43 

168.978.70 

33,712.57 
85.638,64 

274.1^.33 

12,819.99 

19,451.92 

12,699.11 

18,766.56 

239.770.59 

226.150.82 

203,442.95 
61,599.07 

42,338.33 

904.703.34 
1,286.327.39 

107.347,51 
} 1.386,45 

79,423.79 

54,687.29 

52,050.15 
40.117.06 
27.076.66 
52,806.53 


1 


630 


Highlands 




631 






631-B 


Holmes- Washington 

Lee.. 




632 




634 




Timber 




634-B -- 




Concrete-Sted — 




636 


St Fmi-ie 




ass 




Timber 

Concrete 

Concrete --.. 

Concrete Steel 

Timber 




640-A 


Martin 




641 






641-B 


Palm Be&ch 




642 - 






644-B 


Wakulla 


Timber -- 

Timber-Concrete 

Timber 




645 


Wakulla 




645-B 


Franklin-Wat uUs 


10,000.00 


647 


Highlands 


Timber... 




648 






648-B -- 


De Soto-Hafdee- 


Concrete- Timber -... 

Timber 




651 


Gulf 




652 






655 




Timber 

Concrete-Steel 




656 


Palm B^fb 




657 


.Jackson ___ _ 




657-B 






658 


Holmes- Washington 

Washington 


Timber 




658-B 


Timber 




659 


Clay 


Timber 

Timber 




660-B 


Clay 




661-B 


Lake 


Concrete 




664 __ ,.. 


Clay 




665 

667 


Clay _ 

DeSoto _- ._. . . 


Concrete-Steel-.- 

Timber- .. ._^ 

Timber ^ .__.- 

Timber 




669^B 


Dade 

Dade 




669-0 - 




669-D 


Dade 

Dade 


Timber 

Timber 




669-E. 




669- V. 


Collier 


Timber 




689-W 


Collier 


Timber 




699-X.. 


Collier 


Timber 




669-Y 


CoUiei- 


Timber 




669-Z_ 


Collier 


Timber . _ .. 




670 




Timber . .. 




672 


Ijeon 


Concrete-Timber .... 

Conrrete-Steel . - 

Concrete-Timber- - . 




672-B,.. 






673_._ 






673-B 






876-B 




Timber 




677-B_ 


Levy 

Levy 


Timber 




677-C.. 


Timber 




677-D_ 




Timber 

Timber. 

Concreti^teel 

Concrete-Steel 

Timber _ 




678 


Bay 




680. _. 

681. _ 


Bay 

Bay . 


615.470.86 
1,007,858.81 


684 






6S5._ 


Franklin .,_ ___,-_ 


Timber 

Timber-Steel 




685.8 _ 




686__ 

687-B.. . 


Gulf 

Late 


Timber 

Timber 




6sa, 


Bay 


Timber 

Concrete 




692. 


St Lueie 




693_ 

694 : 


St. Lupie. 


Concrete. 




695.. . 


Lake 


Timber 




695-B 


Late 


Steel-Timber 




6B6 


St. Lucie 


Timber 

Timber 




697 




2,298.16 


ens-B.. 








699-B. 


Jefferson 


Concrete 




700-B 


Jefferson- Madison 


Concrete-Steel- 











^ 



STATE ROAD DEPARTMENT 
BRIDGES COMPLETE TO DECEMBER 31, 1338— Continued 



Pkoject No. 



702 . ,.-- 

703 

706-A... 

706-B - 

707 

708. _ ... 

709. 

713 

715 

715-B 

716 . 

717 . 

718-B 

721-B 

m 

723... ,.. 

724 - 

726 

727. . - 

733 

734 

73S__. 

73«-- ---- 

737,8e<-. 2 

738 .--- 

740 

743 

74a 

747 

748„ 

780--- - 

701 

7S7-B 

7S8-B. . 

7W.. 
767.. 

MB... 
770.. 

7r*-B. 

779- 

776.B- . 

780 

781 

78S -. 

rea.-- 

785 

787 

78T-B 

7R8 

PWA Dtirket 792 , 

PWA Doiket 703 

7»7 

80I-B- - 
802-A,. 

S02-B-1. 

802-B-2. 

802-H-3 ... 
S03 

804... 

SOS 

aofl-A. — ,. - 
«»<;.-. 

8t»-D. 

807-A.-. 

807-B 

807-C ... 

813 

818 

818 



Road 

No. 



10 

to 

28 
28 
43 
11 
39 
2% 
28 
28 
28 
28 

S-A 

3 
43 
19 
[9 
IB 
47 
33 
40 
40 
39 
39 
42 
lU 
ID 
19 
35 
35 
14 
40 

2 

2 

10 
Id 
10 

5 
22 

2 
1» 
19 
29 
29 
29 
145 
47 
10 
10 
10 
10 
115 
13 
4R 
10 

to 

10 
10 
10 
67 
25 
25 
25 
25 
25 
25 
2.') 
47 
54 
67 



County 



Fmiikliti . . 

Wakulla . 

Putnam 

Putnam 

Leon Jefferson 

ileffer.Hon . 

Holmes 

Columbia...... ..., 

Union... . .... 

Bradf ord-UnioTi 

Bradford 

Bradford , 

Alac h u a-Ci)l um bia. 

Putnam 

Jefferson . - ... 

I*im. 

t.«on. 



Dixie. . . 

St. Johng 

Walton . 

"Walton ....... 

Walton 

Holmes ^. .. 

Washington 

Jefferson 

Gulf 

Bay 

Taylor. 

Jefferson ........... 

Madison . . . . . . 

Gilchrist _ . 

Walton . . 

Polk... ._ . 

Polk ... , . 

Bav 

Bav 

flay 
f*ep. 

Brevard 

Polk. . 

I*iberty . .... ... 

Leon.f.iberty. . . . - . 

Okeeriiobee... . 

i )kftK-liohec 

Okeft'hobee . 

Gladtw 

,St. Johnrt.. . . . 

Walt^iii 

Wal ton- W».Hh ingtoii 
Walton.... 
Franklin. WukullH 
Bay . 

Nassau 

Bradford-Union . 

Okaloosa 

OkalO(.i«i 

Okalotisa 

(>kaJfK>sa .. 

Okaloosa 

Glade,s . 

Hendry ., . 

Hendry — . 

Hendry ... . 

Hendry , , , . . 

Palm Beach. 

Palm Beach 

Palm Beach 

St. Johns 

Okaloosa 

Glades . , 



Length 
Feet 



50 

4S 

111 

616 

SO 

144 

259 

503 

46 

784 

65 

349 

218 

368 

339 

79 

263 

321 

354 

304 

154 

92 

83 

23 

550 

238 

132 

467 

SO 

94 

66 

46 

117 

306 

264 

67 

1,412 

4,470 

95 

556 

619 

310 

860 

483 

296 

463 

387 

862 

7,788 

861 

5.82<) 

2.016 

2^6 

718 

414 

1,297 

699 

1.557 

195 

661 

277 

265 

311 

669 

400 

188 

300 

1,078 

63 

127 



Type 



Concrete 

Concrete ,-_..... 

Timber -. 

Timber 

Timber 

Timber 

Timber 

Timber 

Timber... 

Concrete 

Timber _ 

Timber.... 

Cuni^rete. _ 

Concrete-Steel . _ - 

Timber 

Timber.. . 

Timber , 

Timber 

Timber 

Timber 

Timber 

Timber 

Timber 

Concrete 
Timber-Steel-Concrete . 

Timber 

Timber.. . . 

Timber . .. 

Timber 

Timber 

Timber 

Timber . . 

Ciincrete — 

Concrete 

Timber 

Timlier . - . 

Timber 

Conrrete-Steel . . . 

Timber 

Otnrret.e-Timher 

Concrete 

Tim ber-Ctincrete-Steel . 

Timber 

Timber 

Tim ber . . 

Timlier. .... . ... 

Timber . 

Timber.. . ., . 

Cone rete-Steel-Tim ber . 
Timber . . . 

Cone rete^teel-Tim ber . 
Con c ret c-.'<t«!l-Tim ber 

Timber 

Ci >n Crete . . , 

Timber ... 

Concrete^teel-Timber 
Concrete-Steel-Timber. 
Concrete-^teel-Timber , 

Timber 

Timber 

Concrete-Steel-Timber . 

Timber 

Timber 

Timlier 

Timber 

Steel. 

Timljcr. 

Timber. 

Timber. 

Steel. 



Cn«T 



County 
Participation 



34,945.87 



80,955.18 



28.289.67 
145.701.60 



14.087.69 



15,702.72 
35.186.14 



t T. 251. 98 
tHI).5ia,26 

« 

43,986.24 
48,140.49 



10,583-63 



1.000.00 



24,370.24 



460.747,25 50.000,00 



569,450,79 
209.144,47 

« 

73,233,71 

* 

65.907.90 

4,3S9.10 

221,360.28 



22 



531.23 



14, 



863.39 



X 4,021.82 1,958,17 
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STATE ROAD DEPARTMENT 
BRIDGES COMPLETE TO DECEM3ER 31, 1933— Continued 



Prcuect No. 


Eoad 

No. 


CouNTr 


Length 
Feet 


Ttpb 


COiST 


County 
Participation 


819-B 

820 


54 

9e 

3J 
41 
41 
88 

1-A 
52 

5 
37 
10 
27 
60 
60 
53 
27 
143 
82 
82 
49 
23 
78 

1 

7 
52 


Olcaloosa 

Jeffers&n ^... 


2,300 
272 
498 

62 
215 
292 

42 
575 
267 
1,184 
14.985 
231 
326 

48 
128 
1,320 
136 
978 
158 
175 
701 
3.545 

64 
767 

84 
121 
11,430 
122 
168 
766 
200 
362 

36 
381 
1,227 
325 
572 
318 
737 
250 
255 
101 
260 

94 

1 . 227 

303 

,359 

57 

46 
396 
100 
175 

34 

300 

2S3 

1.620 

589 

80 
165 

too 

6,049 

598 

428 

50 

1.050 

7,760 
45 
60 
78 

4.236 


Concrete-Timber 

Timber - 

Ckjncrete-Steel 


S 119,900.63 

* 

48,507.49 

4 
■P 
* 
4 

36,176.63 
39,902.19 

« 

51,869,769.28 
§ 39,422.40 

♦ 
♦ 

56,145.83 

8,562.14 

39,099.40 

• 

9,458.73 
33.600.49 
88,290.19 
14,825.09 

5,955.50 

209.057.31 

* 

* 

15,057.55 

12,644.40 

110.260.01 

* 
• 

28,012.30 

4 

58.474.25 
34,270.58 
51.8S2.0a 
22,084.92 
1 47.356.23 
5.678.69 

* 

* 

* 

25,695.32 
32,086.11 

* 
4 

35,905.24 

• 

13,173.57 

* 

29,2SS.23 

4 

140,849.55 

33,939.53 

7,357.55 

6,718.70 

t 21,337.18 

* 

33.612.59 

4 

1,640.36 
67,733.88 

« 
4 

i 59,683,63 

• 


t 


822-B 


Citruis-Suniter.. . 




823 


Okaloosa ,. 


Timber 




S24 


Okaloosa. 


Timber 




825 


HnlmAfi 


Timi>er 

Concrete 




827 


Escambia... - 

Jackson-Washington 

Citru&-Marion -.. 

Santa Rosa . 

Franklin ._. 





834-B 


Concrete 




S3S. .. 






837 - .. 


Timber 




PWA Docket 843--. 


Concrete-Steel-Timber- _ . 
Timber-Steel-Concrete - 
Timber 

Timber 




847-B-l and B-2 




854 


Walton 

Walton.. 




855 




857 ._ 




Timber 

Conerete-Steel-Timber- - _ 

Timber - 

Concrflte-Steel-Timber. . . 

Concrete-Steel-Timber 

Concrete-Steel -Timber- . . 
Concrete-Steel-Timber - 
Timber-.Steel 




869 - . . 


Glades . 




870 -,- 


Palm Beach . -.._-.__..... 




871-B 


39,099.40 


872-B 






873-B _- -.- 


Baker .. _ 




875-B -- 

876-B.. 


Hemando..Suinter ... 

St. Johns 

Escambia 

Escambia ... . . 

Bay.--- 

Gadsden . 

St. Johns . . 




879-B 






881 


Concrete 




9(B -_ 






91S-B _ . 


Timber 




922-B . 


48 

62 

62 

62 

22 
3 

26 

44 

44 

44 

67 

32 
109 

25 

29 

103 

194 

194 

194 

2 

156 

2 

2 

68 

68 

2 

2 
170 
140 
176 
212 
199 
212 
70 
219 
172 

2 
140 
118 
299 
279 
176 

4-A 


Ticober-Steel 




932 


Timber 




933 -- 




Timber 




935-B _ 




Timber . - . 

Concrete-Steel 

Concrete-Steel 

Timber 

Timber - ., 

Timber-Steel-...-- 

Cone rete^tccl -Timber . . 
Conrrcte-Steel-Timber- - . 




949-B 


Brevard-Oransje. .- 

Putnam - - . . 

Dade 




952 




954 




956 






g56-B 


SeB>inole~Volusia. 




057 


Brevard 




960-B 




977-B - 






994-B_ 


Martin .-. 


Concrete ...... 

Concret^Steet-Tirober— . 
Concrete-Steel-Timber- - . 
Concrete-- 




1013._. - 




1016 , 


Uke^hobee 




1017 


.\lachua - . -. . 

Palm Beach 

Palm Beach- . - - _ ...... 




1030- 




1030-8 _. 


.Steel...- 

Timber-Steel 




1032 


Okeechobee, . 

Hardee ., - 

Hillsboroiwh.- 

Polk 




1033. 






1034- B. 


Coni-tete-Steet-Timber . 

Concrete - 

Concrete 

Concrete-Steel 

Concrete-Steel 




1036, Sec. 1 _ 




1036, Sec. 2- 


Polk . . 




1037-B, 
1038 


Clay 

Clay -. .. 





1039-B 


Clay 


Concrete-Steel 




1044... 


Hardee--- --. --. 




1045-B 


Hardee 

Indian River -. 

St. Johns . 

Palm Beach 

Lake 


Concrete-Steel. ... 




1071.- 


Timber 




1081- 


Concrete-Steel 




108S-B 


Cone ret«-Steel -Timber- . . 
Timbcr-,Steel-Concrete-_ . 

Timber-Steel - , 

Ti mber-Steel-Con crete . . 

Timber-Steel 

Timber -.. 

Timber-Steel 




1093-B.. . 




1099.B. 




1109. .. 


Lake 




1124.. 






1125 


Brevard 

Palm Beach 

Orange.--. 

Volusia 

Late 




1138-8 




I144-A-.. 


Concrete 




! I67-B 






I173-B- 






1199 


Taylor--.-. 


Timber 




1225. 






1266-B... 


Palm Beach 


Concrete-Steel Bascule- - - 
Timber-Steel-Coricrete- - 




2006 


Monroe _. . . 





i 



181 1 



.'-V-^' 












*^«, 



Cro»ing over A, C. L. Rsllroad on Road No. Z n««r Are«(ll«. 



STATE ROAD DEPARTMENT 
BRIDGES COMPLETE TO DECEMBER 31, 1938— Continued 



PbojAct No. 


Road 

No. 


CoUNTT 


Length 
Feet 


Type 


Cost 


County 
Participation 


2013 


2 

25 
81-A 

53 
165 
29 
85 
19 


Polk 


66 
3) 

150 
405 
124 
940 
81 
105 
8,401 


Concrete 


* 


% 


500S 


Palm Beach .... 


Concrete — 

Timber-Steel-Concrete 

Timbar- _ 




5033 


Levy ^. 






/ 
Bay ) 

Hoimes-Jackaon 

Glad?3 

Martin , ,_ , . 

Calhoun-Libsrtv---- . 




504S 


Multi-Plate Arch 

Timbsr 

Tinib?r-St«eI-Concrete . . . 


• 
• 

10,732.83 
t 7.363.8S 




5051 




5087 - - 




5H0 . - 




S127__ 


Concrete-Steel 





•-Cotiatructed in conjunt'tion with roadway 
t -EnKLQeerLag and Supervision only. 
f-Includ3s cost of ovtirpass- 
|-lncludes rost of approarhes. 
•-Georgia participatLoa, 



BRIDGES UNDER CONSTRUCttCK* 0BC9M3ER 31, T938 



Project No. 


Road 
.\o. 


COC-NTV 


Length 
Feet 


Type 


EsTtUATED 

Cost 


County 
Participation 


FAS l-A(l) 


49 
361 
81-A 
77 
165 
199 

I 
HI 
17 

4 

H 
10 

4 

35 
52 

62 

} 62 

I 

/ 62 

19 

78 

22 
5 

39 


.Alachua-Union 

Broward- . . 


475 
77 
160 
480 
225 
176 
240 
290 
3SS 
196 
176 
202 


ConcTiete-Steel , 

Cone rete Cul verts 

Concrete-Steel- . 


t 47,900,00 

17,621.39 

21,099.10 

49,700.00 

16,512,21 

15.300.00 

26,900.00 

41.336.32 

128,156.82 

18,800.00 

19,776,04 

114. SOD. 00 

488,162.09 

69.201.47 
19.526.27 

42,600.26 

109.616,87 

103.320.77 
21,647,86 
65.19S.71 
* 23,195.31 
40.308.09 
92.140.57 




FAS 6-A(n 




F.'VS7-A(1) 


CitruB-Levy 

Gilchri-at-SSuwannce . . 

Holmes-Jackson . 

Bro ward-Palm Beach 




FAS8-A(1)_ 






FAS9-,\(1) 

FAS 12-A(1) 


Tirober-ConLTCte - 

Cont^rcte-.Stcel 




F.A. 35-D 






F.A. 95-E(ll 


I-cvy 

HiUsboroUf^h . 


Cnnnrcle-Steel - - - 

Concrete-Steel Vert. Lift . 

Concrete .... 

Timlier-Steel-Ccmcrete. . 

Concrete-Steel Vert. Lift . 

Concrete Pierp 

I'Concret^Steel Bridges \ 
] and Culverts ._.,_./ 

Omcrete-Stwl . ... 

Concrete-Steel.. 

Conrrete-Steel.-- .. 

Concrete-Steel . . 




F.A. 96-B(l), Part 2 




F.A, 143-E.-- 


Duval 




F..V 169-B(n 






F.A. 226-B(l) 

F.A. 248-A 


Gulf 

Duval - 




5029 (PW.A 1555- F) 


Taylor. 


1.063 
225 

601 

1,601 

l.lSS 
361 
828 
137 
139 

1,000 




5044 (PWA 1450-F) 


Giilt- 




5046 (PWA 1453-F) 
Contract .-V 

5046 (PWA 1452-F) 
Contract B 

5046 & 5080 (PWA 
14S2-F>Contr. C 


Santa Rosa „ 

Santa Rosa-. _ 

Escambia-Santa Rosa. 




5173 






5177 


St. Johns ._, 






5178 


Lake - - 


Concrete-Steel 




5184 & 5205 


Cliartotte 


Concrete Culverts. 

Concrete-Steel--- 




5189 (PWA 1448-F) 


Wsshinicton. 





*-Itic]ude& approaches. 



r a^ 



STATE ROAD DEPARTMENT OF FLORIDA 
OVERPASSES COMPLETED TO DECEMBER 31, 1938 



Project No. 



WPGM 2-B.... 

WPGH8 

WPGH 11-1. _. 
WPGH 11-2... 
WPGH 14-AB_. 
WPGH 35-U.-- 
WPGM 4(J-E. . , 
WPGH 42-A-.. 

43 

WPGH i5-B__. 

50-A. - 

54 

55-B 

VVFGfI64-C--- 

XRH 72-B 

WPGM 73-G & 
WPGH 73-11 . - 

74-A 

76-D.... 

WPGH 76-H.-. 

NRM 8+-E 

WPGH 103-D - 
WPGM 103-E. 
NRM 109-B... 

NRM 115 

WPGM 122. _. 

NRH 140 

WPGH 175-D- 
WPGS ITe... 
WPGS 179-B-- 
WPGH 191-A_. 
WPGH 193-A.- 
WPGH 194-A.. 
WPGM 1»4.B_ 
WPGH 196-A__ 

WPGS 202 

WPGM 214 . 
WPGS219-B.. 
WPGM 227, . - 

WPGS 250 

500-C 

545 

567__.. 

573-D - 

821 

825.. 

625-B 

633-B 

662 

657 

670.... 

873.... 

682-B 

6S7-A 

691 

698 

717 

720 

723 

733 

728... 

7S8-B 

764-B..._ 

820-B 

8fi2 



Eoad 

No. 



COU.NTT 



Length 
Feet 



2 
2 
1 
1 
1 
1 
4 
4 
2 
1 

14 
1 

14 
17 
28 

17 
2 
5 
5 
74 
13 
13 

2 

25 

4 

'..\.19 

5 

23 

4 

1 

5 

5 

204 

1 

2 

15 

2 

23 

20 

5 

1 

2 

1 

5 

5 

1 

33 

6 

6 

1 

5 

2 

4 

19 

28 

11 

19 

19 

10 

2 

50 

96 

1 



Osceola 

Al&chufi 

Nassau . 

Baker . 

Ssnta Rosa . . 

Escambia 

Brevard 

Volusia 

Marion 

Mftdison 

Putnam . 

Leon 

Alachua 

Hillsborough. 
Flagler 



Polk 

Orange 

Hilhborouj^h 
Hillsborough 

Marion 

Nassau 

Nassau..^. . 

Ejjcajnbia 

Lake 

Palm Beach.. 
Indian River.. 

Polk 

Marion 

Pasco .. . . 

Martin 

Holmes .. 

Pa-^cQ 

Hernando 

Duval 

Gadsden . , — 

Polk 

Pinellas 

De Soto 

HillsbomuKli.. 

Bay 

Hernando 

Walton 

Orange 

Okaloosa 

Citrus 

Citrus.. 

Gadsden 

Okaloosa. . 

Jackson 

Jackson 

Gadsden . . 

Qtrus 

Lake.. . 

Indian River.. 

Leon 

Bradford 

JeHerson . _ . . . 

l,con 

I.eon 

I-eon 

Polk 

Suwannee — 

Jefferson 

Du-al. 



Type 



Cost 



256 
347 
270 
164 
198 
156 
112 
155 
122 
141 
119 
110 
19T 
165 
414 

516 
173 
218 
175 
320 
119 
158 

1,232 
184 
180 
289 
207 
117 
218 
134 
113 
114 
150 
187 
117 
160 I 
200 
426 I 
150 
112 
194 
44 
174 
116 
94 
132 
124 
114 
lis 
111 
111 
251 
119 
127 
112 
114 
203 
111 
HI 
113 
131 
113 
120 

1.420 



Concrete. 1106,830. 42* 

Concrete 109,290.36 

Concrete 112,553.44* 

Concrete 110.734,00*i 

Concrete 100.933,34* 

Concrete.- 103,525,79* 

Concrete 177,361,23' 

Concrete - 152,208.41* 

Concrete 16,801.80 

Concrete .... 81,903.92* 

Concrete 37,626.76 

Timber 3.482,52 

Concrete 25,849.521 

Concrete 100,974.90* 

Concrete... 75,671,40* 

Concrete 174,480.08* 

Concrete-Sted . . (a) 

Concrete . 69,856.9lt 

Concrete I01.615.77t 

Concrete.. 44,128.58 

Concrete 8S,990,94 

Concrete 140,833,29 

Timber-Steel-Concrete... 132,954,28 

Concrete.... 96.103.54 

Concrete 86,019,73 

Concrete 27,365.68 

Concrete 44,850.61 

Concrete 75.133.48 

Concrete . 80,241.38 

Concrete.. 73.902.73 

Concrete 45.910,31 

Concrete 71.981,27 

Concrete 56,781.22 

Concrete 92,978.31 

CJoncrete 36,121.09 

Concrete 108,336,03 

Concrete-Steel 68,145.65 

Timber-Steel-Concrete... 80. 030, 17 

Concrete..- 55,454.16' 

Timber 17,874,06 

Concrete-Steel 8.280,56 

Timber 1.264.21 

Concrete-Steel.-- 31.336.09 

Timber 6,485.16 

Timber 3.227.04 

Concrete 28.035,35 

Concrete 39,667, 12' 

Timber. __ 4,635,01 

Timber 3,674,45 

Timber 5,087,31 

Timber 6.195.95 

Concrete-Steel .,. 62,614,51 

Concrete -- 17.126.51 

Concrete 60.667.78 

Timber .,, 2,890,76 

Timber 5.243,76 

Timber 11,300,50 

Timber .- 3,930.15 

Timber .. 4.022.55 

Timber 4,353.32 

Timber _ 22,359.29 

Concrete... 19,184,76 

Timber 5,796,87 

Concrete-Steel 340.407.36 



lUlLBOAD 



County 
Partitipation 



ACL 

s.'a.l.' a a,c.lV 

A.C.L 

S.A.L. 

L. & N.._. 

S.L. AS.F 

F.E.C..._ 

F.E.C 

ACL 

S.A.L 

.i.C.L.... 



4,000.00 



A.C.L. 
S.A.L.. 
A.C.L.. 
F.E.C.- 



S.A.L. 4 A.C.L.. 
S.A.L, & A.C.L.. 

A.C.L. 

S.A.L.. 

SAL 

G. S. &F 

A.C.L 

L. &N.... 

A.C.L 

F.E.C 

F.E.C 

S.A.L 

A.CI „ 

S..VL 

F.E.C .-. 

L. AN 

A.C.L 

S.A.L. 



S..4.L... 
S.A.L... 
S.-'V.L... 



A.C.I 
A.C.L.. 
.C,L, 



A. 4 St. A. B... 

S.A.L 

L. &N,.. 

A.C.L. & S.A.L., 

L. ifeN 

S,A.I 

A.C.L.. 

A.C.L. 



L.4 N 

L. A N 

L, <fe N 

G.F, & A 

A.C.L. & 8.A.L. 

A.CL... 

F.E,C.. 



S.A.L. 

S.R.R 

S.A,L. & A.C.L.. 

S..A..L.. 

G. F. A A.. 

S.A.L 

A.C.L 

A.C.L 

S.A.L 

Terminal 



18,437.51 
4,639.73 



(a) Constructed in conjunction with roadway. 
'-Includes partial cost of approaches, 
t- In eludes cost of bridge. 



(841 




CrossiDfl Over L. & N. Railroad. Road No. 1 near Milton. 



STATE ROAD DEPARTMENT OF FLORIDA 
OVERPASSES UNDER CONSTRUCTION DECEMBER 31, 1838 



Hkiuect Xii. 



Roadl 

No. , 



ClUNTV 



L<^n{^th 
Feet 



Ttrs 



FAGM 3-B(n ;' 

anil 5052 . . i , 

FAGM 122-B(l) ; 



19 

25 



Caliiouii , . 
Palm Beaoh 



Ektimateb 
Cost 



6S3 
,172 



Timbsr-Steel-Concrete . . . ' 153 . 727 . 87 
Concrete 145,50[).OO 



HAiLnuAn 



M. A. B. 

F,E,c. : 



County 
Participation 



STATE ROAD DEPARTMENT OF FLORIDA 
UNDERPASSES COMPLETED TO DECEMBER 31, 193B 



Phoject No. 


Road 

No. 


Co I XT 


37-B 

50-A__ 

58 

XRM 167-B193S 
S53 

sua 


2 

14 

1 

3 
2 
1 
Id 
10 


.\lai;hua- 

Putnam 

Jefferson - . . 

Orange 

Marion 

Jackson . . . 


69S-B 

728, 


I.eoQ 

Leon^_... 



firm 



Cost 



I 



Railroad 



County 
Farticipiitiun 



Concrete — 
Concrete . - . 
Concrete.-. 
Ctainerete . ^ . 
Concrete — 
Concrete — 
Concrete . - . 
Concrete.. . 



»S6,95ti,46* S.A.I.. 

71,SH0.62* A.C.L. 

12,599.12 
Ul,323.fl6* 

20.007.92 

35,946.72* 

13,876.18 

IS. 208. 30 



A.C.L,. 
A.C.L._ 

S.A.L... 
L, ftN. 
S.A.L.. 
S.A.L... 



•-Includes partial cost of approaches. 



STATE ROAD DEPARTMENT OF FLORIDA 
UNDERPASSES UNDER CONSTRUCTION DECEMBER 31. 1938 



Project Sh. 


Road; 

No. 1 Coi'.NTl 


Ttpe 


EErrniATED 1 

Cost RailbOjU) 


County 

Participation 


FAGM 72-.} 
I43-E_ . 


17 Polk. -. 

4 Duval 


Concrete-Steel . . 
Cnncrete-Steel 


(190,875.28 
74,700.00 


A.C.L. 




rSt. Johns River 1 
I Terminal Co. __/ 


'- - --- 



I 88 I 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

STATEMENT SHOWING ROADSIDE IMPROVEMENT COST Bl DU'ISIOX. COUNTIES AN'D PROJECTS, 

AS OF DECEMBER 31, 1937 

(RoHdside Improvement Ccmst ruction beean .laniiary 1. 193,5, nni\ fllscoritimK^i) DeremVisr 31, 19371 

FIRST DIVISION 



Road No. 


Prcuect No. 


COPXTT 


Cost for 1937 


Co3T OF ,4ll Pkcvjects 
FROM January I, 1935, 
TO December 31, 1937 




5 


NRM-H6-RI 

62S-RI 

626-RI 

•663-RI 

682-RI 


Citrus , 

Citrus ._ 


1 




6+7 60 

3,687.44 

1.193.83 

90.80 

202.31 

5,821.98 




S 








a 


Citrus. ,_ 

Cilrus-Hemando 

Citrus.- . 








S 
5 




~i 








CouNTV Totals 






S 

5 
23 


•663-RI 

679-RI 

•NRS-107-RI _ 


Hemando-Citnis 

Henmndo 

Hemando-Paaco-Sumter . _ _ 


- . - . — . 


-^-- ... 


33.08 

6.613.08 

188,75 

6,834.89 

3.9S7.05 
29.937.51 

33,924.56 








ConKTV TOTAli 




~i 






- 






2 


44-RI 

53-A-C-RI .. 


Lake 




2 


I^ke . - 


1 






COUNTT TOTAl* 




— 




d 


S89-RI . _ 


Lee 




m,m 








County Totals . 






SS.fiS 








, 


^ 




33 


•NRS-107-RI . 


Pasoo^Henumdo-SuiEiter. .. 


ee.43 


1 






Cocsnr Totals . 




- 1_ 


98,43 


1 


IS 


72»-RI 


Pinellae 


173,08 


y 






County Totals 


-- 


172.09 


1 


2 
2 


7S7-RI..... 

7JS8-HI 


Polk _.__ 

Polk . 


s 


87.00 
446.48 

633.48 

14.74 
l.S47.ig 








CODUTV TOTAIS , 


;_:- -. _-j^.j 


...f 




23 
33 

36 


*NRS-107-RI_. 
8I0-RI.. 
97ft-RI._ . 


Sumter^Pasfo-Heraaiido . 

Sumter 

Sumter.. 

CouNTT Totals 








— 


8,237.27 


,1 






GRA^d TOTALS FIRST DIVISION ... 


55,658.21 


» 



I 87 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

STATEMENT SHOWING ROADSIDE IMPROVEMENT COST BY DIVISION, COUKTIES AND PROJECTS. 

AS OF DECEMBER 31, 1937 

^Roadside Improvement Coristrucliim began ,Iatiuary 1, 1935, and HiK'untinued December 31, iW37) 

SECOND DIVISION 



j 
Ro.lD No. 1 


Project No I 
1 


CooNTV CnsT F<m 1^37 


Cost of All Pkojelth 
fROM January 1, 1935, 
TO December 31, 1937 


u 


S6-RI.- 


Alachua . 




170.17 






_ __ 


CocNTT Totals 

Baker -.| 






170.17 


1 


22-El..- 






27.87 








COUNTT TtWAtS 




27,67 


13 


572-RI-. 
607-RI -- 








6.56 


13 




Bradford i 




6.5S 








County Tot\ls^ 






13.12 








19 


580-RI 


Dixie 






59.39 


19 


726-RI 


Dixie - 






101.52 








County Totals ._ 




160.91 


2 


7-BI 








2.R58.64 


2 


1&-RI 








143.26 


2 


3URI — - 


Hamilton -. 






6,027.64 








County Totals 




8,026.54 


1 


6-Rt 


Madi^^n ... ^ 


t S.70 

442.95 




18,353.85 


1 


56S-RI 




2, 085, .'53 


1 


S71-RI 


Madison ,^, 


1,142.95 






.-__ _ 


County Totals 1434. 25 




21,5S2,13 


2 


553-KI 


Marion__ » 216.78 

Marion 80S. 56 




5,518.36 


19 
31 
74 


964-RI.. 
773-RI 




4,771.42 
258.64 


mrC~Rl 


Marion 51.32 




62.59 










t 1,076.66 


1 » 


10,611.01 








19 


B77-R1.. 




Taylor -_ 


'---- — - --" 


3S,58 




1 714-RI.. 




CocvTY Totals 




38. SS 


28 




Unlmn 




1 « 


1.25 








Comnf ToTALa___ 




1.2S 






GRAND 1 


TOTALS SECOND DIVISION t 1,510 91 


s 


40,631,38 



[ BS 1 



STATE KOAD DEPARTMENT OF FLORIDA 
Genera] Accounting Division 

STATEMENT SHOWING ROADSIDE IMPROVEMENT COST BY DIVI.SIUX. COUNTIES AND PROJECTS. 

AS or DECEMBER 31, lfl37 

(Rtffidside Improvement Construction bf^an .lanuarj' 1, 1Q35, and dispontinued DeceralM'r 31. 1937) 

THIRD DIVISION 



Road No. 


Project No. 


ColNTV 


Co.-iT f'oH 1937 


Cost of All Projects* 
FHOM Ja.vuary 1, 1935, 
to December 31, 1937 


20 


SOO-C-RI... 


Bay-- - 






68.78 






COUNTT TOTAIS 


68.78 


I 
7 


62.RI 

881-RI 


Eseftmbia 

Escambia 






8.808.54 
3,156.17 






CotTNTT Totals 






11,965.01 


10 


6SB-RI 


Franklin 







0.34 






CocJtnr TorrAi^ 






0.34 


1 


873-RI 


Gadsden 






795. 9S 






CocNTV Totals 






795.98 


3d 


709-RI 


Holmes 






439.58 






County Totals 






439. SS 


1 


77-RI 


Jacksoo-Wflshington. _^^- ^ -^^^- ^_^ ' 




162 70 


1 


5S6-RI 


Jackson 




99 3' 


1 


634-Ri 






30.51 


6 


670-RI 

515-RI -- 

671-RI.. -. 






161.04 


20 


.fnr'trsnn | 




153 4S 


20 


Jackson i . _ 




13,02 




County Totals 






620 07 




Jeffei^son-Leon 






1 


S4-A-HI 






2 369 73 


1 


58-RI 

59-Rr 








S32 63 


1 


JefTerson ^ ^_^ 






6.660.07 






County Totals 






9 862 43 










1 


S4-RI_ 

S4-A-RI 




$ 1.53 


f 


1. 535. 25 


I 




21,773.98 


1 


e72-Rl 

se-Ri 

72S-RI 

688-RI 

723-Rl 


Leon 






474 OS 


10 








40.477.90 


10 

19 


Leon -^ 

Leon 


i.'u 




1,835.88 
174 30 


19 


Leon 


1.93 




1.309. 30 








S 4. BO 




67,SS5.67 








le 


779-RI..- 


Liberty 


t 66.01 




65.01 






f^n^TNTT T^TAT"* 


t 66.01 




66 01 








1 
1 


l-RI 

62I-RI 


Okaloosa 

Okaloosa- 


:::::;::::::::::::: 




77.12 
11,865.27 






CoosT» Totals 






11,942,39 



'A 



n 



[ 89 1 
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STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT SHOWING ROADSIDE IMPROVEMENT COST BY DIVISION, COUNTIES AND PROJECTS, 

AS OF DECEMBER 31, 1937 

(R adiide Improvemsnt Comtruction bsj^an January 1, 193S, and disoontinusd Djcembar 31, 193T) 
THIRD DIVISION (Continued) 



Road No. 


Photect No. 


COONTV 


Cost fob 1937 

p 


Coaff or All Pbojbcts 
FROM Jancahy 1, 1935, 
TO December 31, 1937 


1 


^5-RI 


Santa Rosa-, -, ,- 

Santa Rosa. 


'..'.'. $"i.sa 


« 163. 4S 


37 


g37-RI 


166.03 



CoLSTT Totals. 



t 4.50 



323.57 



10 
10 
10 



1 

33 
40 
40 



644-A-RI. 
644-C-RI. 

64S-RI_.^ 

567-RI._. 
733-RI___ 
7S1-R1-- 
7S2-RI,-- 

' •77-RI_._. 



WakullA. 
Wakulla. 
Wakulla. 



Coi'N-TY Totals.. S 



. Walton. 

_, Walton. 

.1 WattoD. 

.1 Walton. 



"I" 



271.02 

112.36 

.40 



383.78 



2,117.96 

30.82 

184.79 

918.67 



Cocwrr Totals 1 S 3,262.23 



WashingtoiinJackfion . . . I I 



164.07 



County Totals $ 



1B4.07 



GRAND TOTALS THIRD DIVISION S 75 . 41 



.1 107,474.91 



FOURTH DIVISION 



Roju> No. 


Project No. 


1 CotlNTT 


Coar TOR 1937 


Cost or All Projects 
FROU January 1, 1935, 
TO December 31, 1937 


3 


659-RI 


... Clay... 


S 20.48 






5,833.43 






County Totals 


* 20. 4S 




-* 


5,833.43 








3 


4ft.RI 

32-RI... 
521-RI 


. . Nassau , 




;;;i.; 


-.S 


19,892.35 
86.35 


4 


. . Nassau 


S 266.53 




_. 


19.552.49 


" 




S 266.53 




..I 


30,531.19 








4 


47-RI 

48-A-RI 










11.21 


4 


.i St. Johns 








4.S0 






CotWTT TOTAIB 






..f 


16.71 




GRAND TOTALS FOURTH DIVISION. 


f 287.01 




..f 


45,380.33 



tool 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT SHOWING ROADSIDE IMPROVEMENT COST BY DH'ISION, COUNTIES AND PROJECTS, 

AS OF DECEMBER 31, J937 

{Roadside Imprnvement Construction began January 1, 1935, and discontinued December 31, 1937) 

FIFTH DIVISION 



EOAD No. 


Pjkuect 


No. 


COUIJTT 


Cost 


FOR 1937 


1 Cost of All Fbojects 
fhou Januabt 1, 1936, 
TO Deceuber 31, 1937 


4 


e91-RI..- 


Indian River_._. 






1 


-1 


4S1.99 








CoiFNTT Totals., 








-J 


451.99 


4 


E-91-RI.... 
640-A-RI 












S 


68. as 


4 


Martin 


s 


30.76 




812.92 


4 


540-B-RI 




Martin 






-■ 


1.087.79 


4 


e94-RI 

1000-RI 




Martin 








346.82 


140 


Martin 






1 


5.25 








OOONTV TOTALa ... , . 


s 


30.76 




.-t 


2.321.13 








4 


64I-RI 


Palm Beach 








..f 


14.39 








CotjuTT Totals 









-t 
-.» 


U.3S 


4 


e^RI 




St. Lucie ,. 




462.19 








COCNTt TOTALB 


492.19 






GRA^ 


ID TOTALS FIFTH DIVISION 


t 


30.76 




I 


3,249.70 



•-Project Appears in two or more counties. 
NOTE: Boldiftce fiKurew indicate credits. 



tSl I 




CrotEtng over S. A. L, Railroad. Road No. Z5, near West Palm Beach. 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT HHUWIN(i ROAD aiNSTRi;<mON CX)ST BY DIVISIONS AND COUNTIES AS OF DECEMUEtt 31, 1D38 

(CiiHt for Vt^arM 1937 and 1938 ^liiiwn uiulrtr llieir rcHj^M-tivp headinf^H) 

FIRST DIVISION 





Road 

Miles 


Survey 
Mile.s 


11 rid Re 
Feet 


OllSt 

for 1937 


Coiit 
for 193N 


Cost tt) Date 
December 3 1,1038 


Funds 


County 


Fciieral 


County 


State 


Charlotte-- 


62.91 
77.18 

101,12 
41.26 
57.60 
37.68 
51.93 
46.04 
65.76 

126.25 

112.87 
41.80 
20.80 
85.88 
25.56 

126.28 
37.11 
34.33 


9.98 


6,008.00 
1,112.00 
7,267.00 
1,779.00 
3,249.00 
1,455. (HI 
1,594.(H) 

870. (K) 
3,387.(H) 
4,326.00 
9,871.(10 
6,598.(H) 
3,690.00 

358.00 
4,018.(H) 
2, 58:1. (H) 
1,731.00 

424,0(1 


S 3,338.30 

215,683.06 

40,373,36 

no, 648, 85 

540.46 

i:t7,650 49 

25, 108,69 

62,715,92 

2.643.56 

446,423.82 

348,087,18 

20,O'2l.98 

i2('l'327.54 
6«,462,62 

538,857.63 

l,0ti2,05 

55,280 42 


S 229,808.69 

145,793.26 

64,138.19 

29,385.0a 

28,447.34 

4.130,75 

74,086.36 

,30,85^.84 

24,070,92 

407,879.37 

26,639.18 

;i3,356.3S 

9,944.61 

493,046,07 

118, 864). 05 

538,299.08 

2,092.5.1 

18.460.16 


% 2,163,003,92 
1,366,040,88 
2,679,715,86 

905,475.39 
1,182,234.79 

976,877,01 
1,164,334,20 
1,233,248-21 
1,742,586.90 
5,329,315.45 
4,498,470,69 
1,191,051.5:! 
1,566,182.61 
1, 711, 264. ,33 

738,293.55 
4.408,531.44 
2,284,853.78 

517.196,62 


S 630,434.97 

282,857.78 

84,918.93 

177.290.07 

190,368.32 

20,449,46 

13,170.37 

249,756.41 

6. 657.. 32 

2.131,979.18 

727,220.10 

19.204.46 

1116, 16!, 12 

598,458, IS 

94,509.70 

1,310,700.12 

344,204.40 

26,648.24 


t 51,645.70 

12,760,70 

38,251,40 

191,422.14 

4,000.00 


t 1,680,923.25 
I 070 422,40 


Collier 

DeSotO- 

(Hades 

Hiirdec ._ . . . 


6.02 

'si! 83" 
11,66 
3.60 
38.86 
65.46 
14.16 

114 78 
21,10 
29.57 
48.87 
0.33 

187.39 
33.52 
73.64 


2,556,616,63 
636,763.18 
987.876.47 
956,237,56 


Hendry _ 


4,471.33 
89,899.09 


1 146 692 50 




893,693.71 


Hinh lands- 


1,738,929.58 
3,097,336.29 


Uke 

Ijpf. ... 


1,100,368,26 
. . 

i6!583"63' 
100,000,00 


2,671,892.34 
1 142 747,10 


Mantitcw - . 

PaHf c> 

Pineltofl-- . 

Polk -.- - 

SaraNiita 

Siimter -, 


1,45(1,021.39 
1,112.800,15 

643,783.86 
3,081,247.69 
1,840,049,38 

490,,'H8.2S 








DiVIBION T0TAI.N 


1,141.36 


740.65 


69,319.00 


$ 2,174,930.81 


t 2,269,275.30 


t35,550,37«.97 


I 6.949,978.08 


t 1,603,393,24 


(26,997,006, 66 



SECOND DIVISION 



,'VJurjiUa--. 

Haker 

Hnwiford. 
Columbift- 

Dixie - 

Ciilftirist- . 
H am 11 ton - 
I ji Fayette 

U>vy 

Madiaoi)-- 

Marion 

Suwnimce . 

Taylor 

Utiinn 



DrviatoN Totais, 1 , 116, 15 



30.06 
37.05 
56.76 
21 . 25 
48,97 
38.86 
61.7'2 
69.71 
62.57 
84,78 
18.28 
96.88 
76.16 
24.11 



48.49 
18.50 

14,19 
32.00 

3.50 
20.6(1 

9.00 
85.36 
23.36 
14.10 
18.90 
76.50 



364.60 



1,807.00 

815.00 

1,673.00 

2,330,0(1 

2, 437, on 

306.00 

1.405,(KI 

1.680.1)0 

3.777,(10 

2. 684, (Ml 

815.00 

osa.oo 

2,124.00 
1.060.00 



48.770.59 

7.452.66 

2.854,33 

132,772,78 

40.899.43 

40,147.69 

62,430,i)0 

89.212.07 

212,272.67 

23, 318., 34 

7,412,31 

108,392,43 

40,105.26 

11, ,331. 02 



23,069.00 I 817,363.06 



45,974.01 
12.90-i,30 
17,006,23 

221,897.25 
74,742,09 
13,890.95 
40.087,26 
86,499.84 

265,000, :i5 
7.721.,M 

132,186.06 
37,282.01 
82,096,03 
65.297,83 



$ 1,102,468.75 



3,676, 

1.106, 

1,223, 

3,090, 

917 

711, 

1.572 

1,160, 

3,873, 

2.625. 

1,833 

1,929, 

1,836, 

603, 



700. 2fi 
810.49 
304.71 
352.73 
184.31 
420.82 
338.42 
176,13 
723.31 
426.71 
972.56 
206.16 
906.11 
913.09 



('26.060,493,83 



1,488,/(I2./1 

638.849,73 

203,176,60 

632.318-31 

87.328,05 

592,426.63 

(«,087.52 

.^90. 404. m 

:1.';R.,386.14 

841,683.94 

71.537.90 

681.8113,70 

78,157.23 



S 6,328,952,36 



f*,^o, ■l,r'3,ov) 

04,471.99 
126,000,00 
735,39'J,'20 

70,804.47 
139,1,62,69 
169,951,19 
234,368.39 
809.134.88 
:192,!90,81 

65,216,49 
761,437,51 

09,388.28 
171.000.00 



t 4,718,618.73 



1 ^itUjl 

603 

896 

1,722 

753 

572 

809 

861 

2,474 

1,774 

937 

1,096 

1,054 

354 



,atM.74 
,488,77 
,128,11 
636,22 
051.79 
268. 13 
,961.60 
,719.22 
,093.63 
,843,76 
.072. 13 
.230,75 
,775.13 
,765.86 



116,112,922,71 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT SHOWING ROAD CONSTRUCTION COST BY DIVISIONS AND COUNTIES AS OF DECEMBER 31, 1988 

(Cost for Ypiira 1937 arid 1938 shown under thpir refppctivc licadJnKH) 

THIRD DIVISION 



















Funds 






Rune] 
MUcfl 


Survey 
MilcH 


Bridge 
Feet 


Cost 

for 1937 


Cost 
for 1938 


Cost tn Date 
December 3 1,1938 








CotJNTV 






















Federal 


County 


Stat* 


Biiy 

Cnlliimii .. . 


127.96 


!2.70 


1,^,984.00 


t 353,178.82 


« 75,796.94 


t 6,672,404.13 


S 261,139.35 


t 2.008,578.20 


t 3,402,68'.5S 


.'B.83 


26,01) 


7.949.00 


.TO, 574, 49 


132,544.87 


821,788.84 


92,661.27 


1,018.40 


728,208.97 


E^'Hinbia . . _ 


i)»,5:i 


,33, (XI 


8,598,0(1 


78,151.99 


215,104.25 


2,894,341,24 


1,4SU,187.47 


510,238.58 


894.916,19 


Franklin _ . 


59.03 


60.02 


19.557.00 


488,084.20 


8,015.07 


3,634,217,60 


526,640.23 


156.768.05 


2,850.808,73 


Cmditden 


96,12 


11.31 


4,160.00 


67,716.88 


82,325,04 


2,378,162,11 


405,349.72 


283,210.00 


1,689.602.39 


Gulf 


67 51 




1 767 00 


12 .M3 39 


130 375 63 


1 377 163.40 


15,458.96 




1,361 704 44 


Hnlm^ ^ - 


09.88 


36.14 


o! 430. 00 


41,865.39 


114,690,33 


1,195,686,80 


170,429.16 


210.681.30 


814,476.34 


jBl'kfWD- 


164 62 


4S,41 


10.106.00 


365.050.77 


271,5M,72 


2,726,922,59 


6)3,462,31 


34.337,28 


2,079,123,00 


JeffcrtMjn, . . 


92.07 


33,04 


3,072,00 


43,455 72 


20. 390. 89 


2.294,530,48 


451,781,73 


523,833.72 


1,318.915,03 


Ijcun . , , . . _ . , 


113.59 


26,40 


1.701.011 


63,8.30.50 


32,230. 10 


3,287,935,52 


.■i94,121.28 


1,002.283.74 


1, 31,530.50 


Liberty.- 


72,26 


67,05 


4,,')05.00 


5,878.. '56 


53,193,36 


722,058.12 


55,158,49 


49,000.00 


617,899.63 


OkiilcK)Ha. 


133.58 
133.51 


15,10 
34,00 


13,184,00 
15.014.00 


7,012.47 
539.204,88 


2,425,08 
364,622.44 


2,397,836,15 
3. 410. 010. 18 


410,437.19 
1,077,208.49 


403,, 542. 62 
209,546.27 


1,683,886.34 


Santa Robs -. 


2,129,265.42 


Wakidia 


54,05 


45.12 


4,240.00 


79,327.40 


26,0&5,34 


1,462,028.66 


153,723,55 


9,700.00 


1,298,006.11 


WiUtdii 


168,24 


31.67 


9,301,(10 


45,966,48 


1,78 


3,063,599,05 


498,359,69 


918, 436. 06 


1,646.802.40 


Wiusliiri^ton ., 


74,30 


25,00 


7,024,00 


129.648,70 


199,282.86 


1,588,153.1! 


165,062.88 


27 , 782. 47 


1,395,317.76 


DlVIWON TOTALM. 


1,675,14 


404.96 


130,652.00 


t 2,342,010.66 


S 1,724,661.19 


t38,832,737.78 


i 6,780,041.77 


S 6,408,968.19 


126,643,737,82 



FOURTH DIVISION 



Brevard .. 

Clay 


163.76 
74.65 

118,10 
58.94 
72.08 
70.00 

103.59 
26.83 

102.44 

105,85 


28.49 
10.27 
26.11 

9.23 
21.10 
33.77 

7,81 
25,77 
30.39 
8S.48 


6,885.00 
6,199.00 
6.468.00 
1.150.00 
3,677,00 

507.00 
2,168.00 

756.00 
17,384.00 
5,020.00 


S 46,767.39 

40.368.75 

79,481,86 

9,875,67 

17,773,61 

569,838,61 

7,969.83 

25.086.78 

130,671.68 

206,120.28 


t 132,732,40 

100.167.30 

537, 649. (K 

.34,066,67 

12,647,03 

200,672.64 

28,337.44 

4,536.80 

70,139.96 

62,966.41 


t 4,606,486.73 
2.045.734,26 
4,212,886,60 
1,731,947.42 
3,223.565.01 
2,412,263.70 
3,287,377.63 
1,175,722 % 
3,112,384.65 
3,069,882.43 


S l,aS8,8M.l4 

8,000.00 
1,540,247.26 

871.136.17 
1,364,467.64 
927,340,15 
915.432,20 
230.242.63 
543,127.21 
886,306.15 


t 392.810,36 

100,000.00 

286,147.93 

34,474.89 


t 3.127,010.23 
1,937,734.26 
2,380,491.42 


FIdKler 


826,336,36 
1,869,107.47 




9,084,03 

772, 894 . 23 

13,000.00 

494^728^66 


1,475,839.53 


Putniun. 

Seminole ., . .. 

St, Johns 

Voliuia.. 


1,690,051.10 

926,480.33 

2,560,267.44 

1,688,848.28 


Division Totals. 


896,24 


276.42 


50,214.00 


t 1,134,634,36 


t 1,173,916.67 


J28,878,251.28 


« 8,375, 15i. 44 


S 2,102,939.43 


»18, 400, 166.41 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT SHOWING ROAD CONSTKUCTION COST BY DIVISIONS AND COUNTIES AS OF DECEMBER 31, 193S 

{Cdst fcir Years 1937 and 1938 (thowii under their i-estpertive headings) 

FIFTH DIVISION 





RtHid 
MilcH 


Survey 
Milex 


BridfiG 
Feet 


CriBt 
for 1937 


Cost 
for 1938 


Ciwt to Date 
Decern her 3 1,1938 


Funds 


CODNTV 


Federal 


County 


State 


iinjwjird ... . 

Dude 


71,99 
93.36 
47.98 
72.21 
18,73 
67.41 
89.36 
168,61 
48.89 


0,80 
12.10 


1,061.00 
3.207,00 
964,00 
2.320,(K) 
4.598,(M) 
5.415,00 
2.734,00 
,■;.!«)!), 00 
1.338,00 


t 312,51H).0I 

66,529.00 

102.38 

71,9n9,80 

2S,427.93 

4,287.32 

112,838.18 

649,S,'iO.S« 

4.420,18 


t 195. 909. Gl 

30.237.75 

44.23^.91 

17.405.21 

81. 444.65 

4.882.64 

285. 4 B9 63 

729.875.94 

13.243.21 


S 2,502,057.87 
6,645,717.25 
1,229,636.55 
2,246,050,48 
3'2S,950.03 
944,150,95 
2.625,611.30 
5,150,486,99 
1,421,323.44 


$ 1,053,538,47 

2,071,819,84 

332,670.69 

481,190,00 

19.243,02 

7.';.9<i7.70 

942.073.90 

852.159.17 

15.119.00 


t, , ,- 

299,704.81 

134.083.84 

16.019.45 

6,173.98 

290,783.38 

38.000,00 

276.fflH),00 


t 1.448.621,40 
4.174.193,60 


Indian Rivfir 


762.881,02 


Martin 

Monroe _ , . 

Oket^iiobee _,,,,.. , .. 

Or-ccila . , 

Palm Hourh, - , ... 
St. Lueie 


44.00 

34.53 
10.08 
5.97 
32.26 
32.42 


1.748,841,01 
309.708,41 
862.009,27 
1.392.654,02 
4.280.327,82 
1.130,204,44 


DtVIHION Tr)TALM. 


67R.64 


181. 1 


27,632,00 


t 1,195,9149.53 


t i,382.4S7.56 


122.993.783.84 


S 6.843.680.39 


t 1,060.766.46 


(18.0(89,337.99 



Fin*t Division.,- 
SeHHid Diviiiion_ 
Thirtl Division.. 
Fourth Divi«ion 
Fifth DivlHion... 



Grand Totai.«. 



1,141.35 

1,116.15 

1,675.14 

896.24 

678.64 



5,407,42 



740.65 
364,50 
494,96 
276,42 
181,21 



2,067,74 



SUMMARY 



NOTE; Bfddfacf^ tigun^ hidli-ate CrrditK, 



59,319,00 
23,at)9.0O 
130.652.00 
50,214.00 
27,a32.00 



291.486,00 



2,174,930,81 
817,363,06 
2,342,010.66 
1,134,634.36 
1,I»6,9S9.63 



S 7,686,828,32 



2,269,275,30 
1.102,468.75 
1.724.661,19 
1,173.916 57 
1,382,487.55 



t 7,652,809,36 



»3S,550,376,97 
26,060,493,83 
.■W. 832, 737, 78 
'28,878,251,28 
•22.993,783,84 



1152,315,643,70 



S 6,949,9;H,08 
8,228.952.36 
8,780,041.77 
8,375.155.44 
5,843,680.39 



(34,177,808.04 



1,603,392.24 
4,718,618.73 
6,408.958,19 
2.102.930,43 
1. 060.76.^, 46 



115,894,674.06 



128.997,008.66 
15,112,922,74 
25,643.737,82 
18.400,166,41 
16,089.337.99 



1102,243,101,61 



STATE ROAD DEPARTMENT OF FLORIDA 
STATUS OF CONSTRUCTION BY COUNTIES 





Paved 

Miles 


Paving 

Under 

Construction 

Miles 


Roadway 


Surveys 
Miles 


BnionES 


COLNTT 


Graded 
Mil^ 


Grading 

Und;r 

Construction 

MUes 


Completed 
Lin.Ft. 


Under 

Construction 

Lin.Ft. 




111.84 
26.27 

103,97 
55.76 

119.49 
35.03 
34.36 
25.78 
48.00 
42.99 
86.97 
84.72 
93,38 
33.51 
29.53 
84.58 
73,30 
38,62 
52,38 
58.68 
:js,59 

29.20 
55-07 
39.32 
25.30 
51.93 
26.54 
64.79 

121.93 
45.53 
41.31 

129.59 
,53.77 
36.56 

106.76 
38.25 

102,28 

132,84 
33,00 
65. S7 
•20.80 

118.28 
61.81 
18.73 
58.93 

123,29 
59.53 
56.08 
60.67 

103,18 
70,51 
25,56 
80.21 
97.87 
91.64 
37.48 
20.41 
89.84 
31.86 
14,70 
73.14 
54.41 
23.42 
76.84 
44.11 

150.38 
27.84 


n.3i 

10.53 
18.57 


6,91 
0,22 
2,42 




48.49 
18.50 
12.70 


1,539 

815 

13.912 

1.673 

6,885 

801 
6,902 
6,003 
1,032 
6,199 
7,267 
2,230 
3,207 
1,779 
2,437 
4.457 
7,278 
1,150 
19,557 
4,160 
66 
3,249 
1.340 
1,406 
1,45s 
1,591 

870 
3,3^7 
3,937 
5,377 

9J4 
9,93t 
3.072 
1,680 
9,734 
5,598 
1,761 
3,407 
4,455 
2,584 
3,690 

815 
2,320 
4.593 
3,677 
13.184 
5,240 

507 
2,73* 
4.764 

358 
4.018 


238 


Baker — - 






Bay 


72 


Bradford 




Brevard 

Broward _ --__^ 


9.32 
8.40 
9.05 
8.99 

22.38 


33,2s 
14,67 
15.42 
18.14 
11.20 
19.48 
4.17 
2.75 


1.67 
13.89 

17^98' 

12.18 


26.49 
9.80 

26.00 
9.98 


230" 
1,047 


Charlotte 




Citrus 


80 


Clay , 

Collier 


10.27 

5.02 

14.19 

12.10 

"32^06' 
36.11 
33.00 

9,23 
60,02 
11.31 

3.50 
B4,83 

•m'.ea' 

11.66 
3,50 
28,83 
65.43 
14,15 
36.14 








11.40 




Dade . 




DeSoto-, ,. 


1,02 

"l6!25" 
24,47 

6.24 
0.27 
6.24 
9.39 


6.73 

1.52 

23.27 

6.65 
7.07 


17^92' 

i;76" 

15.50 




Dixie 




Duval 


2.011 
1,320 


Flagler 

Frajnklin 






24.13 




Gilchrist 


240 


Glades 


22.16 
3.05 
7.53 


ii's?' 




Gulf -- 


427 


Hardee.^ . 


13.38 ' ... - 








19,50 
0.97 
2.88 
13.38 
6.67 
10.71 
38,39 
14,44 
6,87 

'i'.'u' 

10,03 
26,87 
19,21 








i.ii' 

i6!6o' 

0.24 

3.55 

12.48 










358 


Holmes .. , 


10.07 


1,053 


Jackwm, -. 

JefFersoD... - --- 


4.32 
8^71 


48,41 
33 01 

9,00 
114,78 
31,10 
23.40 
85.38 
5?, 05 
23.33 
29,57 
14.10 
44,03 
34,63 
21,10 
15,10 
10.03 
33.77 

5,97 
32,26 
48.87 

9.33 
187,39 

7.S1 
30.39 
33.42 
25,77 
34,00 
32,52 
73.64 
18,90 
76.50 


112 


Lake 


137 


I^__ 


io'ir 

7.19 
13.39 




I^vy ... -, 


370 
50 










,,.... 






'16^46' 























13,16 
10,29 
0,25 
13,92 
21,37 
46.81 
11.18 


res' 

7.32 
15.51 




Okaloosa 






3iir 

4,19 

'26^9" 
5.72 

19,95" 
5.25 

0,38' 

6,38 
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Osceola . . .. . . -. 

PalmBearh 


il23S' 








Polk 


19.51 

'lO^SO" 
11,43 

8^48' 

' ¥.m 

12.76 
l,6S 
0,31 

25,98 
2.10 

17.88 
4.28 


S.37 

16.24 

10.70 
20.03 


2,501 

2.168 

16,553 

1,338 

753 

12,582 

1.731 

424 

716 
1,031 

823 
5,020 
4,240 
9,301 
6,024 


82 


Putnam ^ 

St. Johns 


'"'828' 








2,432 


Sarasota.^ 




Suwannee . . . . _ 

Taylor - . ^ 


240 
1.033 




337 




3,03 
7.84 


85.48 
45.13 
31.67 
25.00 

2,057.74 




Wakulla 






Walton 








26.80 


15.44 
309.62 


1,003 






ToTAtiS 


4.171.77 


280,02 


648.01 


276,419 


15,067 
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Divided Lane Pavement through Cypreit Timber Country^ Ro^d No. 2 near KJiifmmee< 



MAINTENANCE 

Maintenance is something that lias lie^n known for ajrcs but given very little lionsideration, and 
tliei'efnre thouprht and study. State Hiorhwa.v or Road Departments today are confronted with the 
problem of inaiiitPniirice and beinfr confronted with this problem (ivliioh thuy conseieiitiously have 
been tryiufr to meet) are ivonderinfr if tiie public ihroiiKh its represpiitatives (the Lefrislative Body) 
realizes what maintenance is. We believe it is our duty to try to explain as ivell as shoiv what the 
Ktate Road Department feels that maintenance is, and what should be done towards the maiiiteuanee 
of the roads that are entrusted to its care, (which is only a part of the present system of designated 
State Roads) and asks and answers the following question : 

What is Maintenance and its oblifrationst 

Mainteiianee is takin-r care of something; that has been eonstrueted and therefore means the 
preservation of same. Maintenance starts when construction ends. With reference to highway work 
it is the obligation of the eontractor for thirty days; after that it is the State's. This is with refer- 
ence to contract construction by tlie State either with State or Federal Funds. ^Vhere the State con- 
structs with its own forces maintenance starts immediately. This oblifration on the part of the con- 
tractor or Slate is an effort imniedijitely to jireserve the investment of funds provided for liy State 
or Federal taxation; and continues as time poes on. Time will increase traffic, inereased traffii: will 
develop weakness in the beat of construction, and neglect of maintenance will cause complete failure; 
therefore maintenance is an obligation in efficient administration of highway funds by thfi Dcpartnienl. 

In addition to the miles of road and tlie thousands of feet of bridges constructed hy the State 
Road Department, tlie Department lias taken over for Maintenance thousands of miles of road, and 
numbers of bridges representing thottsands of feet, eonstnieted by variou.s counties with county funds 
on the State System; but aecording to their own stamlards and .specifications. The taking over of these 
roads and bridges for maintenance by the Department is an honest and conscientious effort to hel]> 
relieve the burden of the County and at the same time try to preserve the iitvestraent of public funds 
which went into them. The number of miles is shown in tabulated form in this report. 

This effort on the part of the Department tins resulted in this: The Dejiartnient is maintaining 
7,168 miles of roads today of which the Deiiartinent. with State, Fedei'al and County funds, has con- 
structed 4,864 miles, leaving a balance of 2, .104 miles constructed by individual counties as far back 
as 1915 and varying from 9- foot brick and asphalt to 18-foot concrete. This percentage, together with 
the percentage of earlier roads constructed by the State Koad Department, coupled with the increas- 
ed transportation (speed and volume), places this Department in the position of trying to emphasize 
the problem and importance of taking care of the i dcquate sections and improving the inadequate sec- 
tions of the present system of roads now under maintenance or hereafter taken over for maintenance. 

The accompan.ving tables show the amount of money exjiended for maintenance as well as Con- 
struction. This expenditure was limited to the revenue of the Department and does not signfj' that 
all roads are now adequate. There are sections of main roads and bridges built by the State and 
Counties that should be improved to meet the present traffic needs and without sufficient funds (which 
is more than we have) these improvements cannot be made, and in some instances the original invest- 
ment win be lost entirely. 

Federal Aid Maintenance; Few realize that every dollar of P'ederal Funds expended in con- 
.strueting a road or bridge is contingent upon a rigid maintenance requirement covered by a provision 
of the Federal Highway Act that provides for siitisfactory maintenance and upon failure to so pro- 
vide the Federal Government can place a crew on fame and perforin the necessary work deducting the 
cost from the allocation of Federal Funds to the State and withholding any further funds until satis- 
factory provision has been made by the State for future maintenance. This is something that has 
never happened, as yet, in this State. 
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The Department lias been optTatintr under the fentralized eotitr«I of nmiiitenancp and by this 
method all aeutions of the State have received the benefit of t!ie best methods used in any other pari 
of tiie State. The ciiitraliZMtinn of maintenance operations ha.s made it possible to unify th<? work and 
make improvements througrliotit the State in line with the best praetifp developed. This eentraliaa- 
tion of operations inelnried the centralization in tiie headfjiiarters office of the eost aeconntinfr .so that 
uniform and aceurate reeords are maintained botji as to the individual eosts of the various projects 
and the equipment as well, and has enabled the Department to conscientiously and very accurately 
prepare budgets in accordance with the law for tl e maintenance work in keepinfr with the nece.ssity 
and conditions of the sections of roads niaintainod. It is well to mention al this point that the lower 
the type road the higher the cost of raainti'nance. However, tliere is a limit to the amount of money 
to invest and tliis shoukl be based wholly upon the traffic demands as low investments plus con- 
scientious and rcftnlar maintenance will obtain the same results. 

Efficient mainteiiance is constant maintenance. What is meant by constant maintenance is 
forces and cpiipment necessary to do the work when needed and at all times. The present traffic 
demands are such that the day of doing a little work on a section of the road every week or two is 
passed. It is not meant by this that it is necessary for a whole crew to patrol every section of road 

every da^', but it ts necessary" that the supervision should cover all sections, and forces and cqiiipnient 
be SO located that the necessary work can be done immediately. This supervision is best taken care 
of by teebnieally trained and experienced men and is a part of the present system of operation of 
this Department. 

The Department feels that in line with its duty first to preserve the investment of the public, 
that maintenance funds as bndf;etcd should be the first moneys expended and these funds should be 
held for that purpose before new con.stnjction is started, 

MainteuHuce uotk is carried on at present partly with convicts and partly with free labor. 
Convict labor on maiiitenauee is only economical in such localities where there is sufficient concen- 
trated mileujrc out of one central point that the fixed eo.st of the crew can be distributed over a larpe 
uiileafre and therefore reduce the cost per mile. There is a saving in workinjr convicts on mainte- 
nance where there is a concentrated miSeajie, and the class of work is superior to free labor. The 
Department now has convict crews on nniiiitenance at the following locations: I'ensacola, Niccville. 
DcFuniak Springs, Panama City, Cottondale. Tallahassee, Lake City, Ocala. Gainesville, Callahan, St. 
Ansrustine, DeLand, Tavares, Zepbyrbills, Bartow. Floral City, Port Mayaca, Fort Pierce, and Ft. 
Lauderdale. There are other localities in the State where convicts can be used on maintenance, pro- ■ 
vided the Department contiinies to operate with the prisoners and there are insufficient funds to carry 
on both maintenance and construction. 

As a major improvement in connection with Maintenance, and as an added safety feature tor 
the traveling public, the Department has materially improved and increased its center line marking 
of hifjhways, together with refieetorized signs and retlcctorized trafjic markers; this beinst done under 
Maintenance, and chargeable to Traffic Control. The Department considers money spent alonfr this 
line is justified as an added safety feature. The same is true with the fiattening of road bed slopes, 
both front and back, and roadside improvement to increase sight distances on horizontal curves. The 
Dejiartment has center-lined, and keeps renewed, approximately 5,000 miles of its highways, represent- 
ing about 3,000 miles of actual center line applied, as we u.se the broken line method in place of the 
continuous line. There are other improvements that could be made provided funds permitted. 



Eqitipment Maantenance 

t-fc. 
During the previous biennium, the Department operated an equipment division located at 

Gainesville that had direct charge and supervision over al! equipment used both in Maintenance and 
Construction throughout the State. At the beginning of this biennium, it was deemed advisable to 
discontinue the centralized equipment division; therefore, it was abolished. In lieu of this, each 
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division is responsihle for the e<(uipment and tlie maintenHnce of same allocated to its iv(trk. and in 
Jiroptrly itiaintainiiijf the etliiipment tlie field repair shops were reloeated, improved and enlarjred for 
this pivrpose. We therefore now have in operation thnm^lxml the ^tat(' twelve field repair shops so 
loeated that a minimum time is lost in servieini; and repairinfr any and ali eipiiprnPnt. These field 
repair shops are under the supervision of an experienced meehanie. all oiierations beinjjr subject tn 
approval and direction of the supervisiiifj maintenanee engineer under the respective division enjfineers. 

The Department has discontinued the practice of atteniptinp; completely to relmild its equip- 
ment as experience in the past shows that under proper supervision and constant repairs and adjust- 
ments, it is more economical to replace with neiv equipment any piece of equipment that has reached 
its economic life period. We are also able to maintain control over the operations anJ therefore have 
a better known operating and repair cost. 

The Department lias not increased the inimber uf units of its equipment over the past hiennium, 
but it has materially inerea.sed the condition of same by proper replacements. 

The field repair shops are located at the followiiif; points: DeFuniak Springs, Panama City, 
Tallahassee, Lake City, Gainesville, St. Augustine, DeLand, Leesbiirg, Tampa, Arcadia, Fort Myers and 
Fort Lauderdale. 




Onft Hundred and Fifty Ton Dragline Used for Excavating Cartel and Constructing 
Roadbed Through the Everglades. Road No. 26. 
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STATE ROAD DEPARTMENT OF FLORIDA 
Genera] Accounting Division 

STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST BY COUNTIES AND TYPES FOR YEAR 1937 

FIRST DIVISION 
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Raid Milci 


6ridj[c Feci 




Rwi bat ST... 
i^hrrt AiphjN... 
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2. at 
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5 216. M 


! 46,13 
15.76 
71,01 


S 15.35 
64.15 
55,10 
164.11 
153.9» 






1 5.J7 


t 14.45 
5.1! 

4.90 
10.11 
169.18 


f 44,10 
1-11 

1.97 

11.17 

1,180.58 






* 441.5! 

116.94 

1)5.18 

118.01 
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B.7S 
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].» 


4,]a«.4II 
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iie-M 


155.14 
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3.17 
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1.14). 13 
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S-J 

^a 
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n.i] 
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1,746.98 


716.44 
1*1,17 


1.178 -91 
1,654,81 


560. ■» 
111.41 


101. M 


iia.ia 

105.07 


48.17 
3.77 


2(4.11 
1(6.06 


3)1.71 
141.70 




na.M 


7,141.91 

1,164.58 

7.50 

601.16 
1,788.45 
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Ht.DO 
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3.7) 












7.47 
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11.19 
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74.14 
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Sub-To [Ah 







79. !1 


5,744-90 


1,014.14 


»4.ID 


6,111.0) 


3. BO] ,58 


101.95 


149.04 


Jl.U 


617.15 


991.14 


1.3) 
1.71 


1,U].42 


11,644.18 
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■1.10 


10,111.10 


J,ll).or 


1,110,76 


6,171.13 


4.137.69 


U«.95 


149.04 


53.51 


841.11 


1.114.11 


1,3«,17 1 
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F-l 
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174.77 


1.119.11 


51,(6 


18.70 


11.18 


9.64 


100.71 


101 . 15 
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1,713.74 
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U.« 




174-77 


1,119.11 


51,86 


18.30 
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9.64 


100.7) 


101.11 

151.56 
160-07 


118.18 






1.7)5.74 
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S-7 
S.11 


47.89 

ia.4» 




661.87 
11,96 


1,911.6) 
lje.77 


1,719.74 
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3.13 


115-03 
18.5! 


484.1] 


614.16 
11.65 


406.66 


701.31 
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8,0)0.60 
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"i.hu, til 
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M7.M 
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ZI flTRtlS 
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)!)] 1 

i.M 1 
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-,.-., 




1^ 
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M.J> 
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611. 01 
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»31.07 




M.ei 
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79. M 


l,444.ia 


B7J.W 


4,449-51 


4,413.65 


463.11 


495.71 


«]6,65 


303. )9 


616.11 
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M«.M 
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1 
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1.17 
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1,111.09 
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8,491.76 

1,939.36 

1.91 
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31,16 
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18.17 
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19,40 
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M3.n 
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l,4Ut.l6 


1.735.19 
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lt.» 
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l5fi.D0 















--. 
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1 
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11.00 
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M-- 

S-11 


■ ti 
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' 1 




4.11 
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47.18 
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STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE C(»ST HY COUNTIES AND TYPES FOR YEAR ia37 

FIRST DIVISION (Continued) 
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17,47 


( 10.157.91 




Sand A.pli.lt. ,.| F-i 
Trmbci Bijilpi .) F-ll 




.71 












1.41 
_^ 


,..., .01 








1.44 




ll.OD 


( 


















Sub-Tmjli t -, 




.71 


11 .OO 


- .' 1 


1- 1 '■« 




.01 








l.*4 






S-J 
S-J 

S-ll 


M,4] 
9. IB 
1.60 
19. W 




967.19 
117,11 


1, 166.46 
191.09 


t.oil.g* 

t,47).ll 


4.71 
71.69 


190.17 
10.19 


111.60 
Jl.W 




147.51 

SO.H 


ni.io 

95.99 


19.17 
1115.71 


IM.Bt 

Mt.n 


4.187.94 
1.149.00 

5! 141^ if 

141.01 

1.W4.87 






Sinil A.philr-.-' 






HtNtJilV 












J79.17 


?0L,11 


I,)00,7J 


31.04 
111. CI 

4.!67.06 


1.10 


4.10 




lai.ii 

5.B9 
300.11 


I9B.B9 

1.01 

147,11 


1,175.91 


1 






Conaittt Brt^Kfl^' ^ 

Timber hiidgci 


M7.H> 
1,7»,10 












101-15 




11 ,61 




..,] i.aM.ra 






Sub-TutaU ' 




t4.»7 


l.UU.M 


1,474.01 


1,SU,U 


4,9U.» 


4.610.61 


410 .9& 


4a4.1B 




■17,11 


1,076.41 


1.700.B1 


i.iTt.Ht 


11,111.06 












COLINTY 1 
TOTALS. 




«.70 


i.m.w 


1,474.01 


1,161.66 


4.911.15 


4, MO. 61 


410. »■ 


406.11 




ai7.i9 


1 .0711.41 


i,7n(i.si 


1 

' j.S7»oe 




% [1,114-1(1 



Fij(urts jndjiraEr ztrAna. 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounttng Division 

STATEMENT OF ROUTINE AND STORM DAMAGE MATNTENANCE COKT »V COUNTIES AND TYPES FOR YEAR T(«7 

FIRST DIVISION (Continued) 



TYPE OF 


TYPE 


Nn. 


LENGTH 


RIGHT-OF- 
W/IV 


ROAD 
BliD 


SUB FACE 


STRLIC. 
TLPRES 


GUARD 
HAIL 


SIGNS 


CENTER 
LINES 


ENGINEER- 
ING ANO 
SUPER- 
VISION 


SUNDBIES 


STORM 
DAMAGE 


COM. COST 
MITTED BY TYPES 
L1A81UTY 1 1957 




COUNTY CONSTHIJC- 


Fcdcfil 


S»tr 


Kud M»« 


Bridjt F«f 


COUNTIES 
1957 






F-9 




t.ll 


iw'ir 


f 149-14 


« 514. ea 


5 15) 59 


11 61.91 


$ 6,74 


f t9->4 1 $ 10-19 


t 36.14 


S 15.75 


1..-.. . .. 


(.. . .... 


1 1,041.29 
































Sub-To[iti 







t.Tl 


149-91 


149.14 


514. 6« 


1)).V9 


66.91 


6.74 


19,51 1 60.19 


56.14 


15.75 






l,045,lg 










S-i 

S-7 
M 
S-Il 


H>-ia 

9-M 
11.9) 




1,0*6.51 
194.66 


*,lti.JO 
904 .76 
161.71 


i.aet.ei 

371 .01 


154 54 
1.10 


379 61 
ll.OO 


)5a.95 
I3.» 
J. 37 


91.01 


9)1.1! 
99. « 
14.11 


1.0114-74 
143.14 
15.47 


6i!3« 




11,340.41 

1,745.41 

170,05 

15.)0 

160.59 




HERNANDtJ 




















Concfcre »ri(1f^i. 




ilJ.TO 
414-110 






15. )« 
l«.W 














1-17 












1,59 


4.54 


































Snb-ToHli,,.. 






71. « 


1,009.70 


1,16}. 41 


7.551.97 


1.1)7.64 


441.0) 


197,61 


5)7 .96 


91.0) 


1.074.75 


1,176.99 


ft>.)6 




14,561,74 






COUNTY 

TOTALS 






79-11 


1.1S9-61 


1,4)1.^^ 


7.6^7.65 


1,^15.05 


515.95 


1*14 . 16 


577.50 


171.90 


1,150.B9 


1,160.74 


61.56 


















Rmt Bjic.S.T... 




SI 
S-( 

s-a 

S-ll 
S.1I 


Jo.^^ 

3.79 
17-51 




I,0^5,!l 
67.19 
191.10 


1.9)8.11 
4.19.79 
551.01 


5,045.1)1 

*0.10 

1,456.56 

16.]) 


Bfi.116 


S).« 


161.71 
)1.4$ 
146. JO 




541.74 
57.15 
1)1.63 


)t*.7n 
15.91 
116,51 


3.69 




ao.M 


»,u)3.61 
661.93 

1,478.61 
98,75 

4,759.61 
165.16 
































140.70 
4,S]t,40 


9S.75 

1 .; , ^■:i 

J,54^.i«j 




















17.«1 




170.95 
10.19 


166.71 
146.17 




n.ji 






BridjiG Opcritpdfl 




































COUNTY 






91 -il 


4.A^1-I0 


1,>H.40 


1,710.(17 


5,V77.R5 


55-95 


587,55 


-.; 704.74 


i.DR.na 


1-M 


!S7.n 














'rMttLri-lf 


F-1 
F-1 

F-7 




■19,76 
7-16 




l.iia.si 

65.45 
1.10 


6,4J).15 
514.10 
691. 51 


161. m 


iH7.ga 


1,115.19 

19.10 


M1,B4 
57 .9» 
30.15 
15,99 


5.77 


611.15 
16.54 
47. 53 
5.119 

7»,ll 


1.111.51 
12-65 
14.79 
1-11 




14,760,11 
415,91 
BO) .01 
79.64 






Unit Bl.c ST .. 












11. IS 
57,5) 












ConcTCIc 13T]df[». 


l.«B-11 
































iuh'Jotih 






M.sa 


l.WB.J] 


J.M4.1I 


7,455.76 


1)1.76 


1117. 9i 


1.141.59 


7J4.1) 


5.77 


1,1)1,14 






16.1)1.57 




















Jloct Sale ST 




S-I 
5-) 

w 

s-s 

S-IO 
S-tl 
s-ll 


.91 

19-46 

1,91 

I.ID 

«9-Kl 




1-67 

1,274.11 

4.16 


111.05 

0.914. 4% 

3.09 

1.49 

1.975.9) 












i).71 
127,49 


7-H 
1,145,49 






1B5.65 

16,635.11 

11.95 

1 49 

9,563.64 








1.817.59 
5.69 


41,41 


150,01 


Ul,15 


174.56 




M-M 
















Concrt.c Brid,c>. 


-_.,..^. 






















'i'.ta'.W 

)ji-in 

1.976.00 


1,S11.14 


1.161.11 


30.00 


17-75 


635.79 




4)1.17 


651 -«0 


«l.«4 


u.m 










».JS 




111.06 
I4.l]6.« 








10,75 
417.16 
104,56 


4,67 

6B5.41 

1,341.16 






164.41 
7,996.39 
1,456.65 






Tinbtr Bridj.i.. 

Bridge Operiipun L 




»9.n 

11.41 


36.91 








B.M.TB 
T.H 






































Sul>-Tuiit& , 






UO.M 


1,511,4! 


4.605.96 


tl,t»5.96 


4.571,95 


1). 1)9.41 


504.70 


176.5) [ 174, 3« 


1.146.05 


4,111,57 


11,94 


g,Mr,)t 


56.014.50 






COUNTY 1 I 

TOTAI-S.,' -- - 


iee.6o 


7,9T9.ai 


7,590.19 


19.599.71 


4,615.71 


15,147.40 


1.547.09 


l,fpl.70 17fl.i) 


1-611.14 


5,9P9.f!l 


fll-94 


l,3B7 IB 




S 51,165.67 



fijiarct inJifiCr ■crfJin- 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

STATEMENT OF ROUTINE AND STORM DAM.\GE MAINTENANCE COST BY COUNTIES AND TYPES FOR YEAR 1937 

FIRST DIVISION (Continued) 



- 


TYI>F Of 

CONSTHUC- 

TIOM 


WPE No, 


LENGTH 


mCHT-OF- 


AOAD 
BED 


SURFACE 


STILUC- 
TUItES 


GUARD 
BAIl- 


&iGS£ 


CENTER 
LIN'ES 


ENGtMEER- 
ING ANn 
SUPER- 
VISION 




STORM 


COM- 
MITTED 
LlABiLlTY 


COST 

BT TYPES 

19S7 


COST BV 

C0L1NTIE& 
1917 


COUNTV 


Fidcial 


Surr 


ktai Mile* 


Bridnc Feet 










r-1 

F-) 

F-7 
F.J 
F.IO 
f-ll 




14. V6 




S 1,000.1) 
77.41 


i ),!7».«4 is MS, 17 S IW.Il 


5 E40,BU >$ ^US,lfl 
B8,71 4,76 


I 611, a* ,1 414,74 


( 1,114.79 

6,ltf 


J 


$ 

16, BS 


5 8,A81-42 


■."."■ u u::.<'-r ■ 




7,4V ; 14.10 




















4.11 


4,11 




5.«IBr.ds".... 


770.40 
61.00 




































S.U 


IH-H 








11.09 
69.19 

117.51 


4,11 
901.15 






104.01 
971.14 























fiub-T(n*l»,--- 






11.11 J 


.11I.+i> 


1,077.48 


1,IW.1> 


647,01 


140.19 


119, « 

611, U 
9S-11 


110.04 


611.84 


1,117.9! 


4.11 


II. BI 


10,061.74 










5-1 

S-< 

5-7 

S.9 

S-10 

S-)l 

S-11 


11.11 
10, W 
171.4! 

»)5 


B.96 
SOI. 4 J 

5,44&.{N 
S7).6) 




54,14 

101 .-J! 

4,971.09 

116. 9S 

7.IS 


9.MJ 

174.09 

.90 


16.9fl 
1,414,16 

9, ID 




40-45 
1J7.61 
147.74 


4,19 
101.87 
1,748.44 
1117,10 
1,16 
11.14 
m.8fl 
91.01 
107.11 


7.51 

118.51 

1,119.11 

117.76 

75-84 

150.60 

1.65 

111-64 

1,181.19 

l.lBO.ll 






75.10 

1,B«1.14 

15,160,98 

1,597.15 

84.45 

168. M 

156.90 

1,610.19 




I.AKI-. 


AhTih«hK Conc'tc 
Kotk ^t^t ST.-. 
<.t:w AiphaJr,-, 




144.44 

177. IJ 

10^174.70 


794.17 
17. 119. Id 
1,011.41 

t^ji' 




' '».n 






Concrete Bridj{C». 



















i!w' 


iJ9.iV 


142.41 

1,J4S.B4 

1.11 






















,',.._ 


».4l 






H.n 






Bt\4g.cOfvtii'toa 
























Tli.39 






Swh-TouU 




11] .M 


)1, «*.!!! 


fi.M7,44 


10^T41,6» 
31,419.01 


5,71)1.14 


1 ,071-51 
1,118-91 


7111.47 


1.487.41 


515.81 


I.ITT.M 


44,54a.«k 






COUNTY 
TOTALS.., - 






314.10 


)1.1U.79 


a,fll.Il 


6,151.1» 


910.00 


1,701.46 


1,147-47 


1,805.45 


7,5tB.16 


4.11 


in.u 




f 54,601.11 




SiiriJ A^I^J'aU 

Sub-Totals. 


F-i 
H-ll 




in 




10.11 




11.70 








— - — 


I, a 


l.ll 






W.94 






4S-I)0 




1 














l.H 


4). 00 


10.11 




35.70 






i.a 


I.U 






19.94 










5.) 


7.77 




S57.TO 

7J,»I 

1,71 

1,190,^ 


171.14 1 1,041.71 
i,llL'.)4 17-71 
1,180.47 ■ 4,6flX.4a 




1».00 


wt-m 


59.77 


65.19 


101.49 






1,6*8.41 






:>hfrr A^;^hiiili . ,. 


















18.07 
101 ,» 




11,79 


S8.«l 






1,410.07 
2-71 
10,110,84 
4.59 
1,77 J. 84 
4,840.11 
4,111.10 










' 154^08' 
1,17 

1,171, 19 

5, 911. OS 

511 , 19 
















^1 AJ LA 






409,40 


891.30 











ContrcEe Drtdgri. 

$,^c\ 0,-1 J^c*... 




S-J 
S-IO 

5-JI 
S.11 


-,..- 


4,791-90 
TH.IO 

i.tM.m 






1.11 










11.11 




111.80 
501.51 
166.51 


110.00 

191,46 

1,414,58 














11.49 




11, ij 






u.«r 




I.^E 


















Suh.Toialj.... 


Tr.~ 




Bfl.fiO 


T,M1.70 


1, 114.11 


l.TOl.M 


5.777.« 


7,991,»7 


l«.00 

16.07 


559.79 


47.99 


1,700,41 


5.194.14 




n.ti 


17.084.11 






COUNTY 
TOTALS.. ..., 




91.14 


7,B76,70 


1,]14,1A 


1,701.10 


1,101.65 


7,9S1,B7 


11.J-79 41,9* 


1,7B1.10 


5,181,11 


14.47 


1 17, US, (IS 




Mi^felJaiTMiiv K-a 
COhLr^lr |Lm-.!l,- 1-9 

Suh-'r«iji* 1 .,, 




7.H 






110.11 








51,79 


12,71 






91U.45 1 




90.iO 


























7.8J 


90.50 


lel,» 


1B4.U 


110.11 






11,01 


15. •B 


51.79 


11,71 






910.45 




Ctjncrefe 

AtpltJiliic Cunc'fff 

Shcti AEphAlc... 




i-1 
^1 

5-1 

S-* 

S.10 
S-11 
S-II 


9.111 
1.17 

S1.4« 
.76 
l.Sl 




1,170.01 


l.W 


150, M 


-9« 


vm 


li.BO 




102.14 


1 19.e« 




B.m 


1, 814 .41 






MAMATHE 




1.611.14 
161.61 


1,114-01 
114-^1 


1 JJ8.05 

19.61 

I,1I1.« 


68.98 

10,11 
6-10 

4?p-gi 

l,19J.«7 
4S6.67 


H.18 
46,47 


494 .SI 

179,74 

.«0 
1),U 


60.67 
10.11 


497.17 
15.71 

146,47 

,77 

11.57 

77.15 

117. JO 


l,016,lil 
10,14 
171) 94 
1.81 
11,44 
81,89 
1,108,51 




Ma.n 


11,011.44 
414.14 




4J7)^10 

170.90 

4,011,90 






1,947,19 

11.51 

507.51 

1 , 181 . 59 

4,011,80 






Cn^nsrsre ifirJdHc*. 
















































i.Tt 






britt^ Ofirrarioa 








































£iib-To(i1>.... 






96.7> 


4,410,00 


4, no. ID 

4,17Jl.fi6 


4.0ai-M 


i,019.d4 


1,1]0,61 


119.79 


717 .41 


ao.90 


1,110. DO 


4,871,67 




M.H 


11,111, U 






cnuNTV 

TOTALS.... 






10.1 61 


S,14iS.lf> 


4.47(l-ftft 


1.149,77 


1,110.61 


119.79 


719.65 


1 1 6 , 10 


1,177,79 


4,^94.40 




W-U 




1 21,116.16 



li|urfs rjudjc^lt trcdttt. 



1 



STATE ROAD DEPARTMENT OF FLORIDA 
Genera] Accounting Division 

STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE CO.ST HV CorNTIES AND TYPES FOR YEAR 

FIRST DIVISION (Continued) 



1937 





TSPE OF 
CONSTRUC- 
TION 


TYPE No. 


LENGTH 


RIGMTOF. 
WAY 


KOAD 


SURFACE 


STRUC- 
TURES 


GUARD 
■ ML 


!^ltlNS 


CENTER 
UNES 


ENCIMEER- 
INIG AND 
SUPER- 
VISION 


SUNDRIES 


sToau 

DAMAGE 


COM- 

MITTED 

LIABILITV 


COST 

BV TV PL!. 
1917 


COST BY 


tOllNTT 


Ftdrral 


Sr*[c 


R,»d Milci 


flfjilBr Feci 


19)7 




Koili Biic ST... 
tontrt.i Hiiiljic. 


F-) 
F.» 




11.40 




1 lit. 7) 


* 9)9. t) 


i 


$ 18.67 
5.11 




i 15. 14 


»- 


I 74.4) 


\ Bo. 11 


J 


I - 


( 1,271.11 
11.96 






118.41 




7.44 













15,14 














Silt.Tc[»Jf 






11.40 


lis. 41 


116.7J 


959.71 




11.19 




T4.4) 


H7.96 




l,lB6.2t 






R«li Biic S.T.-. 
Cmnt! Unilin. 




5-5 

S-Ill 
S.I1 


ISl.M 


TBI .00 

IW.DO 
il4.W 


1,JB8.SI 


7,911.15 


5,606.94 


418 .9t 


411-71 


WI-51 

44,91 
1.74 


94.B) 


811.64 

l.U 

.05 

4(1.1) 


I,4B1.J4 
.47 




IM-tn I9,S19.B) 
-. 46.60 




PASCO 














1.79 




Tin her Bri4|;*. . 













en, 41 






16.99 




».» 


711.6) 






Sub-Toliti 

COUNTY 

TOTALS . . . 




__„ 


111.04 

191.44 


1,193.50 


1.389. SI 


7,915.15 


!.MK,.94 


I. 117.57 


411.71 


198.10 


44.81 
94.81 


97). 14 


1,499.99 




i3t.«a 


lO.MI.Bl 






l,4l<1.9! 


1.715-14 


fi,>H.8« 


S.6(».94 


1,149-56 


411.71 


615.44 


947.57 


1,587.95 




Mt.m 




9 11. 86^.15 




H.-.1 »« S,T . . 
Sufa-TouU 


L-) 

F-a 

F-9 




l.lLl 

i.oa 












16,00 
61.10 




1,16 
1.15 


-97 
1,26 






29.1) 
68.01 






100. uo 




















































I. IS 


lOO.flD 












«9.J0 

40.60 
6)). 71 
10,1s 
14.14 




J. 51 

9,16 
9)1,61 
4U.51 
116.1) 
10.66 
114.41 

1,771.1* 


1.1) 

7,99 

1.111.0) 

IIB.IB 






9>7.I4 




riKt-LI.AS 










-. 


90,71 
4.1U4.U 


17*. 17 
5.017.04 


1)85 
Z,B4a.l4 


411-44 

915.74 

1, 217, 17 

1,171 .11 

714.11 


11.59 
161.00 


67.18 

llB.ll 

1.07 


9.15 

1,071.41 

779.96 


mM 


146.60 
19,110.9) 
1,411.97 




M»i^rMincuiji... 




SJI 


B9.M 


7«911.IO 
IM.M 
H.30 






















i,lts,og 














14B.4I 
1. 467.44 

),414-«l 




---..- 


l.lW-18 
1,196.41 






briJ^cOpcrdfu^n S 12 
































7Be . 14 








Ssfc-Tr litis 






M.ll 


■,111.10 


4.»).» 


I.IOI.BI 


1,(71.09 


4,471.48 


5P4.1'^ 


)«6.77 


1,859,1) 


mM 


17,111,17 




anrNTV 




ino.io 


S.lll.W 


4.m.59 


5,501-61 


l,(i72-09 


J, 471. 48 


1B4 . \'} 


1S6.77 


i,77i,n 


1.450.74 


1,859.5) 


W 00 


-- ! 17,411.71 


'Ci.nc.trt 


F.l ! ... 


16.11 

l.» 
I.ii 

!.8? 




1.719-14 
1(W,49 
115.59 
61.17 


i,9«.97 
150.50 


181.71 
8.84 


10.95 


19.(17 


191.711 
4.14 


t,LJ)lfl-fil 
11). 4) 


191.50 
1)15 
8,01 
16-41 


447. 7& .. 

21.01 


S,8fl)-49 

610-19 1 


F-7 
F-1 
F^ 








1,<4 

19.69 




- - . .. 114.44 1 




Mi^LdJuncuui.,. 
CoRtrrtc briJfin. 




iig.n 












119.61 




1,101.41 
















































J4.47 


].10fl.41 


1,110.19 


J,!55.J6 


191 . 57 


111..;.^ i9.ii7 


IW-M 








T,17»,l) 




















POLK 






S-1 
S-1 

S-J 

S-7 
S-B 

S-ll 


9.89 

sa.an 

90.94 

».ss 

41.11 




ii»0).Sl 
1,117.79 


l.Ul.Itt' 

1,461.90 

10.91 

■,■71.19 














1.11B.99 

514.14 

.10 

411.74 




1 


Rotk lUicST... 




7,7i4.6« 
l,»5.47 


18. S5 
9).M 


lOB.lN 
14. )1 


971.41 
IIO-OT 
11. 86 
555.91 


1JJ.97 
ie7.ll 


eo).i4 

741. 41 

-96 

117.04 




t6-lB4.ll 

5-519. 4J 

11.97 




CiiaJcJ 

MiicrllinFuu.... 
Concrcft DriLJcca. 














l.»».»t 


1,469.64 


Ill.M 


181. » 


470.19 


2M 1 7,091,66 . 




1.JD0.47 
119.00 












1.00 
I0.ja9.77 


101 .«> 




41.71 




7.17 


1.B7 




^^.^ff 


141 ,rr 




























117.01 


J,BI9.41 


4,111.51 


6,667. W 


519.19 


104.46 


1.710.9« 


l.Oll.lt 


I.l»<-»4 


1,899.14 




ii.ir 


19,081.96 














S lfi,Jfil-09 




COUNTY 
TOT A !„>;... 




m.^n 


1 
't.OM.ft^ ■ 7.JU3.7C. 


9,301-11 


n,fia]-i4 


550.14 


W).5) 


1 , 977 . 14 


7,151,1.( 


1 .74H.ri] 


7, 5911. HI 


1 

19 97 





hjturci i nilicjire crceti[«. 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

STATEMENT OF ROUTINE AND HTORM DAMAGE MAINTENANCE OWT IIY COUNTIES AND TYPEM iVR YEAR lrt37 

FIRST DIVISION (Continued) 





TYPE OF 

CONSTHUC- 

TION 


TTPe No. 


LENGTH 


RIGHT^IF. 
WAT 


ROAD 
BED 


SUIlF,5Cf. 


STRLt. 
TLRES 


GUARD 
HAIL 


SIGNS 


tENTER 
LINES 


ENGfNEEK. 
INC AND 
SUPER- 
VISION 


SUNDRIES 


STORM 


rnM. 


COST 


m?T nv 


r.OUNTV 


Fcdcril 


Sntc 


Kaid Mdn 


Ofidj^f Tur 


DAMAGE 1 MITTF.D 
] LIABILITY 


BY TYPES COUNTIES 
1917 [ 1957 




RitLt fliic H T.. 


F-S 
f-9 


: .» 

.1 tf. »4 


««.«) 


1 tV.M 

6Li.|i6 


J.. 

6311.115 


•- 

255.50 


I 


1 


1 

21.01 


( 


$ 4.72 
99.18 


5 1.07 
104.11 


S. . 


( 


I 76.11 
1,711.11 


















Sub-Toult 






ID. 47 


418 .«0 


6)0. )« 


010.05 


155.10 






U.Dl 




104.50 


IM.K 






l,7>).«4 

114 . 14 
1.147.15 
8,764.71 


























Loacrctt , 




K-l 
S-2 

S-ID 


5.» 
16. H 
e9.«1 

6.H 

i.oa 




I1J.74 
1,716.)7 

i.xt.n 

71t.!« 
«.I9 


l.«9 

655.16 

J, HIS. 11 

94.15 

110,70 


535.45 
2,513.16 

55.11 
147.91 
491.15 

IB.OO 


10.77 
1.00 
39.99 


13.11 
111.66 
30.49 


109.12 
11.45 
144.40 
21.10 
42.70 
4.67 
8,05 
14.05 




12.90 
] 31 .63 
518.64 

59.41 

4il.*l 
295.15 

55.49 
113.97 
116.05 


5.11 
264.61 

710.41 
)1.41 

n . 61 

15.41 

81,41 

515.43 

1,4M.07 




K.io 

14. M 






AidIiaIiie Cvnt'fe 
Biitl BikST... 


















SHHAFiOTA 


^Ii.-cl Airh.Il... 




"i.iiis.io 

llj.jll 
J.JH.IO 














i'M 














Anfl 46 


SeccJ Itrtdici 




6.11 




1,101,40 

5,561,71 

BI5.(I0 




1,811.06 
4,151.67 
1,411.12 






Tinbir Dndjici. 
Bridge OprririDii 
































































I00.7J 


<.»1.9D 


5,491.13 


l,e91.1l 


5,«S.76 


5,916.83 


171.53 


513.02 




1,154.41 


1,944.11 




tr.» 


ii,im.5i 
















COUNTY 

TorrAi.s.... 






111.11 


I.Ml.lO 


6,ni.«7 


3,511. 16 


4,101.16 


5,9W.83 


271,58 


550.04 




1,411.95 


1.050.19 




KM 





1 21,864.15 












RtKl Bjif ST. .. 


F-l 




.63 
.61 




11.55 






















25.51 






Sub-Traal, 








1).S5 






















15.15 






Ruct BiicS.T. . 




S-J 

S-1 
S-ll 


»6.97 
1B.4S 




1,640. HI 


1,601.11] 
11. »1 


J,J».>7 


188.95 
ll.Ol 


141.01 


565.85 


159.14 


H7.75 
1.34 


810.91 
35.07 






10,210.67 
70.85 

""i.iai'.ia 




SiIMTI£K 


CridcJ. .. 
















499.10 
443.00 














Mm 






Tinhcr Btidft... 












1,411,14 








69.69 


72.21 


























ShI-TdoIi 






lOS.W 


941. ]0 


l,M0.61 


1,611. » 


1,169.57 


1,844.14 


141.01 


165.15 


119.14 


fiOO.18 


911.16 


- ■ '-■■- 




11,591.19 






COUNT)f 






106.11 


941.50 


l,e«6.16 


2,618. 3ft 


3,569.37 


1.844.14 


141.03 


5*5.85 


154.14 


600.23 


421.26 


1 11,616.74 










DIVISION TOTA 
PIVISIOK TOTA 


I-S— FEDERAL.. 






109. H 
1,951.H 


ll.Q^.DO 
B9,llJ.iV 


9,790. J4 
55,«1.S9 


17,110.85 
91,441.ai 


1,119.49 
9), 636.13 


1,511,60 
67,633.71 


1,519.11 
4,251.12 


1,159,63 
11,469.51 


l,9S0.tl 
1,131.40 


1,519.46 
19,344.28 


6,496.34 
41,106.54 


4 11 

11,«I1.I5 


a.ta 


45,144.15 
581,489.40 












DIVISION GRANn TOTALS,,,. 






1,16) .(It 


101,141.45 


J 65,7N1.41 


11 09, 561. W 


$ 91,915.72 


1 69,111.35 


! e, 731. 11 


X 13,818.91 


5 5,173.51 


S 22,211.74 


) 49.101.41 


5 11,605.46 


5 14,M0.»I t 


f451,S58.71 



NOTii: B'OtdfBC* tig,uia indicut cttdiii. 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

HTATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST ilV COUNTIEK AND TYPES FOR YEAR 1037 

SECOND DIVISION 





TYPE OF 

CON5TRUC 

TION 


TYPE 


Nd. 


LENGTH 


BIGHT-OF. 


ROAD 

B£[l 


SURFACE 


STRDC- 
TUIlEi 


GUARD 
RAIL 


SIC^NJ 


CENTtR 
LINES 


ENGlNEEt- 
ING AND 
SUPER- 
VISION 


SUNDRIES 


STORM 
0.!MAG£ 


COM- 
MITTED 
LIABILITY 


COST 

BY TYPES 

19)7 


corr »Y 


COUNTY 


ftiail 


Stiic 


RQtd Mjltf 


Hnd^f feet 


COUNTIES 
19)7 




Coacrft? ^. 

RiKk BikST... 
SJieti A(ph»l[ ... 
hand AiphjJE 


F-l 
F-J 
F-4 
F-S 
F'l 
F-« 
F-11 




J, 01 
H.B) 
11. *1 

4.0) 

u.n 




I 4tS.09 
1, Its. 97 

i.ia.ii 

l.U 


J 171.74 

947,0! 

!. 197-14 

1,508,64 


i 80,11 
1)5.61 

713.91 


i 119-16 
61.6! 
117.16 
71.7! 


i 9,1! 
61.1! 
71. IB 


1 11-07 
75,11 
96.10 


$ 469,17 
161,1c; 
6!.U 


i 51.01 

110.4B 

199-5U 

M.36 

*.« 


i 169-41 

706,11 
366.11 
8.41 






i 1,910.31 

1.1B6,)6 

6.471.06 

1.0)1.11 

441.21 










































411.14 










1,311.97 
IS. 10 




























































































TJ.ll 


1.J44,1J 


1.941.54 


6,114.77 


1,119.74 


481. »4 


148.78 


181.18 


1 .!17.» 


451.70 


1,604.14 






11.494.18 
























S-1 

S-1 

S-7 

S-5 

S'lO 

j-l> 


1.50 
111.5* 
10. U 




































4.M4.)1 
5)0 11 


11,174.06 
I7I-M 


)4,841.4I 
817.19 


1,641.01 
1)1.41 


150, It 


)»1.66 


tt6,)4 


1.407,92 
69 97 


4,119.10 
190.61 






»,107.J6 
2,104.76 
















Steel; firiden 




4)J.M 

in.5o 

65J.U 






















m.t! 

944.41 












8.70 




111,91 
9)9.70 
























1.42 


9.17 


































>>ub-TouJ( 






m.io 


1.111.5) 


4.W4.94 


1I.J41.I0 


M. 699.14 


1,041.10 


1)0. IB 


J91.6B 


««(.)4 


1,483.11 


4. 129 .60 


6.70 1 


11,499.77 
















COUNTY 
TOTALS 






10«.71 


1,J6S.B1 


4,906. 1& 


17.»9,I7 


16.819-58 


1,51! .04 


499. 0^ 


774,14 


1.014.11 


1,9)5-01 


1,91). 94 


4-70 


. 




S 77.594-05 


















CfmKftte Hridj(ci. 


Fl 
F!l 




IJ.JO 




199.78 


4,1B4.«> 
7.61 


lHb.!4 


l.«) 


25." ■ 


(■rn.T5 


!.>8 


lOB . 1? 


1,004.17 




6. 571. 21 
7,61 






bll-Hk 














l.U 
























IS. 10 


M7.W 


199-78 


4,192.11 


1M.!4 


11.77 


660.79 


I.IB 


208.17 


1,004-27 


. 


6,182,86 


















Orjdcd 




S-9 


10.7B 






77! .SO 


458,0) 




1.91 
1.97 






19.11 


117.1* 




1,181.6) 
1,112,61 






(j^ncrtir BrpljtE». 




IM.44 
































10.78 


I9B.44 




775.50 


458 .M 








W.ll 


117.24 




























roiJNTV 

TOTALS 






.^.a>A 


i^^.94 


159-79 


4,968.11 


744. !9 


1-8! 


17.69 


t(0.79 


1,38 


1)7 79 


1,111.11 






] 7.961.49 


















RdcIi BiH&T .. 


F-l 
F-9 




6.10 




11. U 


1,190. B5 








B.16 


19.6) 


U.)0 


227.06 






2,103. U 






59. BO 






















































A. 10 


59. W 


81.11 


1,190.85 








B.16 


19.61 


66. )0 


217.06 






2,103.12 












1,146.47 


1.179.30 
1.71 


1.36 










Ruct BiuSr .. 




s-s 

S.J 

S-9 
S-II 


69.71 
1.(6 




1.155.TO 
151.55 


6,65B,8S 
430-36 


9).l) 


417.46 


419. IB 
16. 1) 


I.48D.B1 
45.81 






13,9!!, 21 
6».J» 






CuttLVrrr Brid|ci 




l.tM.JJ 






















9.f0 


».44 


1,501.14 








8.6! 


141. Ul 






),0M-19 




























7).J» 


1.MI.7S 


1,407.95 


7.tli<.B4 


1,151.91 


S,m.!6 


1.16 


95.1) 


417.46 


414.14 


l.£68.94 






I9,680.]l 




















COUNTY 






79. «8 


1.611.55 


1.489,17 


>,S89.e9 


1.151.91 


6,181.!6 


1)6 


101.11 


447.09 


320.64 


1.896.00 








1 11,981.71 




















RikL B.sVs t'.'" 
MiKcIUniuui. . . 
Coiirrtrr Bri4j(ei. 


F-l 
F) 
F.* 
F-S 
F-lfl 




IJ.U 

.la 

9.!B 




1.14 
147.10 


1.170.91 
30 .IB 
151.77 


17). !1 
35.91 
109. !6 




115.56 


11.01 




7) .07 
1.1! 
17. 4B 


111.56 
).78 
)i.38 






2,17!. 17 
34.98 
461,91 
61.01 
117. OS 






















1.11 










194.75 
70.50 


tl.Ol 
111.11 

174.11 






















1.91 
)41.31 








1.62 


17.19 














4ll-t6 


1,494.69 
















Sjli-Tcrjls 






)!.)« 


465.1! 


1!).96 


11 .01 


1.11 


101. )2 


276.81 






1,071.1) 




LOLtJMBIA 


















S.7 
5-9 


44.11 
17.44 




777.(6 
11.11 


).}44,01 
l.l!7.4i 


1,719.96 
)4J.49 


98.1) 


137.16 


111.97 


190.19 


1IS.» 
1B.91 


741 .46 
17). 10 






7,!17,)0 
- l,Wt,9« 










i'.w'.ii 

COl.lO 










CuftCEcrt IlKJdicf 


























l.C« 
















1.06 


















217.16 


















5ub-Tali^4 ... 






71.(6 


1, 1161. 6! 


7i9.67 


4,501.44 


1.1^.65 


100,19 


111.97 


198,19 


274,18 


914.16 






*,iM.V 




















CCONTY 
TOTALS.... 






1US.04 


1.417-90 


J, 101-11 


5.956-11 


l,fll.97 


371.44 


!9)-ll 


114.58 


191.61 


375.10 


1, 191,17 








S ll.579.5fr 



r'ljufc^ inJicirt cr^L^iii. 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

STATEMENT OF ROUTINE AND ^rollM DAMACK MAINTE.VANCE COST HV COl'XTlIuS AND TYPES FOR YEAR li)37 

SECOND DIVISION (Continued) 





TVPQ OF 
CONST RUC- 
TION 


TVI'K Sa. 


LESCiTH 


RIGHT-OF- 


ROAD 
BED 


SURPACE 


STRIIC- 
TUR£S 


GUARD 
RAIL 


SIGNS 


CENTER 
LINES 


ENGINEER. 
ING AND 
SUPER- 
VISION 


SUNDRIES 


STORM 


1 

1 COM. 


COST 

BV TV PES 

1917 


CO^T I3T 


CIJLMV 


Ptdcml 


hutt 


Roid mta 


B^idj^c Feci 


OAUAGE 1 MITTLt3 
1 I.ISBILITT 


EllUNTIF-S 

1917 




>tr{:l Hriiljtr^. . 


f.9 
MO 




.06 

1 


198. 5U 
1 142. W 


1 Vil 


* 


1 


S 


S 


S 


<;, 


t 13.87 


J 


5 




S IH.IH 














«t.i7 

1,117-51 

1U.36 

.71 










Sub-Tuul.-..- 






.06 
19.47 


Hl.lo 
t . 


1 7S6.40 
5.51 














J,70e.f9 

26.18 

I.MI 


[ 


IS.K 
























- 


I - ■ 




mxiE 


■CirjJtit . , 

Suh l.ii.i', 

CDI Ml 
TOT.^J-S, . 




S-3 

£1, 


1 l.Ut.ll 
I Z. 111. 11 


67,441.55 
iOl.Jl 

*7.744.f7 


19.04 
40.57 
59.61 




i47.ia 

■ .; 


H7.lt 




77,211.57 
541.17 






1 j.we.iin 




























.10.99 


i.m.ou 


BIJI,7I 


147.16 


657,18 


2,158,41 
1.151.28 


5,714.87 


- 


77,611.0] 














31.05 


l,417.1l» 


' (07. nl 


li\l«.)l 


67,744.67 


54.61 




[47.ift 


617-1* 


),71J.87 




... . ... 




9 77.610.21 




R.» k Biii ST 




S-ll 


IB. 54 
10.15 


61. BO 


M'kJ.O? 

la? .61 


1,M3.16 
6*. 91 

l.AAN.ie 


>J1>9.90 
57.a3 


till. 11 
196.19 
11.19 

979.16 


11.11 
16.84 


28. Ell 
I.IH 




IW.86 
11.10 
1.13 


il9,79 
3O.01 
1.12 





, 


5,610.81 
611.71 1 
11.14 1 


tpU.t MJ!L';'I 


Tiiihc^ Hnijf^T. . 
















— ^ 










< OUNTY 
TOTALS , 







1«.S» 


AS. 80 


770.69 


977.70 


28.416 


13.87 




171.49 






I 6,111.79 














Rtut haM ST... 
Ii.ntrcit Br.JiK.. 


F-5 

(■-7 

Flp 
F-U 


- . I1.9I> 

7.)i 




570.36 


5,114.11 
496.ai 


54, 03(1. 18 
137.03 




87.00 


116.66 


405.08 


178.14 
11.31 
1.86 
11.50 


1.1186.51 










4.00 

86.19 

1,411.99 


11.16 

8.79 

lll.ltl 




811.51 1 

97.94 ■ 
1,609.05 1 




179. lu 
I9).ll 

isn.od 
































































Sub-Tixilt 




40.45 


1,547.11 


570.5* 


5,650.96 


54,167.61 


1,141,11 


97.00 


116.66 


405. D6 


141,91 


1,174.10 
110,19 






66,247.76 


IIAMILTOK 








Rock Hau >) T. 




M 
til 


S.M 




J7.IJ 


451.51 
1.17 


t,516.1B 
6.01 


19.07 


51.11 


11,95 


16.05 


47.11 




MT.U 


1,514.46 
8.58 








111. DO 




































t.U 


IlLOD 


57,17 


454.15 


1,541.19 


i9,07 


51.51 


11.95 
118.61 


26.81 


47.11 


110,19 




Mr.H 


1.511.04 


















COLtMTr 
TOTALS . . 




... 4ft,ll3 


1.6Afl.ll 


607.55 


6^065. 11 


11,610.20 


1,361.19 


158.51 


411.91 


191.11 


1,404.19 




nr.u 












Ruit ll>>; ST.. 
Cnnrrtif Hridm, 


t-1 
F.9 
FIO 


i •« 












7,15 






.41 


.10 






8.01 






451.19 
]«),6T 




-" 


















































.M 


611.U 










7.11 






.41 


,50 






8.01 


























LAF.\YFTTH 






S.J 

£-7 
S-11 


I0.« 


hiui.ii)' 


44«.W 
».59 


1,610. 11 
7.11 
71.15 


17B.IS 
1.080. U 




■5.KI 


51.95 


51.71 


116,07 
77.51 
5.71 


119.68 

302.54 

5.«5 






1,116.91 

3,519.74 

91. » 






CriJtii 




45,61 




















































Sub-TtniU 






11.94 


i.filiit 


i'i^^-^■i 


1,709.71 


1,4M.J7 


41.65 


85.10 


51,91 


11.71 


167.15 


116,8} 






7,919.14 
















COUNTlf 
TOT.^LS.. . 




' H,M 


], ^'79.^6 


415. ^^ 


5,709.71 


1,458.17 


45.61 


90.51 


SI 95 


11.71 


167.71 


817.51 








9 7,936.19 










Sotl; BnwS.T... 

Gndnl 

CuntrcEr bridgn. 
Srttl Rrjtiuci 


W 
F-7 
F-9 
F-IO 


J*. 31 


iij.»" 

Ml.to 


5&.9tf 
577.61 


1,714.89 
145.48 


617 . 5) 
192.41 


"'ii^3o' 




94. SI 




114.89 
19.15 


618.36 

90.41 






6,399-48 














































































Suh-Tui;il< 




j M.K 


M».W 


456.61 


4,<7B.V7 

11,47S.9S 
4.19 


1,019.90 


11.50 




94.11 




114,11 


748. TJ 






7,447,9) 




LEVY 








Rutk Bin ST... 




S-J ( 


1)J.J7 




1,990.47 
5.91 


1.1 11. 41 
2,6]J.B) 


415.il 


217.14 
1.0« 


166, It 


lit, 14 


79<.K> 
50.71 


1,591,11 
[89.07 




nt.m 








TitfikPEr BtjJdci 




4,6*».M 




1,M6.]I 


















fiub-TuuI^. .. 


, 


IM.iT 


4.644.50 


),»1.19 


ll.4U.ll 


1,761,51 


411,15 


111.61 


5«.)1 


111.14 


947.11 


1,191.1« 




m.TT 


16,191.89 












COUNTY 

TOT.\ LS. - . . 1 


1 


164.19 


5.01.1.10 


4.319.01 


17.361.62 


fl, 785.19 


410. SI 


218.61 


661.55 


1 1 1 . 24 


l.lEll.il 


1.131.06 


«i.rr 




J 13.859.86 


NOTIi: eaMH 


«• hjutn iniiiciic 


crnltii. 



































STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

STATEMENT OF R(H.'TINE AMI .STIJHM DAMAfiE MAJNTENANCE CUST IJY Cl)UXTIE.S AND TVI'liS FOR YEAR 19S7 

















SECOND DIVISION (Continued) 


















TVPE OF 
COMSTRUt- 


■nrPE No. 


LENGTH 


RIGHT-OF. 

WAY 


ROAD 


STRUC. 
TURE5 


GUARD 
RAIL 


SIGNS 


CFNTER 

LINES 


I^NGINEER- 
ING AND 
SUPER- 
VISION 


SUNimiFS 




COST 

BY TYPES 

1917 




COUNTV 


Fcdcril 


SL,ltE 


taiil Milo 


Br, J HI Ita 


»£.D 


SUHFj^Cf. 


DAMAGF. 


MITTI-n 

LJAfl[LITV 


COUNTIES 
1917 




Cuntr^iC ,, 

KotrL Biic ^.T ... 
Cnni:rert Bridj^r^ 
5r»l firidjtcf . .. 


F-1 
F-5... 




I.4I 

ia.it 




i 


i 41.19 
471.14 








( l.iO 
41,0) 


» 11.97 
56.11 


% 1.11 

IB. OS 

.68 


1 J. 75 

IM.ei 

,BI 






« 71.71 

1,168.96 

11.19 






97o!b1 
Itl.ll 


'I17.«l 


114.78 




>}.» 


















F-m 






















































11. Si 


1,15). ID 


4 17 .91 


Sll.St IM.4« 




1J.« 


so.)) 


7fl.09 


40. #4 


171,14 






1,4SS.K7 


























S-1 
S-) 

S-7 
S-9 

S-11 


II.M 

iO.Qi 
16.11 




«(J.IW 
].]}S.I« 


1,499.10 114.18 

1.174.14 13,819.99 

14B.i7 1, 4*4.07 




M.4! 


Jt.SB 




86.61 
327.31 
41.99 


360.67 

1,719.71 

1)7.09 






2,197.6) 
10,171.36 
1.9)1.311 

19.» 

11,19 

3), 236,11 




\!ADISON 


fltNck hj«ST... 








11.97 




i.H 






tifjLifJ .. ... 
SfKt bndfttt ... 


















llt.SO 
1.W5.30 






















19.18 
IB.Sl 
















Ttmbtr Bridj!».. 




9.19 












1.79 


1.70 






































71. ai 


1,477.90 


2.7«].ua 






18.4'' 
SB. 4": 


:o.4) 

11.70 


Ul.)7 


11.97 


157.70 


1,150.19 




».M 


















tOUWTV 






H.41 


1. All .00 


S, 178.119 


S,S17.54 1 I4,7W,10 


111.91 


100.06 


19B.64 


1,131.41 




l.M 




1 16,69Z.)9 
















F-i 
1-4 
F-9 






5M.I1 


H1.4fl 
7M.St 


1,918. 1* 17.14 


"iLk.H 


11. en 


9t.es 

117.0) 


13(1. *l 
70.19 








3,991.46 
1,175.21 






111.49 




































IW.IC 













Sub-TuiiK 






I» 10 

.OS 

217.37 

.11 


Stoll 


1.CK7I.04 


1,700.17 


111.70 


M.J9 

1A 41 


74.97 

" iis^bs" 


81,14 


148.B8 


*»i.io 




6,1*7.69 
















turli'Tflf . . . 

Rock ftiAr ^.T 




^1 
S-1 

S-HI 


1.92 

9.IT>.12 

IS.SS 


7.118 
1,1*0.81 


2.BB 


441147 





"i>79,93" 
.41 

4.40 

IB. 81 
80.11 


1.11 

10.21 

41.14 

1,111.16 


. - 




IB. 91 
14,511.91 
12.14 
163. *7 
964.4) 
1.413,51 








10,196. BS 1 l,[^74.1l 
1S.I6 

... 11B.06 

4.19 tii'fi.)- 















Timhrr Brpdf!» . 

Su^-TotjJt 










II. ID 


















^■1 jr. 






1 












t,]S9,71 












1)7 .» 

3M.T0 


TST.TO 
1.H7.B1 


<.l«1.79 
Ifl.Ml.Bl 


II1,»9.1> 


i,lifl.91 


111,01 


441.47 


1,B6).90 


1,761.71 


4,89^.09 




17,1)7.0) 
















COUNTY 
TOTAIJ . 




9. 100.08 


l!li411.0B 


1.179.n 


100,01 


114.81 


1,114.78 


1,9)4.*1 


1,H1.I9 






J 41,134.71 




5[*cl [Iridic* 


F-) 
F-I 
F-IO 


) Arr 


ll^5.7fl 
I4».ru 














































- . 






:::::;::::::i::.....;.::: 








Suh-Ttiiili 




.tn 


1SI.81 










1.14 
190.11 


J7.B6 
I4«.2I 




11.09 
140,66 
81.73 


147.97 
73s. 99 
191.18 


....: L.. 


















fLPPKrcre 

Rmt B*MisT. . 




s-7 

s-s. .. 


11. jl 
is.« 

1?.7( 


1*1.70 


IBtl.lO 
717.11 


917.9! 
1,940.B1] 
Ii071.14 


.71.11 
1,107.11 
l.flU.lfi 


14.9) 
56.11 




1 


1,411.41 
7,41). OB 

l,Iin.6s 

1.19 




SL.iWAlVNf:^ 


ISO.fl 


] 








1.« 






CoDcrrrr BtiJ^Ei 






1. 19 
73 -*7 
























1,166.14 




I.N 












RA.Ql 1 IM.70 
Bd.ia 715. SI 


911.17 


l,911.Bb 1 1,840.B1 


191-M 


114.07 


110.61 


171.47 
178.47 




11,919.17 






1 tJI MTV 

r n ]■ M s 














»I!.B7 


S.9SI.86 \ I.IWI.BI 


7).«7 


191. 1& 


164.07 


380.61 


1,1*«.S4 




I.H 




i 11,919,57 












F-1 
F-4 
F-» 


.^„^. 


IQ.AO 




911.1) 
VIl.lS 


1,811.71 
U.87 

I.M4.1D 


i.oe 

IIW.73 


iiB.ia 


4.M 


19.11 


91.1) 


111.14 
l,H 


171.77 
1.19 




1,410.17 
25.79 
3.06 

1,4)8.01 














KU.n) 


HI. SB 


4.M 




11.1) 


- 






II. u 


SU.IO 


19.82 


lll.*7 


. )71.1« 


1 










TAVI.OK 


Rock b«K£.T, . 




s-u 






l.iW.70 


1.7H.B6 


I.«».I1 

178.11 
1 |B)«. 11 


17.30 




1*1.49 


11.97 


1S^,14 
7,«4 
*.44 


691,10 
10.91 
9.1* 






1,766.1) 
1P6.B7 
131.17 

8,109.09 
















Tirahri- »r»^jt,-». 


... . 


i.ui.aii 






117-81 




1. 01 


























41.01 


l.I».HI 


l.ai7.7« 


1,71!.M 


174.98 




167.10 


11.97 
t 71.12 


169.41 

% 181. rw 


71S.11 






















roirNTT 

TOTALS... 




SV.!8 


l.79S.I«l 


1.3ICI.M 


1.«I'.4ft 


l.7*S 9« 


I Sill. SO 


s 4.efl 


I 207.11 


J 1.09S.71 


i . 




$ 9,667.11 



STATE ROAD DEPARTMENT OF FLORIDA 
Genera] Accounting Division 

.STATEMENT OF ROUTINE AND STCJHM DAM ACE MAINTENANCE COST HY C(HINT!EK AND TYPES FOR YEAR 1037 

SECOND DIVISION (Continued) 





TYPE UK 

CONStaiPL- 

TION 


TYPE 


Nd. 


LENGTH 


Rlr.HTOF 
WAV 


ItOAD 


SURFACE 


STRUt- 
TllRES 


GUARD 
RAIL 


SIGNS 


LKNTtR 
LINO 


ENGINHER- 
ING AND 
SUPER- 
VISION 


SLINDRIES 


STORM 
DAMAGE 


COM- 


COST 


COST BY 


COtiNTY 


Fcdcfil 


Siitc 


liud Mrin 


Bridge FtEE 


LIABILITY' 1917 


1917 






F.II 




I.J7 


lOT.W 


i. 




t 


i - 


i- . 


( ... 


! 


t 7.51 


J 11.47 


$. -. 


t. 


i 115. M 


















194 70 








































-— — 










fut.Tm.l. .. 

il.Kl Bj.f ST.. 
(.ifiJsd 


-"- — 


W 

S-7 

3-5 

S-!II 

S-ll 


44. tl 
J.S7 


111.0 






14. !■ 






7. SI 


11,47 




iii.ei 

i,(119.S5 


















7«.» 






4.M 


67.31 


75.11 


149,95 
14.61 

.X 

},l> 


46>,1B 
55-07 

.79 

ig.lR 










im,oo 

«.S(I 
T«.» 


147,11 


141. n 




6)a.5i 






IW,» 












ii",«4" 

K0.16 
1,849.14 






Titnlvr Uridj^ci. . 


















7t.II 
75.11 










SU..Tu>»l...-, 

rOtlNTV 
TOTMJ! . 






IP'.TS 


I, HI. HI 


741. W 


^>BU«7fr 


TO. 70 


161.11 


4.01 


67, H 


17(1.04 
177.55 


111.41 




-.,,. 










H.il 


I.W).50 


741.96 


4. Ml .46 


HI. TO 


161.11 


4. OH 


67.51 


115. 119 








$ 6,065.51 


DIVISION TOTALS— FKDPRAl 
Bl VISION TOTALS-STATE. . . 


^^_ 




1,(H).)9 




a. 049. 69 
lB,ra7.}£ 


)0,)S7.tl5 
67,291.19 


)7,423.08 
ltMJl-47 


1.566,4! 
l4,aM.44 


519, H 
1,114.95 


1.156.71 
1,714 .O* 


1,144.41 

4.4a4.ae 


1,7911.95 
S,»5.74 


6,157,01 
14,410.41 


6.7D 


t.OM.B 


112,466.116 
JOS, 460. 14 




Division GJIAND TOTALS 




Mie.oi 


17.49l,»l 


$16,077.01 


1*7 . fi45 . 14 


^1I6.1^9.^^ 


117.4il.»7 


JC.fii4.J7 


*5.9ei.&l 


S6.u«.i; 


SI 0,144. 67 


$52,767,45 


5 6.70 


! 1,MI.H 


t . .. . 


$411,929.10 



figutt\ i ml iCdtc trrcd pr>- 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST BY COUNTIES A\D TYPES Ft)R YEAR 1937 

THIRD DIVISION 





TYPE OF 
CONSTRUC- 
TION 


TYPE No. 


LENGTH 


KGHT-OF- 


nOAD 


SURFACE 


STRUC- 
TURES 


aUAUD 
RAIL 


StGMS 


CENTER 
LINES 


ENGINEER- 

IMt; AND 

SUPER. 

VISION 


SUNDRIES 


STORM 
DAMAGE 


COM- 
MITTED 
LIABlUTlf 


COST 

BY TYPES 

1917 


COST BY 


COUNTY 


FtJtuI 


$r4ce 


Hold Mitti 


Bridge F«c 


COUNTIES 
1917 




Sknil AtpKalr 


F-5 
F^ 




6-91 




( 9-10 


S Anil 


S 19,90 


$ 


f 


) 


I 


1 .61 

).19 


S .44 

).B7 


1 


% 


* 115.18 
6t.4a 






l.Elld.4l} 


17.14 














































>.n 


1.016.40 


9.10 


4n.ji 


19.90 

496-lJ 

).176->9 

719-14 

ll-)6 


)7.14 








)-91 


l.)l 






581.71 


























Concrere 




S-l 
S-) 

s-s 

S-7 

£-10 
S-11 
S-11 


e.9T 

•11.19 
1.4T 




117,01 

l.t».<l 

441.1) 

11. U 


991. W 
7,1S9.61 
4,W7.« 

100-1) 


4-6) 
10,91 
)1».4) 


' "ii'»' 


12.09 
144-61 
14), 01 


317. 7S 
167.1) 


74,11 
690.91 
161-61 
-61 
.01 
144-01 
111.11 
)24.81 


170.11 

1.618.88 

461.48 






1.101.71 
17.199,79 
6.9)6.66 
127.)1 
14.19 
3,117,62 
4.170,00 
1.689.07 






Jtock Baic ST.. 

StaA Atphnlr 

Gfidcd 




'" iijis^io' 
••.wa.so 

7.714.41 


6.00 
6-37 


M,a 
















11.30 

),0».S0 

4.114.74 

161. SI 






1-96 
S.91 














J.OO 


l.U 


-4) 
11-64 






117. « 

197.08 

), 191-69 


111.79 
8.01 


f«-M 
Slt.l1 














10. U 






&rid|c QpEntioa 








































Sub-Toiftli 






104. SO 


t4,!U.7a 


2,419,19 


11.190,71 


S.))).)l 


9,710,07 


H.M 


)10.)) 


601.61 


1,608.11 


8,069.10 


111 11 


m,ti 


41,078,46 
















COUNTY 
TOTAI-S,.., 






111.43 


16.^1. la 


l,41B,t9 


11.676,0) 


«,))).» 


9.767.11 


3).e6 


110.)] 


601 -11 


l.SI4.4e 


8,07). )1 


1)1.11 




1 41,661.14 




RmK ItiK ST.. 
SandCUrST. 


F-1 
r-6 




l.W 




li.ll 
11.91 

17.14 


47.19 




116.76 








16.17 
.17 


10.31 
.11 






301.97 
41.14 














81. H4 






























A.44 




47.19 




116.78 








1^.44 


10.71 


Rl.il4 




40l.lt 






























S4 
S-7 

5-11 
S-11 


1».«7 
Jl-11 


195,00 
],074.90 


S)4.75 
105.74 


1,M9.91 

1U.97 

2.11 

4.4) 


t.iai-u 

761.19 


W.ll 
108.11 
12). 94 
148. 10 
7.Sfl7i99 


«-» 


110.19 


114-4) 


476.8) 
11-19 

6.09 

7.74 

111.91 


810.14 

69.41 

).U 

7,10 

1,M1.16 


1,94 




ll,9tl,4) 
I.lU.l) 

119.10 

167.59 

4.211. )1 












CALHOUN 


















Timber BriJ/|tk,. 
SfJdBcOpcriEidD 






























i.ii 




" 






























11 -M 


1.4SS.90 


740.47 


1,71).M 


a.9&4.ei 


1.9JS.77 


i.ii 


m.jj 


114.4) 


644,18 


1,491.16 


l.»4 


----- 


17,744.17 
















COUNTY 
TOTALS . 






«.S1 


1,46^.^ 


7fi7.6l 


1.762-7S 


i.iUM 


i.l-H.l) 


(..)) 


121-7) 


] 24.^1 


61*0-^2 


2,1(11.98 


88.78 


s n I'tf.K 




C*mh:j-c[c .. 

SinJ^,ph»hS,T 

StrtI Bridxta... 
Tunbcrflrtdflfi.. 


F-i 

P-) 

F-10 
F-11 
F-II 




Jl-61 
i-40 




910-49 


!,7».ll 
lM-7] 
11-46 


l.)16.11 
1.0«)-41 


28.41 

:<7.ii 

I.049.H 

J4(.04 

71.18 

6.7) 

1 .114.4ri 


2-70 


116. 12 
107.11 


i,nsa.)B 

tJ.61 


496.1) 

lll.-K 
64.47 
7). 19 


1.002.49 
561.M 
7*7.71 

1,L4).V 




«.IU 


11,JH7.4"' 
10.105,89 
1.414,)l 
1.566,71 
71.18 
679.16 








T.91).16 






j.ais.m 

l,l]7t.U 












' 
























































41.11 


619.68 


1 




















441-41 


















39-Dl 


J.IXI.H 


910.44 


9,041-48 


1.601.5) 

711-Sl 
419.71 


I-Tn 


l,llt.)9 


W1.14 


1.629.16 


7.B«,TV 


W-N 


29.127.46 




















S-1 
s-7 
S-9 

s-to 

S-II 


}a.fi4 
11.11 
17.» 




M7.S6 
1»0.)9 


6.191.00 
1.117-69 
1.110.19 


16.07 
11.10 
10.00 
19 -M 
1S.14 




707.14 


1. 141.14 
111.47 


171.94 

111.81 

llt.ia 

1.07 


■14. 31 

117.61 

174.79 

.7* 


11.91 
40. n 


— ■ 


10,941.14 

1.719.16 

1,971.16 

41.71 

1).14 

41.09 

17,711,41 






SindCliyS.T-. 






1.1) 






Cuncrcff Bridni. 




1,0»,90 
!,<i6l,4i 


















































.46 
648.46 


.11 


































Sub-Tor>l» 






77. ;i 


9».» 


ii.iia.u 


1,111.71 


111-41 


l.U 


741.39 


lilM.ll 


1.4(18,01 


71.10 

7.99^.4^ 




















(.(it)NTy 

TOTALS .. 






11^. I) 


7.611-05 


l.SiB,74 


10.77). )*■ 


4. Ml. 27 


1,717.811 


1,9) 


1.1S6.02 


1,4)0-10 


].)19-8,1 


l.[)17,29 


40.00 




S 4fi. 860.87 



li^urci Jndiciic Credit^. 



i^as 



-.--f^i^' 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

•STATEMENT (IF ROL'TINE AND HTOKM D.\M.\<;;E M.ViNTPIXAN'CE COST HV CiHINTIES AND TVPEH FOR YEAR iUaT 

THIRD DIVISION [Continued) 



i 


TTPt Vii- 

roNSTRL't 
TION 


TYFM 


S'o. 


LENGTH 


RltiHT-OF- 
W*Y 


noAD 

BED 


5LI(LF,5C£ 


STHUr. 

TURliS 


GUABO 
BAIL 


SICNS 


CENTER 
LIMES 


enginefh- 

ING AND 
SUPER- 
VISION 


.SIJNOBIES 


STOR.M 
DAMAGE 


COM- 
MITTED 
LIABILITY 


COST 

BY TYPE,S 

1937 


COST BY 


COUNTY 


Sine 


RipiJ MiIe^ 


Bridjte Feet 


COUNTIES 
1937 




Sand A^nhitt::».T. 
Undcd ... 
Cuirtcrere bridfEE^. 
<ltc?l Pnilj^K ... 


15 

f.7 

F-IQ 


).» 




5,.- 


I-,- 

1.014,67 


1 

«57.65 


t 

70,011 

1,059,8) 

876,49 

1,130.91 


S 

418.62 


t 


* 

59.16 


f- 

527.67 
45,Ofc 
11,96 

146 .05 


t 

l.Olfl.SI 

112,51 

17.51 

1.908,61 


S 

5,181.97 


SilM 


»— - 

9,915-19 

1,117,40 

918.89 

3,)B5,58 






15.714.60 
114,00 








( 














1.U 








1 ■ 










































9.5i 


IA.0)B.6U 




1.0l4,f>7 


tii.a 


4.HV.14 


418.62 




59.26 


741,74 


i.ait.n 


5,113.09 


U.M 


16,517,76 

1,944,79 
116,04 
5.460,61 
11,19 
766.64 
304.91 
340. B4 
69-54 
1 ,W).U 






















5-J 
S-5 
S4 

s.> 

.tio 

S.I2 


15.64 
4.6B 

II. SS 
1.70 

t.is 




110,16 
57.41 
96.14 

" >7.ia" 


1.449.00 

BB,70 

715 59 

1,71 

I5t.04 


615,63 

61,10 

2.096,70 

IB, IB 

451.17 




118,13 


41.31 


115.17 


91.77 

4.46 

110-B8 


184.50 

5.16 

231,72 


."".'.v.. 














^indCliv ST..., 
GridcJ 

Cocii-rcEe Ehrid^n. 




50.60 


44.51 




145.17 


MM 






"«^50' 

1)0.00 

1. SOI. 55 












153, t> 


55.41 

11,70 

3,40 

II5-9!) 


37. 81 

12,16 

4.15 

1,451.11 




a.m 






i04,9f 
516.IB 
61.09 
427.09 














,90 
















Hiidjtc DpciKinn 




































Sub- Tut 4h 






54.99 


1.7M.6J 


MO. 9) 


1,415.74 


1,145.28 


1.140.61 


ITl,?* 


41.5) 


10).67 


174,81 


1.919.89 


1I,H 


IH.N 


10 ,040.11 
















COUNTY 
TOTALS 






64.51 


i7.a]e.i; 


jn.gi 


4.450,41 


1,880.95 


5.477.15 


Ml ,36 


41.5) 


561,95 


1.117,59 


1,D0«.Ba 


5,170,19 


fll.M 




f U,5]8,19 
















CtMlUrptc. 

Sind ClJ^ ST 

Slid Bridge. 


F.l 
F.6 
F-9 
F.tO 


|i*.77 


555.91 
61,110 


547. )l 
215. Mi 


1.1121.25 


sn.io 

i«4,ll 


594. W 


50 B) 




ftxJ.TI 


91.00 
96. Bl 


64, BO 
190-14 




312, M 


1.8*7.14 
!,19).6« 

577,04 
551. 1> 

6,189.57 
















— 











570.79 
158,18 








4.1* 
44.74 


1.69 
646.61 










,.„„ 








!N,1! 
























Sub-TWil! ,. 1 


_. 


3B.27 

14.00 
l.lB 
20.16 
11. Jl 


615.91 


7B2,99 


i.sii.ia 


1,197,11 

218. M 

676.15 

1.165. 58 

418,85 


1.115,76 

1,54 

155,15 

11,75 

56.61 


4.51 
15.45 




600,7) 


118,11 


903,14 

377.7! 

98.71 
110.69 

17 17 

24. Bl 

51.27 




tii,(n 








^"^ - — 




CAnSPEN 


Ciincine 




S-] 
S-) 
S4 
S-7 

S.1D 
S-ll 




4».ff7 


1.464,1) 

641,70 

l,1ln,lt« 

!IB.71 

>.1> 




ieli46 


119.51 
45.11 

114,61 
10,59 




3.565,47 
1,7il,» 
3.601,11 

605,44 
3.18 

344.14 
1,064,67 












H7.7B 
S.7I 
































SicfJ BmJgcx 




S.MT.W 
141.15 
fTl.W 




















J,8I 


197,15 
411.11 








22,17 
14.21 

)4«.]6 






Timber Ihitlcr^ 












511,46 




















368.46 








Sut>,Totah 






«.05 


4, mi. 5) 


1.041,16 


4,oia.w 


1,695.16 


1,096,17 


19.98 




810,41 


111,48 




10,918,17 


















COUNTY 
TOTALS ... 






77. Jl 


4.650,15 


1.824.15 


5.911,57 


5,BM,47 


1.119,9) 


70,81 




969.11 


$74,19 


1.71) .65 


ni,48 


ni.in 




f 17,107,54 










CnnCfflc itliiffc^ 


F-S 






150.40 
































































150.40 






















6,112,77 
1.509.24 
86,79 
1.607,48 
557,47 
1.680,67 






























Suck Bile ST.. 
Sjod Clif S.T.... 


:::::: 


S-1 

s-7 
5-B 
S-ll 
S-ll 


11,11 
1.95 

11.17 
17. )4 




455.711 
147,16 


1,811, IB 

1B4,4B 

4.79 

14fl.l9 


1,921.17 

4.491.89 

80.97 

246, IB 


53,T1 




154,61 

11, on 

1.01 


yoi.n 


in ,01 
161.16 
,0» 
11, Bu 
45,17 
101,45 


4F1,08 
■ili,» 










































991,56 

IJIS.TO 
12.14 






95.65 

151.24 

1,567.08 














95B.90 






[ 


471.44 


IBM 






BnJfiffOprracJDfl 








( 




1 .,. 




























M.59 


9i>.90 


HID, 94 


1.548,74 


7.641.11 


1.574.17 
1,574,17 




173. t« 


508.1) 


ill,* I 


l.eBO.M 


471,44 


IBM 


15.694,41 


















CODMTY 

TOTALS . - 






*4.59 


I.IW.W 


600,94 


1.14B.74 


7.^41.21 




173.66 


508.11 


111, SI 


l,«841-60 


477,44 


BZ7.CI8 




I 15,694.42 



jt^^l^[^» indrtaTf crcdiH. 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT DF RttUTINE AND STORM UAMAC.K MAINTENANCE COKT HY COUNTIES AND TYPES FOR YEAR 19S7 

THIRD DIVISION (Continued) 





TV»E OF 

coNSTBirr- 

TioN : 


TYPE Nn. LENGTH 


aiGHT-OF- 


RO.IO 




STllUC- 


CUAllD 


SIGNS 


CENTIS 
LINES 


ENGINEER. 

ING AKO 

5UPER- 

VtSlUN 


SIINHRIES 


STORM 
DAMAGE 


COM- 
MITTED 
LIABILITY 


COST 

BY TYPES 

1957 


COST bY 


COUNTV 


I'ldcril 


inn kujj Ml to 


»r,Jjc irn 


MIT BED 1 SllRFACE ' TL'KES | RAIL 


COUNTIES 
1917 


CuncrcrE 

'SanctCjAvS.T.... 


F.l 

F.) 

F-» 

F-10 

F-11 




n 

.71 

7.n 




t. 4 .,* 2no-9l 


*. . 

.75 


( 


t 


1 

61. 11 
117.J9 


t 9.11 

.84 

148.14 

)ii95 


! 1.44 

.11 

171.01 

140.36 


I 


8 


( 111.68 

92.88 

1.179.17 

"2i0T9.l6' 









l,03«.lll 

'm!»7' 






^ 






1,«M.M 






"V.iMM' 















Timber Bridnd.. 










, 






».« 


2, 649 .00 


iio.m 

573.00 
HJ.74 


1,»1,49 


t,ll!.U 


1,H47.71 






189.61 


191.94 


417.16 






5,764.79 










til 












HOLMES 


Siiid Cliv S.T._.. 
Gt.Jti. 




IT. IT 

ij.ei 


"iiiio'ij 


B.015.51 
174.01 


1,362.61 
1,446.11 


iii06 

558.01 


150.44 


101.11 
19.94 


1U.87 


TO). 16 
141.96 
19,60 


1,079-24 lll.M 
250.39 <1.4) 


»"w 


16,791.69 

1,542.04 

595.09 








11.36 


























Sub-Tcnili 






Jl-M 


2.eso.t] 


7W.74 


t,3I7.]} 


7,804.12 


1*9.07 


250.44 


133.19 


281.(7 


963.93 


l.lJl.Ol 


161.03 


i.lll 


20,918.81 






rOLTNTY 
TOTALS 






hl.TI 


5,1)1.15 


fllft.74 


til.flSO.OI 


9,141.nf> 


7,41«.78 


110.44 


223,19 


4711.48 


1 . 1 57 . H6 


1,749-17 


1^2.03 


9.10 




t 36.691.61 




C^imiet: 


F-l 

F-i 

F-S 

F-10 

F-11 




4.10 

n-i« 




1 (rt 


112. IM 
7.S» 
5,1» 




37.1* 


174.11 19.08 
... 4.71 


11.19 
1.59 




£11.67 
441. W 
7.00 
133.91 
557.11 












171 


76.18 


»7.i4 






61 .0} 






5.83 
141, 4> 

164.23 
























1.98 
44,77 


1.47 
646.61 





























iM.ai 






Sub-TiK*!...-, 






ll.W 


»l.(ll) 


90.J1 


1.65 


111 -JO 


516.19 


>.71 


101. W 


179.11 


73.06 


663.98 


307.54 2M.a! 


1,774-75 






Itocli B4u5.T,.. 
SanJ CUt 5 T 




S-5 

S-7 
S-9 
S-IO 


4.t> 
M7.i6 

IS.M 










311,12 
45.90 


15 -« 
599.42 


161 .» 

615.31 

3.71 


S.13 

1,117.78 

79 .S5 


7.51 

1.911 T9 
170.60 






656.00 

10,1A«.47 

3,161.11 

1.00 

l.M 

111.63 




JAt:kso^ 




l.fK.19 
91.99 


10,917.91 12,016-20 

120. m j J. 101. 11 


95 -is 


195,08 


U.M 
107 W 














CdtUFCEc Bridftci. 




1,1»,1I 

121.30 
J.IIl.lO 


1.00 

J. 14 

194.18 


















2. 00 




















Timbir Bridan . 
















ii.»9 


14.36 










Sub-TouJi . - 






]3<>.fr$ 


i.ntn 


l.»4.18 


11, 371. M 
1 1 , 17fi*71 


I4,110.4t 
14,545.69 


m.84 


93.51 


814.89 


783.16 


1,125-1! 


2,126.28 


195 ,oa 


sn.ta 


33,714.66 






eouNTy 

TOTALS... 






m.n) 


S, 177,41 


3,754.11 


916.19 


97.09 


711.55 


964.37 


1,197.51 


1,790.24 


Wl.t! 


m.4i 




5 15,4K5.<1 




Rod B.«6T... 


F-l 

F-» 




1!.H 


. ! 1,51S.!S 

Nd.lJ : 


ai4.70 


148.11 


1.81 


lO.TB 


11.71 


104. W 


101,90 


191.05 






1.940-68 






Snti-TMrii..-. 






21. M 


146.1! 


1,511.95 


114,20 


I4«.>5 


1.81 


16 .78 


12,71 


104.95 


101.90 


191.03 






2,940.61 










S-J 
s-7 

S.10 


17. » 
.41.39 




415.03 
472.13 

SM.ro 


513.lt 

371.12 

l,17J.12 

59. M 


111.11 

2ST.64 

5.171.311 








III.OI 


81.69 

61.44 
261.71 


160.11 
117.05 
581.41 






1,948.11 

1,515.19 

7,9M.«7 

59.98 

101.24 

651,06 
















1.01 








lEFFERSON 










20.11 










Cancrci^ Sridf^s. 




lilte.W 
40.30 

i.«7a.jo 


















t>7.» 
4n.M 








4.11 
19, 5i 


1.51 
17.31 










Timber Bfidj|Ei.. 








117.51 
















SufJ-Tewh..,, 






M.19 


l,S14.!a 


1,441,26 


1,3W.6] 


«,19t.l> 


573.44 


10.11 


1.01 


311,05 


435.34 


177.41 






13,119.9ft 






COUNTY 
T0TA1.S.... 






«.<! 


2,«tl.21 


1,971.11 


3.171.85 1 6,446.71 


571.15 


56.59 


15.71 


136 .98 1 


511.44 


1.061.47 








J 15. 170. ^-1 



d ■£• bjiurci '\i\4hmu cwcdin 



[ STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

STATKMKNT (IF UnrTiNr: .\NI) HTOUM DAMAIiR M.MN'i'ENANCFO r:oSf HV COCNTtRS AND TYfKK FOR YEAR 

THIRD DIVISION iConttnued) 



low 



rCHlNTV 


TV PC OF 

( ONSTBIH - 

T10N 


TVPr 
ffJrril 


Nih. 
^liir 


l.l-N 


GTH 
Hrulii ! cii 


IKOItTOF 
WAT 


HFH 


SIIRFJIIF, 


STmiC 
TlrBFS 


BAM. 


SIfiNS 


r.ENTEB 
LINP.S 


P.NGtNEEfI- 

INC AMn 

SUPEB 

vrsioM 


."^IIMniTFS 


STOIIM 

tlAMAlif 


COM- 
WITFFn 

MlBII.rTV 


rtisT 

iiy Typp5 

1917 


tOST BY 

fm:MTIPS 

1917 




Riwl BiuST... 
(irl^nl . 


H 
f-J 




IP.7S 
5.T9 

l.n 
17. n 

lEl.AT 


ISI.IH 
I.IM.W 

1,11*1. 7t 

3.f»1.74 


« 1,437.1) 
149,97 

1,177,111 

i.ll(t.«J 
111.41 

. . y 

4.04 
1.9I4.M 

6,491.79 


t 1,614.4] 

11). 11 

l.ltl 

1,MII,71 

9,1)7.114 

1,111 711 

19.19 

11.74 

l.Hti.ei 

11,7911.11 


$ 116 16 

141.14 
6,lfi 

416. ]» 

W9.49 

l,[111.6fi 

71,4) 

4.64 
l.llK.le 

1,441.41 


J D.lo 

11. in 

169.47 
421.1) 

691.60 

704. 0(1 


t 16.11 
r6,44 

11,61 

1)1.47 
161.09 


1 


1 441.66 

441.66 
»,4flO-ni 

1,400.01 
1,441.69 


I ii)-)i 

19,99 

lAl.ni 

.«9-W 
lll-ll 

14 41 
791.6* 

91" . <" 


$ 244.94 
17. li 
66,91 

119,11 

1,191.57 
lli5.0» 


J 


I ma 


( 4,«<S«.*9 
747.05 
™.4S 

1,491,19 

16,0^1.11 
1,475.K7 
91, V« 
12,74 
111.47 
411,14 

10,*01.1» 


























-""^^" 


mm 

" II, w 










S-7 

s-m 




LFO^' 


rnttcmf 

SindCU, ST.. 

Sicrl n>i.l<c> . 














11.14 
11.41 

1,491-11 
I.BHl.M 




it.n 

Mt.Itt 














SuK-Ti^Ml«. . . . 


■l-__ 




114.(11 


194.56 
137.31 








COIIKTV 
TtlTHI-l 


1 Jl,wift.09 




S«od CU» ST 
Sub.T(Htb 


ft 


':"_:;:^ 


.VI 

.« 

It .IS 

17. M 
M.M 




NA.31 
3(11.49 

411,74 
411.74 


If.M 

1ft. 14 

liil.iw 

t.4«1.7» 

174.19 

1.19 

7,163.13 

7,19«,«l 


411.11 

161.46 

1.I17B-76 

1,461,71 


.49 
1,16 

lii.m 
11. so 
114.01 
111.74 
1,174.<7 

2,411, «1 


fr.l^ 
6.06 






- 

1»-9<1 
114.17 
161.34 

1116 

9-7! 

1!«,)4 

619.01 
619.01 








16,54 






11 S< 
6rrt.05 
2A1.11 

1! 94 

7.11 
1 , 4H7 . 16 

3,l9l.o: 

1,193 01 


11.25 

11 25 
11,25 





16,14 

711.61 
6,1 11. 14 

1 ,f^A . 14 
11.19 

n* 1) 

1)^,12 
1,99!, 17 

l7.m7,W 












«ml BjmST... 
SinH rill ST. 

fJ.iJiJ 

Tonrrrrt Undfct 
Srtrl Hfadjin 


---■■;_ 








s-i 

S-7 
s.tl 








l.lni"RTV 


711.10 

7I.B) 

1,113.01 

1.914.11 

1.164.91 






''--^::^^^ 


------- 






Tinther IVid^ 
BrtdfieOppFirTttn 

COUNTY 



















1.411. 71 


3. 911. HI 






t 17.094.11 












S.n4 Clii .S T 
f.£»mrcfc Hrnlflci 
Srf*l RriJjtE^. ... 
Tinf*> DridiR. 
Bridge Op*rif!ftn 


Fl 
F^i 
t 1 

F-W 

r-1 1 

F-ll 




9.71) 
tll.M 


1,4m!4iI 
IK.V) 
17A.tn 


ll.ilB 

11^. 19 


127.69 

1,117.94 
19,11 


1.1114. 11 

111.91 


21.87 
1.111 
177.17 
1,114. la 
IM.M 
7W.77 




H1I.79 


111.15 


461,41 
Ftl-VI 
9.41 
ini-«6 
4.69 
51.19 

714.90 


I.OM.Tn 

ldn.44 

1 011,30 

1.926,4) 

1,91 

«54-'l« 

4.790,17 


11,446.^9 


ua 91 

I.M 


11 -77 41 
1,?1I.H1 
1,111-4 
J. 16*. 14 
116, ai 
1 ,49i,0) 

ll.lTl.M 

11,240,18 

11,197.67 

11,510-59 

11,11 

lll.l^ 

l.«l,10 


















».« 
































l.Ml.W 




1,404, HI 

H,Ke7,61 

11,B67,77 

111 14 


1,111. in 








12,446,69 
176,94 


~~ tR.N 

N-H 

1(7. 70 






Sb3b.Tcr«U .. 






w.w 


171.17 


1,917,15 




W-19 


IH.« 
213. W 














OK A Loos .^ 


^nd CUy S T. 




S-l 

M 
5-9 
S-IO 
MI 


39.01 

lo.n 




131.71 
917.99 
717.5) 


I,6fl7,il7 

1,6411,18 

11,446.76 

6.47 


m.io 

11.19 
J7 15 

" 111^76 
1,]S5,» 


i.ii' 


146,21 
SM,I5 

6,1'1 

,71 

1,41 


601.91 
710.64 
100 -41 
-04 
1.91 
44,41 


1,111,91 
1,140.11 

740-09 
,01 

i,oa 

10^,61 
















{^(^crrre ttfid||« 




141.90 
9,103.C» 


1,91 




























11,75 


































Siih.Toi.li 






i(n.«v 


11,419.70 


1.9711. 35 


11, RCA, 94 


ia,«H,ii 


t,7)J,lB 


i-ii 


540, J9 


171.10 


1 ,791 . TO 


S.iOl-Hl 


[7I!,M 


3»» 


11,561,01 






COUNTY 
TOTAI.S.... 






IW.Si 


14.3J11.M1 


1.110.13 


14,271.74 


20,077,21 


4,642.5) 


1. 11 


621,51 


144,05 


1,476-00 


1,191,19 


11,611.67 


MO.Jl ' 


I 74,Bn,69 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST B^' CorXTlEi! AND TYPES FOR YE.\R l«:ff 

THIRD DIVISION (Continued) 





TVPE OF 

tONSTXUC. 

TION 


TYPE No. 


LENGTH 


RjrrHT.OF- 
WAY 


HOAD 
UEU 


SURFACE. 


STRUC- 
TURFS 


GUAKD 
KAIL 


SItNS 


CENTER 
LINES 


ENGINEEK- 

INli AND 

St'PEX. 

VISION 


SL'NORIES 


5TOBM 
DA K4ACE 


COM. 
MITTED 

LIABILITY 


LUST 

flV TYPES 

19)7 


COST BIT 


COUNTY 


Fcdcril 


.StJEt 


Ru.d MiUi 


ll'idjc Fit, 


COUNTIES 
1917 




S>ud Aiphj|{ 

l^iiil CJa> S.T.... 

MIIUIIUDEOIII... 

Cancrcte JJridgn. 

StctI VridlEI 

Timlvf Hfjdjiei., 
Arid|c Ojicraljon 


F-S 
F-t 
f-t 

f-9 
F-IO 
F,ll 
F-ll 




I'.'.V.V.'. 


1{».16 
9.M 




( HM.till 
17.46 


J Sll.il 

I,U9>.65 

611.01 


1 lf.6.11 

i,ifii.ai 

141,11 


t 40.00 
15.10 




t 1.91 

' ll-W 




5 t>i.ai 

IH.ll 
51.17 


I 1P8.H 
111.64 
117.69 


5 >ia.L>ii 

1.15 


I- - - . 

3t.U 


1 1,16(9.11 
1,411.10 
1,111.10 








17.11 
11.11 


61.11 
79.99 












l,4iu.ia 
HI. 10 

9,447,40 












11.91 
107.19 


IS. 91 


.10 
4. II 










61.61 
11.11 
W.ll 


1,111.17 

7,11 

141.11 






i,ii6.67 
181.99 
Ml. 01 










111.11 

31.10 

469.61 






























'■ ■ - 
















1,677.11 


















K.n 


1 1 , M9.7D 


l,040.tt 


i.aat.ti 


71,76 


ll.M 


141.11 


Ul.li 


1,191.17 


4)0.) J 


K.H 


4,767. DO 

1,401,10 
),1W.I7 
10,411.19 
1,065.20 

' asi'ii 

19.914.U 














SANTA BOSA 






S-J 

S7 
Sll 


11,47 
11. M 
li.ll 






1,078.91 

1,194.90 

7,010. 11 

117.61 


19.40 

174.16 

1,171.17 

1,117.61 


16,91 
146.06 
47.41 
14,66 




19 .M 
111.11 

716.01 


11.10 

16). 6a 


67.99 
107,91 
119.11 

79.44 


111.10 
111.19 
647.17 
199.7 J 














707.79 
171.67 
19.91 




116.67 








SjinJ CliT S t" 
























CiilXttlt ^r'i^t**' 




111.50 
1,«91.U 
















14.19 




79B.« 
1,044,16 






16,14 
»U.01 

I,LW4.14 


91.19 

i.a4.5i 

1.410.41 




l-W 






















111. 17 

1 , 161 . 10 












71 .Dl 


I.IIR.M 


1,141.17 


10,7!*. 14 


1,lfr1,04 


ell.u 


MO. 70 


















COUNTy 
TOTALS.. . 






107.17 


11,116-00 


l,l»:i.lil 


II.A7B.67 


1,161.17 


1,111.91 


71. -"O 


W7 . 11 


461. «1 


5 !v.«9l.5i 




^iitd AiphjlE.,.. 
MisfcllincDui..- 


1-1 
F-> 
F,9 




I.W 






477.16 
16.14 










11.76 

.at 

6.99 
11. 1> 

111.11 


19 86 
1.49 

17,04 
191 .«> 






511. ia 

17,98 
1*7.80 

771,16 

I,e69.a7 

1.41 

l-,-64 

1,111,16 

171.68 

171,61 

1,596.71 








17.41 










441 .it, 






1,010,00 




176-9(1 








'" 



































1.10 


1,910.00 


17.41 


491.40 




176.91 
















lai.lB 
1.11 
1.91 

171.97 




— ~ - 











Hmk Ban, ST... 




S-l 

S-l 
S.7 
&.» 

SJ( 
Sll 


u.n 

l.M 
41.01 




4>9.tl 


1,910. H 
1,70 

ii7l7o' 




























11.91 

119,91 












76.98' 

.7! 

U.JO 


.... 


:--_-- 




















40.11 
1.411 

a. 41 






Luntrctc bridHi. 




191.10 
l.MI.i! 

1,781.11 


J«a.97 

117. M 












14.41 
















Sub-Tori 1..,,, 




1,441.19 














779. IB 
616.10 


661 .6t 


666.11 

11*1.41 






44l.4t 

441.46 


704-ai 
116,19 


IW-IO 






tOIJNIV 
T(lTAr..S ... 






Mil 


4.W1.11 


i.iU.bf 


6hl.6H 






417. &1 


1 fr,17i.tf6 




^jnd Akph^li... 
S.iiJCIn ST.,,. 
t'lnber llridjin.,. 


F.) 

F-i 
F-ll 




U.41 

l.M 




441,0] 

u-ae 


1,171.11 


16.11 


17,44 

' 106.16 

ill. Be 

111. VI 
17. Bu 

n.*9 

746,17 
6,»7.7B 








119.14 
1.4« 
1.04 

■ 161,14 

174.641 
741.41 

16.«i 

141.14 


191.97 
l.ll 
6.47 

W1.71 

4Vi.l> 

1,UI.69 

19.6a' 
I.Ull.W 

1.011.10 


lUO.LPfr 




4,116.17 
74.14 
114.117 

4,647.78 

6,410.11 

1I.M8.61 

1.70 

1(99 

780.11 
7,t48.U 

16. 161. 4Lt 














171.40 




















II. n 

16,10 

616.91 




100.06 
i,ltM.41 

1 .101.41 


m.m 

tl.M 
IM.W 

IW 40 












U.ll 


171.40 


101,91 


1,171.11 


16,11 

VF7.04 
1,171.41 


6,11 

ii'ia" 














111,94" 






Sind A«nlvdi 

iijnd Cldr !i T 




s-l 

S-ll 

a.11 


11.11 




1,471.11 


4,110.01 

11.691.00 

1.10 






"' i,«i^io 

444,«1 
J, Ml, 71 




W ALTON 


f.ihn^r^tc Hridir^ 














1.60 










3ridjc Upcraiiga 


Zll- 


711.01 


III.M 






Sub-Tutilt... 




117.74 
149.1J 


t.KII.U 
11,671.71 


t,>]e.74 

1,141.(11 


16,141.11 

14.411 4^ 


4,1179.16 
4,111.47 


7,179.71 
7,411.11 


41.61 
41.81 


1,191,49 






C.OIJNTV 
TOTAtJ..,- 







741.01 


111.94 


l.tK.tl 


1.1 11, 111 


I.UrA.4: 


1 40.!lll.ltl 



it^urtb. jndkjcc trcditt- 



an 



■aa 



'- 



STATE ROAD DEPARTMENT OF FLORIDA 

^ General Accounting Division 

STATEMENT OF ROUTINE AND SIXIRM DAMACJ'] MAENTKVANCE COST liY COUNTIES AND TYl'ES FOR YEAR 1937 

THIRD DIVISION (Continued) 





TTliE OF 

CONSTRUC- 

TrON 


TYPE 


No. 


tENGTH 


mCHTOF- 
WAY 


SOAD 
BED 


SURFACE 


STRUC- 
TURES 


GUARD 
KAIL 


SIGNS 


CENTER 

LINES 


ENGINEER- 
ING AND 
SUPER 

IISION 


SUNDRIES 


STORM 
DA.MAGE 


COM- 
MITTED 
LIABILITY 


COST 

RY TYPES 

19)7 


COST BY 


COUNTY 


(cdcul 


Slice 


Hvd^ M'lc« 


BriJil, Ftti 


COUNTIES 

19)7 




Cowfcit. 

RocL BmS.T.,. 
Cnncrflc Bridjlt^- 

Strel Brkd|i» 

Timber Bftdfn.. 


F-1 

F-J 

F9 

F-IO 

FIl 




•I.9S 
.SI 




t 47.41 


$ 164.10 


t m.IB 

110. ai 






S 14.09 


i 14S.1) 
61,11 


i 21. Oj 
.A4 


i 1).9T 






f 66),»J 

t7f.ie 




















1,119.60 
































liiij 






















JI.4J 


161,47 








17,71 






117- «7 
1.1S7.36 





























Sub-TiM^li .... 






S.H 


i.tia.iw 


17 .Jl 


167.11 


17B.4I 


261.47 




14.09 


110,)) 


41,01 


47. 0> 










S-5 

S-7 

S-IC 
S-ll 
S-ll 


!.7B 
H.H 
17,00 




49.69 
167-69 
in) .77 


160.96 
1 .(,92-71 


71-94 

2.hil-o» 
4.7!I.IO 


i.ia 

11. yi 

10. pt) 


" 1S7.)0 






14.41 
191 .W 
4la.)B 


11,16 
]9).04 
617.7} 


449,01 
1»7.S) 


72. M 


111.^1 

l.^FH-17 
a,4Bl.)4 




WA.'iHINt.^TIlK 


Sirid CU. ST .. 
r.diititrr I!. id. CI. 


.-.__... 




)!.») 

m.S3 


«).70 






7<I7.1(1 
1,W7.0J 














































»-iJ 


I.IM] ,4S 




19.11 




»7.«a 

)).)7 


147. M 
BM.)) 


t)),44 


I.M 


).1T4.74 
949,40 






Brrdflu Opcriiinn 




































».I0 


).<91.T) 


Jll.l! 


4.109.BI 


e.9ii.J4 


l.OTJOJ 


lAl.yt 


71. Dl 


61,70 


976,10 


1.160,10 


1,141. y} 


iir.M 


IB 101.76 
















COLINTV 
TOTAH . 




il.17 


7. (Hi. 7) 


16S.« 


4.177.U 


7, MO. 76 


1,1)4.80 


167. m 


£6.1.1 


174.0) 


1,017.)l 


1.107.1) 


I , 143 . 10 


117.2D 




i 19,f6B.12 








JB4.W 
1,]K4.fl4 


«,)60.(>7 
70.+t7.0J 


7,<4«.9J 
21.749.71 


26,l]?.0< 
MCI ,661 -[11 

SI 56. 791 .[19 


ll,W7.34 
9B,12&.74 

1109. 311. 9B 


1!.6)7.S4 

11,166,01 

* 4a,KU-9) 


AlS.iJ) 
1. 110. 27 

£ I.BlB.ll 


70i.lil 

4,400.47 


).11S.91 
7,)l».6) 


],7)i.«3 
ll,l)l.»S 


ld,661.6B 

ie,oii.<2 


17,U7).9l 
4,711,«9 

i ll.SlB.SO 


2.Z«.93 
3,«4.M 

t i.eio.u 




DIVISION TOTA L5 - STATE 






1)0, 100. )4 


mviSION GRAND TOTALS 







1,468.7) 


117,nJ7.lt> 


il9,60a.70 


J 5,101.7) 


1 10.)4).)7 


« l6,Sgi.7B 


i n.iu.K 


i -. 


)4)B, 721.^1 



I'ij^urc^ tniii^iEc crcJiEt- 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

HTATEME.NT OF ROUTINE AND STORM DAMAGE MAINTEXANCE COKT BY aiUNTlES AND TYPES FOR YE,-\H 1937 

FOURTH DIVISION 





TYPE OF 

CONSTR UC- 

TIDN 


TYPE No. 


LENGTH 


i[lGHT.OF- 
WAY 


ROAD 
BED 


SUKFACL 


STKUC- 
TU11E5 


CUAUD 
RAIL 


sic; Ml! 


CENTER 
LINE5 


ENCJNRKll. 
INK *NE) 

SUPER- 
VISION 


SUNDRIES 


STOa M 
0.1MACil-. 


COM- 
MITTED 

LlABlLITlf 


COST 

BY TYPES 

1917 




COUNTY 


F«lcril 


jtite 


Koid Miln 


Brid^ Fcei 


COUNTIES 
1937 




r.iinceEir. 

JijLt Baw?5.T.-. 

Sind A^phalr 

Concrete tiiidfia. 


F-1 
F-J 
F-J 

F-» 




J7.ia 

S.4(l 




$ 11^.04 

1,1«^.1\ 

M,79 

:],14 


( 61.47 

1,6&4-71 

49J .Ofr 


1 19.01 

1,6)1.16 

192. 9« 


S 


1 7.71 

110. 11 

1,80 


t 17.10 
1,719.71 


S 262. yi 
401.86 


J 21.19 
411.68 
11.19 


S 4i.7S 

1.019.71 

11.6) 


i. ... 

1.16 


I 

n.N 


J 760.81 

]1,)10,07 

021.71 

15.14 












1,]»1.U 














































4.41 


1.191.11 


i,eH,i9 


4.110.11 


5,871,11 




U9,S4 


1,716, SI 


666.16 


494.16 


1.077.11 


1.16 


n.M 


11,9)7.76 
















ConcrcTt 




S-1 

S-1 

S.10 
S-ll 
S-12 


9.»5 




IM.ll 

4,9U,79 

1MI,W 


1^.9! 

9,8l4.1t 

771.9S 


7,IM 

I1,0S1,16 

B64.14 


M-70 
149.41 


917. 7b' 


,78 
611,10 


jii.M 


14.00 

1,407.61 

101-91 


27.40 

1,160.11 

130.01 




511.11 
11,197.57 
2,028.47 






RiKk Baic ST 








«M.n 






















4H.10 

V6S.J0 

40,061.40 




























l,]«.97 
11,914,8} 
1,189,90 








11.69 
491.0) 
4D9.U 


81.11 
1,601.94 
4,990.04 






1.111.77 
21,546.72 








11,71 






>.0) 


- 


lol.lt 




t.Ma.Di 






BrtdgtOfKrinan 










































Sub^Toi^I*,, . 







lit. 7! 


41 .163.40 


J.WS.ll 

7,000.40 


10,4^.21 
11,046.41 


11,914,14 
16, US .09 


1), 119, SI 


940,81 


611, SB 
1,)9I,71 


121.77 
1.189.91 


1,419,18 
1,911,14 


10,191.86 
11,47V1,18 


... . 


ft.sBfi n 


66,891,47 






s,4u.n 




COL'NTV 






I«t.l4 


41,6».!1 


19. 119, 81 


1.170,61 






$ S0.>1?9.2) 
















Rvtk BjkS.T.,. 


F-J 




I.Sl 




l.OSl.lJ 
17. Bl 
11,45 
37. W 


151.M 


11.11 










9,11 


5.44 






168.1) 






















Sub-Tat »l* 






).J1 




IDl.bO 


21.11 










9.BI 


1,44 






168.11 




























Rett BjmS T._. 




5-7 
S-fl 
S-9 

s-in 

S-tl 
S.11 


54.77 
l.« 

34.111 
Kll 




6,411,47 


6,101,11 
15-11 
116.14 


17,4) 


79.116 


141.16 


1,197.48 


70fl.2) 
1.18 
194.24 
1.12 
14,10 
11.74 
71.0(1 
118.10 


1 ,4.16,91 

1,97 

171, IS 

4,)1 

11.40 

86-11 

164.74 

4.)2).64 




tl7.« 


17,169,48 






UiiJcJ 






1,911. 91 
1,16 


7.41 












3.747.71 1 
13.07 1 
871.11 1 
1,4^4,11 
1,171.11 ' 
l.OBI.ll 




Concrete Bricta», 


















).H9-« 

HI. 70 

), 619.40 


.. . . 


<02.M 

l,M6.1« 

2,141.98 

229,15 






































17.81 










m.ii 




Ufidjic OprriiOun 


































!«.M 




Sub-TDtalA 






M-)7 


7, Ml .71 


1,1M,4) 


9,jj4.ia 


6,481.67 


t,6M 91 


79.06 


m,5« 


1,197.48 


1 371.11 


6,601.17 


















f 10,W7.B7 




COUNTTT 
TOTALS.-.. 






«.U 


7,261.71 


l,l9S,!e 


9,419.H 


6,W7,01 


4,666.91 


n.SK> 


141.16 


l,197.4S 


1,1S1,92 


6.«I4.)I 




Z«.M 









F-1 
F-l 
F.» 




J4.M 
7.49 




1,191 ,B1 
76.11 

l,«7.») 


1,624.111 
111-44 


727,89 




18.40 


811.04 


14.91 


117.91 

17.11 


9».1I7 
M.KI 






10,111.41 1 














CurKfcrc BrjdfEci^ 


l.OSO.OO 














































Sub-TucAU 






41.1J 


l,{HKl.m 


1,919.S1 


717 -M 




18.41) 


811.04 


14,91 


165.06 


994,17 




10,799.61 
























s-i 

S-5 

S-7 
$.8 

S.10 

5-11 


J5.71 
11.41 
51.7} 
J).44 
lt.f4 




1,191.74 

1.0M.21 

1.72S.W 

4] .el 


1,991,10 

1,474.91 

6,111.97 

711.00 

140.7A 


1,BS).17 
77«.24 

1,414, OS 

186.7! 

8. 06 




ii.m 

11,14 
>7,22 


1 11 , IB 
66.06 
703,57 


B81.12 
10.17 
11.17 


171.16 
191.69 
600.12 
11.09 
12-02 
7.14 
171.18 
14.10 
5)1.44 


1,111.96 
144.2) 
1,112,78 
111,72 
19,74 
10,14 
419,41 
41,06 
7,906,)0 




14.079.11 
4,011.17 
11,361.11 




















Shift Atphitt 


















..-";:::.; 


















119.99 




608,19 

291,79 1 

5,724.49 1 




Ceintrtit B.,dje,. 




1,779,41 

»7,1D 

1.751,10 




174,11 
],<»e.K) 






















11.16 












.90 


111.97 








Bttt^prOpfrAtiOfl 








308,61 
































^ 5B>54 0[t 




Sub-Toial..,. . 






ni.7t 


e,)S7.7i 


J, 117,47 


11,944.77 


0,864,62 


1,879,42 


110.61 


916,17 


1,186.71 


2,101,94 


11,507.58 






47,«39.17 




COUNTY 
TOTALS.... 






IH.IH 


7,417.71 


(!, 195,411 


17,904.19 


9,191,11 


5,«?9-4I 


U9-1'1 


1,747-11 


l,141.A7 


1,767 -on 


l!,1n2,ll 


1 





Itftkirci rndic'rr cr-cJtri. 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

STATEMENT OF ROUTINE AND STORM DAMACIE MAINTENANCE C(WT BY COUNTIES AND 1 VPES FOR YEAR 1037 

FOURTH DIVISION (Continued) 





TYPE OF 
CONSTRUC- 
TION 


TIfPE No. 


LENGTH 


KIGHT-OF. 
WAX 


BED 


SUKFACE 


STBLC- 
TUtltS 


OUABO 
RAIL 


SIGNS 


CENTER 
Li NFS 


ENGINEER. 

ING AND 

SIJPFB- 

V151QN 


SUNnilES 


STOBH 
DAMAC;E 


COM. 

MITTED 

LIABiLITl' 


COST 

Br tiets 

19)7 


COST BY 


COUNTY 


Fid oil 


.^[mc 


Roxl Mill! 


Bndgt 7ttl 


COUNTIES 
1937 




Cnnctttt ..... 

Rack DaicSr.. 


F.1 
PI 

F-9 




1.14 




f 11-10 
7S3.9) 


S 11.16 
3,071.66 


f 10.74 
5)0.6) 










1 1.02 
207.11 


t .41 

374.44 
1.01 


J. 


t. 


t 34 -63 

1,111.14 

3.03 










59.11 


61.50 


451.19 


1.15 
















Loaaas BrJdj^i 


9ii.n 


























































Sub^TotiU 






JJ.Sl 


Sll.TJ 


795.1) 


7,084.04 


141.57 




59.11 


61.50 


152.19 


20B,1} 


571.11 


1.15 




4,119.00 


















FLAGLER 


Rim: I Bpic S T 




S-1 


14.16 
1.30 




441.11 
11.7(1 


451.62 


^44.91 
140.19 




2-)S 


11). 96 


141.27 


15. IB 
11.57 
5.04 


IT7.11 
51,10 
71.11 






2.077.95 

114. )4 

1,414.51 


























117-M 


1,)]B.26 










































Sub'Tatili 






M.» 


ji7«eo 


415.09 


451.62 


115 10 


1,111.26 


2.)i 


1)1.96 


141.17 


9B.19 


IBl .16 






1,106.10 




















COUNTT 






M.» 


l.lW.H 


),!M.ll 


3,542.66 


1,316.67 


I,))B.26 


61.46 


302.46 


591.46 


307.02 


659-14 


l.)5 
























Concrcic... 

Rock Btiti.T... 
(tCiKflUn^tii. ,. 
CoDcrtHc bridtci. 
Sreel Bridftei 


F-1 
F-1 
F-1 
F-9 
F-IO 




16. sa 
IS <1 
9. $4 




S61.14 
171.01 
U9.46 


3,440.90 
1,01), 94 
), 790.15 


6)6-14 
141,46 
141. 7> 






))l-64 
16,19 
IB. 15 
5.20 
5,7) 




293,42 
241.17 

110.49 
.07 
.05 

116.11 


611.17 
184.60 
287.14 
.44 
34.16 
1.616.11 

1,946.14 






6,176.11 
4,4)0.61 
5,208.18 
S.JI 
16,14 
1,711.77 








1.55 




117.11 
15.11 










)7.16 










1.)9«.10 
20)^00 






















17.60 
1,06 




































































«.5i 


1.W9.10 


l.lOl.tl 


1,145.09 


I.IIA.IB 


IB.ll 


57.16 


445.51 


161.71 


111. IB 






15,6)0.52 


















NASSAU 


C 




S-1 

S.) 

5-1 

£.« 

S-10 

S-11 

S-11 


11. 11 
11.01 
19.1) 




704.96 

1,150. !6 

375,70 


1,164,16 
4,457-97 
2,506,11 


116,81 

1,117.51 

177.90 


171-24 

2-OD 

1,15 

171.9a 

971.99 

5.000. 55 

110.14 








1B1.13 
181.15 
109.15 
1.10 
17.11 
56.26 
111. IB 


475,69 
811.00 
291.76 
1.12 
61.12 
191-67 
1,616.11 






5,114.03 

i,aoi.B2 

1,411.47 
171.50 
1,097.41 
1,111.79 
1,015,11 






Rock ^ute S T 






l«.15 


175-41 


271.61 
15,50 










Gfidrd 

CoQCfctt Bridget. 








»1.*t 






411-00 

101,30 

1,111.70 


















2B.21 




17.01 






















5,51 












BtiJgc OperinoiJ 
















































Sub-Toijjk. . 






11.0! 


1,916.00 


1,111 .11 


10,111.96 


2,010.)5 


1,600.15 


110.61 


192.49 


2Bg.II 


919. M 


5,501.19 


....... 


121. « 


35,949.97 
















COUNTY 






B6.40 


4,113.10 


1,5)5 04 


1B,)74.07 


!,116.7J 


4,621.76 


167.*) 


611 00 


149.14 


1,101.46 


6,441.0) 




lil.M 






















ConcccEt 

CotKrft?A.ifii^U 

Shetc AihhilT 

Crii^rcl 

(lanctett UricJAti. 
SrHl Brictjtc 


K-l 
F.J 
F^ 
F.7 
F-» 
F-lO 




l.DO 
11.J3 

i.j; 




10.41 
JS9.6) 
251. C6 


1,155.94 

2,446.00 

669,66 


))).29 
474,61 
114.69 








50.56 
261.91 
201.21 


B1.79 
174.47 

fl4.e7 


14).)) 
126.71 
141.62 




n.» 


1,771.59 
1,091,41 
1,544.61 










23.57 
16,51 


11.69 
1.10 
























91.00 
10. TO 








































10.77 
















«1,77 








































li.lt 


171.70 


i!1.17 


4,271.60 


1,D92,«) 


10.77 


71,95 


11,79 


513,70 


120.9) 


611,16 




If.K 


7,111.15 


















CoEicivTf Aiphilr^ 




i-i 

S-J 

s-e 

S.5 

S-IO 

S-ll 


IS. 61 
40. SI 
1.99 
JJ.Sl 
11.09 




1,071,61 
e94.01 
160.]! 


1,076.09 
1,096.04 


ill .92 

1,^6), 27 

16,14 

),li 

1,106.69 




11.97 
127.47 


9,31 
7S1.B 




111.60 
115.79 
10.44 
143.94 
109.47 


156.06 
694.81 
11.17 
309.11 
416.61 






1,911.71 
10,001.06 
191.17 
1,191.11 
1 , 166.11 










15.27 










Siod Ait^hiti 
















Graded 






141.7) 
1,679.20 






















""'eoiToo' 

101,00 
1,1IS.«0 


177.14 




11. 6t 


111.97 


144.91 










£trd bndjtti 




















11.71 
795. B9 
















1J.71 
137.59 




















1B.11 


11.29 






































llO.-H 


1,114. BO 


1, ,{01-60 


7,a9).06 


4,275.17 


109.60 


417.11 


916-61 


510. IB 


B96.6! 


1,791.16 






19,776.05 




















COUNTS 
TOTAL?.... 






1)5.7! 


3,197.50 


7,916.77 


11.9ft4.f6 


l,36B,5Ct 


110.17 


511,07 


911,10 


1,045.11 


1, 117. IB 


1,404,22 




1*.H 




I 37.350,10 



fegurci iDdkAif cccdiii. 



STATE ROAD DEPARTMENT OF FLORIDA 
Genera] Accounting Division 

STATEMENT OF ROUTIKE AND STORM DAMAGE MAINTENANCE COST UY COUNTiES AND TVPEa FOR YEAR 1937 

FOURTH DIVISION (Continued) 





TYPE OF 
CONSTRUC- 
TION 


TYPE No. 


LENGTH 


RIliHT-OI- 

WAY 


ROAD 
BTD 


SURFACE 


STRUC- 
TURLS 


GUARD 
HAIL 


SIGNS 


CENTER 
LI NFS 


ENGINEFR- 

INCi AND 
SUPER- 
VISION 


SUN D Hits 


STORM 
DAMAGE 


COM- 
MITTED 
LIABILITY 


COST 
BY TYPES 

1937 


COST er 

COUNTIES 
1937 


COLtNTr 


t-'cdcral 


S[i[f 


■ ujd M^lc. 


RMdgc F»[ 




Kixli Biic ST.. . 


F-9 




M.61 
12. 7S 




S 1,4S4hI> 


$ 7, 116. Be 
517.56 


S 97). SO 
1,606.0) 


* 1.4) 


t 171. 7a 


S 141.69 


t 677 , 48 
127.53 


$ 314.39 
106.51 


$ 1, 131,11 
343,36 


' '■'' 




t 11,139,14 
4,419.18 


$ 










»4.Q0 










































17,199.11 






Sub-Tsnii 






47. » 


jA^.oe 


2,0*1.99 


7,7)4.41 


),)79.M 


1.4) 


171,79 


146,69 


905.111 


JSD.TI 


1,901.77 


1,3) 




















Rock [Us«£.T... 




M 

S~9 
M 

S-JI 
S-Il 


45. es 
1.1] 
I.IS 




1,048.41 


B.ie«.}t 


l,6)B-06 
1.3J 


4.14 


7)0. n) 


499.99 


607.6) 
40.43 


791.67 
.)) 


l,4je.65 
,71 






17,061.31 
41.01 


















































4)1. M 


6».a£ 


i.mi.jt 




34.1) 






171.19 
B-ll 
41. )5 
18.31 

145. 15 


366,71 

4,00 

95.74 

11. )7 

3, 31). IB 






5,707.14 
114.69 

1,118.41 

3)3. )7 

J),14H.11 










427 .<0 


101.)) 

1,144,99 

571,36 

!0, 119.10 


39,69 
3.17 


51.44 










Srtil llrid)|<:i 








































TI.M 






IlriJj|.Opcr«iDii 
















































Sub-Tmili 






»-KI 


4»fi39.Gn 


1.)0J.71 


e,940,)7 


4.667.79 


32,043.14 


7B4.17 


)63.0) 


699,54 


i,i7n.ii 


1. 30), 41 




n.u 


16,710.91 
















COUNTV 
TOTALS.. . 






I0T.19 


s.fioy-fifi 


4.>40,70 


i6,«94-99 


6,;47-74 


32,044,69 


95), 9) 


715.74 


1,*04.3) 


2.06S,B3 


7,707-14 


1.31 


It.U 


f 74,010,10 














CihntLirts HridBci. 
5[ctl llfit^jtt^ 


F-1 
F.» 
F.IO 
F-11 




!,B1 




)).19 




«.)) 




4.56 




58, 07 


1 36 


1.9) 






117.66 






171.40 
U7.4J 


























1)6.11 
U7,l* 








1.10 
11.60 


1.37 
1,146,16 






161.71 
1 ,516,t) 
























































Sub.Toul 






).![ 


3W.« 


«,1« 




<t.)) 


44).40 


4.36 




58,07 


B6,06 


1,149.71 






l,U3,t9 






RikL Uiu i.T... 




S-4 

S.J 

S.( 

S-9 

S-IO 

S-II 

s-u 


M.*5 
>.8D 

l«.)i 




1,1)1.14 
141.19 


947. )1 

969.19 

S.3I 

6,104.11 


1,B«.0) 
167.)) 


i)J.54 


59B.H 
7.11 


B4.)6 
9.11 


44,61 


136.39 
66.11 


514.16 
171,8] 






1,081,11 

1,633,11 

9-31 

11,961.51 


















SEh|]N'OLF. 


Gr.JtJ,',... 




















mio" 


1.159. 311 


l,f 66.47 




15.99 


37.11 


171.01 


)71.67 


l,oe9,6a 










Concrct: Bfidftft. 














isTw" 





91Q.11 

1,)79.11 

465,16 








IB.n 
49.16 
75.65 


99,37 

177,01 

1.040,91 






1 ,041,46 
1 ,110,78 
1,58179 


























{triJg^Operarioa 
















































Sub-To.ili 






M.M 


1.8C9.1J 


1, ))).«! 


8,04). 11 


6,74i.B) 


), 117,13 


611.11 


411.0) 


517.62 


1,016,98 


3.103.03 






16.130.19 




















COUNTY 
TOTALS..., 






71.15 


I.IM.DO 


l,W5.fi3 


i,<i4).i! 


(,«M.)S 


3,761,5) 


623-B4 


4 J 1.05 


375.69 


1,115.04 


4,151.11 








$ 28,015,81 




Rott B.iVs'r." 


F-1 
F-J 
F-S 




11.)] 

IB. 7] 




1.754.8B 
41B,09 


I,B16.64 
2,673.^ 


169.)) 
1,169.66 


1,4) 


114.91 
)7.9) 


110.71 
317,41 




160,76 
135,11 


331, 50 
]»,14 






4,144.41 
5.5»),B8 








90,75 










4KI.III 












































Sub-Tfiril 






U.IM 


4K.K 


J, 114.97 


4,)i[l.ll 


1,4)9.11 


1.43 


1)1. B6 


431.14 


90,75 


49). 97 


1,065,74 






10,411,19 






R«t BiicS.T .. 




S-3 
S-J 
S-T 
S-l 
S4 

S-id 

£-11 

s-u 


66.17 
J.9f 

31 .M 
8,17 




B72.91 
11.40 
19,16 

111.3S 


6,071.74 

),)fi0.70 

IJ3,07 

16,76 


1,171.01 

l,an.64 

1.]} 

37.09 


63.01 


119,61 


647.46 


11,97 


501.1) 

147.14 

7.11 

9.0) 

).)1 

119.60 

111.79 

716.71 


1,001.11 
381 .10 
11, )6 
11-11 
1.19 
401.19 
999.07 
15,016.61 






ll,)49.gi 

7,043.96 

107. )1 

116. B3 

119.31 

4,BI3.13 

13,179.48 

16,415.83 






Sirtd Aiphitt..., 












ST, JOHNS 


GudtJ 
























""hta.ia 

411. AO 
ll.M.M 












- 






ConLrriF VtiisH. 
Sr»l Brid|» 




111,3* 
4,1)7. «) 
11, 90). 3) 
10,680.50 



















1.31 




9.61 
6.00 




ii.ei 




















iii,n 






Sridjic Op7rjitiDn 














































SubTsiili 






lll.» 


ii,«4).eo 


1,017.19 


9,631.17 


),0)9.91 


17.017,19 


129.61 


670,09 


11.97 


l,90).l) 


19, til. 1) 




ia.n 


64,614,06 

















COUNTY 
TOTAr.S.... 






146. 6S 


tt,ll4.«l 


3,141.16 


14,141.49 


6,49911 


17,019.71 


111.47 


1.171.1! 


173,71 


1,397.10 


20,177,27 




m.Ti 




t 75,051,55 


NOTE: BMht 


tt tjurcf iadkitc 


credit*. 



































STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

ST.4TEMENT OF ROUTINE AND f^'niRM IMMAGK MAINTENAN-CE COHT liY COUNTIES AND TYPES FOR YEAH 1937 

FOURTH DIVISION (Continued) 





TVPC OF 
r.ONSTRL'C- 

TIOS 


TYPE 


No 


LENGTH 


RIGHT-OF- 
WAY 


ROAD 
HEO 


SyRFAtE 


STRUC- 
TLIRES 


GUAXD 
R.Ml. 


SIGNS 


CHNTER 
LINES 


ENGINEER- 

ING AMD 

SUPES- 

VISION 


SL'NDRlEi? 


STORM 
DAMAGE 


COM- 
MITTED 
LIABILITY 


COST 

BY TYPES 

1957 


COST BY 
COUNTIES 


COUNTV 


Fcdciil 


Sri IE 


HadJ Mil« 


Urtclgc Fnt 




Ir 


F-1 
F) 
F-7 

F-10 
f-ll 


"■--■- 


a. TO 
i.ot 

11.91 




% 517.01 
106.17 


S 410.55 

1,195.51 

137.53 


i 11.61 
1.91 


1 

iiTsi" 


1 1.57 
4.J7 


t. 

4,>1 


t 330.01 
16.79 


% 56.134 
111.97 
17.17 

39.14 


i 110.11 

199.84 

7,00 

KI5.1T 


I . 


» 


2,143.05 
161.81 

831.16 
4,718.28 






Rvil HiuST... 
fir.Jtd 

ConcrtEf BrJJsff". 
Sitcl liridg,^ ... 


770^}' 

1[7<43 






Sub-Toiili 




37 .« 


»»7.70 


7J5.I2 


1,063.44 

80.04 

10,011,78 

55.18 

11.11 

1,013.84 


16,3^ 


11. M 


9,14 


l.l) 


$46.81 


145,52 


1,111,31 










CoiKreK 

ttiicl Bl>c$T... 




S-1 
5-1 

5-1 

S-7 

S-9 

s-m 
S-II 


8.W 
«,87 
26. 7> 

11,5! 




1W.S7 

5.761.63 

JW.71 


71.10 

11,111,09 

>61 19 

77.07 

1,701.17 

' i',si 

17. li 






1.10 

1.111.S9 

41.S7 

--- --- 

'.a' 


30.11 
1,101 .14 

ji7'4D 


41.60 

1,311.11 

81,99 

S 59 

IW.ll 

84.21 
115,76 
151.58 


105.91! 

5,7Ml.ia 

168,14 

1,11 

7)3.59 

271.11 

693,05 

4.851.12 




:::::::: 


18,830.36 

1,897.18 

117,00 

7,110.71 

'"'lii95!78 
8,199.17 
6,065.95 




VOL 11 SJ A 


5M-J0 
4,7M.(10 


109. 9S 
l.M 

V.iiV.n' 

7.160,71 
K3.U 


1,978.80 
41.94 






Miiccllincii<i>..- 
Sl?el BrF[t|r» 








^uh-TDIah . 






I»,4I 


J.TJJ.JJ 


B,6A0.65 


11,113,37 


17,36C.69 


11,168,07 


1,011.74 


1.408.81 


1,488.7) 


2.518.78 


10.110,9] 






67,571.80 






rOL'NTV 

TOTALS..,. 






1^6.10 


6,6n.Ai 


9, 385.97 


11,287.01 


17,577.14 


11,153.32 


J.Oll.ajl 


1,411.13 


1,015.36 


1,774.50 


11,631.15 








% 71,195.08 


DIVISION TOT:i 

DIVISION roTy^ 


LS-rEOERAL. 
LS— STATE 






ljn.61 

B57,0* 


«,!78.1I 
93,061.57 


I1.05fi.tlJ 

Jl,^49■^o 


19,112.18 

a8,22>J.87 


Il,ta5.6l 
69,526.19 


304.9! 
121,081,11 


-'5ft.«0 
^,279.1! 

S 6,ni6.15 


3,687.81 
6,1UI.6a 

1 9,719.51 


3.353.11 
6.556.44 

J 10,089.78 


1,018.13 
14,738.16 


31,154.71 
71,134.08 


3.86 


■,Bt3,4) 


86.690.77 
108,171.33 




DIVISION liRAND TOTALS 






1,117.67 


103,159.69 


J «,im.M 


tll7,lfi2.)3 


t ei.iii.oo 


Sill ,58t.04 


$ 13,786.19 


1 81,188.80 


J 5.S6 


! 8.938.4(1 


5 


1491 BA».I[J 



Is^jr^i rndicitt crr^lin 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST HY COUNTIEH AND TYPES FOR YEAR 1937 

FIFTH DIVISION 





TYPE OF 

CONSTB UC- 

TION 


TYPE No. ' LENGTH 


RIGHT.OF. 
WAT 


ROAD 
ElED 


SURFACE 


STRUC 
niRES 


GUARD 
R.ML 


tIGNS 


CENTER 
1.1 NFJ 


ENGINEER- 

INCi AND 

SUPER. 

VISION 


SUNDRIES 


STORM 
DAMAGE 


COM. 

MITTED 

LIABILITY 


COST 

BY TYPES 

1917 


COST BY 
COUNTIES 


COUNTV 


Fcdcril 


Sriir 


Hnad MiJh 


Bndj(c F(Ei 


1917 




Concrete .. 

Sind Alptl»]c.... 

GfadtJ 

CaiKfcre bridcH- 
Sinl Bndjti.... 
TInbci IliiiJilci.. 


F-l 

F-5 

F-7 

F-9 

WO 

F,ll 








» 1.BSB.17 
IJS.W 
176.11 


% 1 ,<)0.$S> 


1 VJbAl 
144,71 
56,46 

V.w 


i 


$ 146.60 


f 111.89 


$ 19.19 


i 183.54 
15.81 
15.11 

-91 
5.17 

11.61 


3 669-47 *- 


i 1 * 6,156-67 






"iii 




13.39 

.61 

14.85 






1P1.I? 






a.» 


.-,., .- 

3fiB.4CI 
lt7.00 
M,IO 
















. .. 

151.65 

1.09 

51.71 


^ 


1).»7 


.,_ ... 


11-40 

179.41 

1.09 

1.5I1.4B 






5uti-To^il«._.- 








lit. 90 


1,4M.9« 


I.ISO.W 


1,079.31 


11S,*« 


I4e.«! 


135. 16 


19,19 


416,47 


1.911.17 






9,110 71 






Jl.lO 










BKOWAHO 






S-J 1 U.Ol 


iw'oo 

111 .40 


3.171.0} 
4It.41 


1,491.11 
11.11 


1,141.13 
115.17 


459.54 




175.41 
111* 
17.16 
l.iS 


11. U 


vn.n 

10,M 
1.1! 

55.71 


710.95 

13.96 

,77 

141.U 




KM 


B,610.ig 

617.54 

19,11 

3,1S1.70 
1(I€,10 

6,155.10 




Miicclliaeuiu.., 
Coaerctc Sridj^ci. 

Sied nhdgeT 

Timber Arid£».. 












S-9 
S-IO 
S-II 
S-II 




IW.ID 
767.77 


















^ ^ 


K3.I4 


5,115.19 










Sub.Tfir-U.... 




M.29 


i,o]«.eo 


1. 191. 47 


1,504.15 


1. 939.0 J 


).46S.«4 




llB.«t 


11.16 


1,153 .90 


6.071,08 




UM 


17,945.11 






COUNTY 
TOTAI-S.__. 




SJ.M 


I.MI.IO 


6,018.41 


1,113.11 


4.016.11 


1.784.H-1 


146. do 


154.17 


61-15 1.550 11 


7.991.15 




XM 




(37,316-11 




Coacrtre 

Sheer Aiplbilr... 
tZtiatrete Bridgei. 


F-l 
F.4 
F-> 


1 li.i* 

,_ 1 11,70 

i 




3,171.41 
541.19 


116.91 
M.11 


1,313.11 
19.11 


34^65' 


99,51 


101.01 
11,61 
11.51 




666.17 

40.06 






6,157.75 

#91.91 

11.59 

15.50 








19.15 










eiiiio 

J7.00 








.31 


,14 




, 






Soh-ToriJi 




.,,-1 37. W 


«».» 


1.910.61 


345.65 


1.111.46 


14.65 


99.51 


119,11 


11. B3 


172.51 


101,17 






6,»1.TS 


















S-1 4.18 
S-l JOfl.&d 




451. M 

6.181.57 

111.90 




^6.91 

1.»!.4B 

171.16 

1J.*« 

3,50 






11.11 

67S.14 




11.59 
1,191.49 
131.11 
1.91 
161.01 
198.85 
34-44 
611.78 


11.45 

1.191.61 

131-16 

9.41 

1,467-10 

101.10 

l!«.0l 

8,441.75 






571.94 




DADE 


RKtHiieST.. 






1.336.98 
737.66 
31.04 
161 .» 


111.51 
I.fiO 


131, SB 


16-51 
59.11 


::::.'.-'"". 


m.tt 


11,157,51 

i.eio.o] 1 












111.86 




Cati^ti:tt Brad^BC. 




s-e 

S-IO 
i-U 
S.11 


"^' 


4,0^.00 

179,M 

1,9»!.S0 




11.176.11 

6,115.91 

1,510.» 

114. <4 






11.10 




34. » 

w-tn 
at- 18 


11,967.60 








I.Ol 
19.51 




1,in9.9l 























3,76fl.65 1 




SrjdReOpeririun 




"... 










9,441,17 




^ub-Tordf^ 






III. 19 


7.1H.10 


e,B13,ll 


4.119.11 


7.718.71 


11,516.16 


111. IB 


111.11 


I4B.31 


3,«I9.31 


11,711.13 




«M.4a 


51,011.69 


S 65,043.44 




COUNTY 
TOT,\l^.... 




1 IfiO-Bl 


7,980.« 


10,791,75 


4. 514. 81 


^,07] .11 


11.591.^1 231.10 


9(0.49 


160.15 


1,931-91 


11,419.11) 




Ha.4B 






Concrfie,^ 

Kock Bt.it ST... 
Miue^lineout.,. 


F-1 
F.J 

FB 
F-P 


7.08 

.11 

7.71 




815.11 
lOi . Si 
107. « 


10.09 

] 30, 51 
1.719-15 


169.il 

.90 

111.00 


lil.i: 


199.50 




ii'.w 


77. M 
11.41 
111.71 


151.99 
11,71 
U6.19 




,..-..._.. 


1 ,«81.81 
110.01 




smIm' 


64.71 


164.81 














;■•"::";"" 












3ub-TciiU.„. 




- 1)." 


51* .OO 


1,I>6.48 


1,909. IJ 


111.51 


154,64 


164.5! 




11,10 


in.M 


401.60 






4,741.11 




Conirrcrt....,,,. 




S-l 11. le 




1,644.60 

1,148.11 

101.10 


1,004.79 

1,111.17 

443.98 


103.M 
770.04 
7fll.07 


40.00 
17.71 


16,11 
144.10 

,90 


11.60 
354.94 
36.04 




115.58 

>19.1l 
61.67 


136.14 
1H.91 
167. 3t 




it.Bi 


3,601,41 




m,(n 

11,1X11 .M 




4.401,11 ; 


INDIAN KIVEK 




1,311.51 1 


Sttil Ktiigei. . . 
Trmhcr iuif^ti.. 




S.lo 




















i.mo.TO 

(,■19,51 
194.91 








60.19 
155-35 
111.14 


191. Bl 

538.11 

1,591.51 






1.191-94 








4.1l» 


1.60 










la.oD 


9.391.69 




S-II 1 










1.997.63 


i 3a,no6-(i4 




Sub-TtK^U 





50.» 


11,471.10 


1.101.15 


1,115.04 


l.MB.H 


11.111.74 


161.51 


411.51 




tB5.84 


3,181.16 




1«.U 


15.161.17 




COUNTY 
TOTAIi ... 




. . . . ftfi-l9 


Ii.fl7^.i£t 


Hft7.71 


4,elJ-ft9 


2.119.BB 


11,467.10 


615-S9 


413.51 


11.10 


909. 7ri 


1.5B1.16 


\mn 





ttgvft* iridicafe cre^iii. 



'" ■ " 



3SI 



aatam 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

STATEMKXT OK ROI'TINK A\[l WTUfiM nAMA(;K MAINTKNANCK COWT HY COUNTIES AND TYPES FOR YEAR 1»37 

FIFTH DIVISION (Continued) 





TVPE OF 
tONSTHUt- 

TIUS 


TTPf 


Kn. 


LENGTH 


RIGHT-OF. 
WAV 


BOAIl 
BFD 


SlHF.^t.L 


STRL[ - 
TLIRES 


1.1 MRD 
A.IIL 


SIGNS 


CENTEB 
LINES 


ENGINEER. 
ING ANO 
."SUPER- 
VISION 


S1.1M0J1IES 


STORM 
DAM.^GL 


COM. 
MITTED 
LLAIIILITI' 


COST 
BV TV PES 

19)7 


COST BV 


COUNIV 


t'cdinl 


St J re 


Ra.J Miki 


Be i J fie Ffri 


COUNTIES 
19)7 




tijiicmf 

ihtci A-irhth... 
Sind Aiphjh.... 

Sir! Sridfli 


F-1 

F.4 

F-5 

F-J 

F-IO 

F.ll 




.14 
.17 




( 10.47 


$ 109.07 


) 70,41 


$ 


(^. ^.. 


t 7.56 


t . . .. -- 


t 19.12 


t 3.11 


$.,, II^....., 


8 111.11 


























171.49 


».17 


IJO.71 

4.91 
141.74 
919.W 




11.90 
.11 




11.14 


J1.93 






49). 64 

!,45 

3*9. S 

1,991.06 






1,141.40 
110.70 




























, 


10.13 
19.46 


10.7O 
911.10 




























































Sub-Toijli. ^^ 






i.n 


1,1J4.10 


10.47 


161.50 


71.09 

690,70 
7,394.07 

445.3) 
IMOM 

J)l,e6 


1,414.17 





».99 




130.87 


1,III9.}J 






3.091.19 




















S-1 
S-4 

s-s 

S-T 

S-10 
S-ll 
S-11 


fig.ii 

]0.4\ 
i).77 




A41.07 
1,168.09 

»47.31 
51.04 
15.7(1 


18«.)) 

1.184.14 

10,817.09 

54.90 

e.l4 


)1,90 

11. SO 

.8) 


161,47 


190.11 
708.74 
18.66 




B5.40 
396.91 
310.71 
119.11 

16.69 


411.76 
1.1)9.16 
1,453.11 

165.41 
11.41 




K.39 

X.Bl 


1,694.51 
14.190.95 
14,413.76 
1.169.99 
61), 81 
.7) 
).909,J« 
5,699.19 
1.945.9) 














3.K1 












9.94 








Sand Aibhilt 






J6.41 










CiriJtd .. . . 




















iitcl BiiJic. 




1.374.7) 

74«,W 

I.IM.M 


,7) 

1,104.71 

J.619.i4 

716.4) 


























-Jl 
.14 




109,96 
131.01 

177.09 


179.36 

179,90 

1,940.)4 




83,91 

iia.u 






Timber bnttxfi 








B.M 


.4) 












Bridge Oi-cniioii 






































Swb'TofiU. . 






IIJ.U 


1,510.0) 


l,i2e.ll 


12,447,11 


1I,K11,17 


9.946.76 


171.41 


m.w 


34.41 


2.061.10 


7.901.11 


1.90 


Ms.n 


49.137.47 
















COIIN-TV 
TOTALS.-,, 






113. Jl 


6,a74.l^ 


l,ll&.&9 


il.84a.«« 


l],881.9J 


11,170.9) 


171.41 


9)9.51 


56,41 


1.101,07 


8.910.8) 


).91) 


Bos.n 




1 51,911.76 




Caacitis &rid.ci. 


F) 






ieo.4G 




^"-^ 




39.00 








7.81 


1.5) 






44.14 
























Sub-TatdU 








JW.40 








39.00 








1.81 


l.Jl 






44.14 






































s-io 
£-11 
s-i: 






4,1W.41 


S41.S7 
7.M 


11,891.09 
111.90 


119.17 




127.44 




■OK, 14 
14.91 


1,106.11 
2).)9 




101. u 


11.119.95 
319.11 






Mjittll.tteciiiT..^ 














4,115.00 

Itl.OO 

14,100.00 


















MONKOL 


Srcel bjidpci 












405.49 

19,167.17 

J7.30 




6.)6 




11.37 

•71. n 

225. 4 J 


14. J4 
1,))5.)7 

3.174.11 






44! .9* 
11,4JI.J1 

],4J6.U 
















52.19 














Bfid(c Dptrinon 
















































SutHtDIlU 






114.50 


1B,4R4.00 


4,1».45 


J4S.11 


11,017.14 


19,719.15 




))4.0I 




1.941.0) 


7,671.91 




1N.N 


«7.799.4T 






















COUNTV 
TOTAILS,.-. 






111.1(1 


}g,«44.W 


I.SM.4S 


J49.31 


11,017.14 


19,811.11 




114,01 




1.941.84 


7.674.41 




1M.M 




f-67,M).»l 












Sind AtphAlE.... 
Concrerc Brjdjti- 
Tinbcr Bridjjct.. 


F.J 
F-9 
F-II 




5.47 






M.90 


17.91 










l.ot 


J.IJ 






120.11 






171.44 
}21.7D 






























71. «6 










3.91 






71.77 
































Su1a-To»ll 






y^^ 


497.14 




«9.>0 


J7.9I 


71.86 








l.BI 


11. )« 






19A.)1 




























Ksct Biic ST... 




S-l 

S-s 

^.10 
S-ll 
S-l] 


U.9fi 

7.1) 

.11 




1,565.11 
11). 4» 


1,)97.)1 
1.13). 14 


9,117.71 
14, 11) .07 


1,019.19 
11.11 


91.71 


m.i) 




l.)79.B4 
4.069.01 


1.767.66 
1,599.11 






19,391.70 
11,111 -59 














OEEICtfOBEE 


CriJol 




















CoDcrerr Briilui. 
Stc«r B^Ufii 




st.ao 

111. BO 
11,051.10 
































4.15 






I,M1.)4 

ll,51l.)6 
7t.81 








46.41 
419.17 
199.11 


111.11 
1,448.14 

1,111.41 






I. 719. 14 
16, 116 ,66 
1,091.41 


















1.11 






•N.M 






Brilgt OpcritioD 












































Sub-TaiAli 






74. M 


11,4M.B0 


I.M4.M 


3,J)0.1J 


14,080,70 


lB.10fl.l6 


91,75 


806.41 




6, 111. 11 


l.))3.04 




tK.N 


71,507.410 




















COUNTY 
TOTAI.3 .,. 






79. 8 J 


l3,9)S.g* 


:,i)4.91 


1,M10,71 


14.IH1.7S 


IS.lBn.ll 


97.73 


soft. 41 




6,119.56 


9,164.60 




132. M 




1 7). 701.91 



AjuTti indiCKcCrcilitl. 



r-fct;ii* i[>T»t.*FT*J"r tflF FLORIDA 



STATE «OAD DEPARTMENT OF FLORIDA 

General AcCdlinTirts Division 

STATEMENT OF ROUTINE .VND STORM D.iMACiE M.\L\'|-t':N.\Nt;K COST HY COVN'TIKS AND TYPES FOR VEAK 1937 

FIFTH DIVISION (Continued) 





TIfPE OF 


TTPE No. 


LENGTH 


RIQHT-OF- 
WAV 


ROAD 

sua 


SURFACE 


STRUC- 
TURES 


GUARD 
RAIL 


SIGNS 


CENTER 
LINES 


ENGINEER- 
INO AND 
SUPER- 
VISION 


SUNDRIES 


STORM 
DAMAGE 


COM- 
MITTF.O 

UABILITV 


COST 

BY TYPES 

19)7 


COST BY 

COUNTIES 

- 1911 * 


COUNTY CONSTRUC- 
TION 


Fcdrri 1 


Sritc 


Bojd Milti 


Bridge Fm 




CDDcrctr-^. 

Rod BiicS.T... 
Mptccllaneoyi... 
Confrere BtiiMs*. 
Tinitier IVidgn._ 


F-1 
P-J 

F-IL 




1.16 

J. 97 




i 4.00 
1,1)1.65 


i 119.5) 
616.96 


1 40.51 
10) .94 
19,16 


$ 


f 


$ 


f 


i 10.01 

111.77 

.57 


1 11.18 
148.81 

.90 


$ 


t 


$ 116.11 

1,189,40 

61.18 

11,14 








58,51 


16.07 


163,91 


9«,D7 
40.45 




















»4S.0O 
66). 10 




31,14 












































Sub.TnciIi 






«.« 


1,jO».IO 


1,157.65 


ato.4) 


161.71 


58.51 


16.07 


lfi}.91 


116.11 


141.55 


171.00 






1,198,95 










S-) 

s.j 

S-7 
S-B 
S-) 

s.io 

S-ll 
S-II 


ll.OS 
74.47 
71.19 
6.4} 




)4<.9I 
1M.)S 


115.0) 
631.36 


1,497.07 
1,115.74 


64.91 


I'ii' 


1)6.81 
1.63 


U.ll 


78.61 
1)1.16 


619.64 
171.37 





T.sa 


1,159.68 
7,954.17 














OSCEOLA 
























611.16 


101.71 


i,0)).)7 


96,98 




19,11 


ti.n 


115.59 


440. to 






6,11}, 11 










J0I.J7 

76.50 

1,155.50 
























11.61 

7,77).06 

45,60 
















11. SI 

8,613.81 

746.43 
























140.17 
44.51 


199.60 
6S4.11 










BridRc OpETiiioV 
























Sub-TcMiJ* 






91.14 


5, 41}. 37 


1,. 1)5. 51 


(5!, 11 


l,]l».18 


7,996.17 


1.16 


180.19 


118.10 


619.16 


1.MZ.94 




r.u 


11,018.07 






COUNTY 
TOTAU.,.. 






116-6» 


4,911.47 


l,49).l! 


l.7)(.)4 


>, 517.89 


8,0)4.49 


34.51 


144.11 


154.71 


771.11 


1,004,94 




T.H 




i 11,117.01 




ConcFtrc 

Aoik BjkS.T .. 
Lancttts fl*(4HC"». 

iitti firjdnci 

Brpdne OfHcrATJan 


F-l 

F5 

1-9 

F-IO 

F.)l 




9.11 
).)6 




H50,45 

31.71 
6.14 


594.59 
160,55 


)46.69 




4.50 


61 10 
1.11 
I.IB 




87.76 

9.99 


319.11 
8.10 






3,117.71 

111.59 

7.43 

147.8) 

1,769.30 




















704.51 
45-00 


























1)1-61 
161,47 






fi.Ol 
171.90 


S,10 
1,411.11 


































SHb-TouU 




' 


li.70 


749-Jl 


ese.)i 


75i,l4 


34«.e9 


198.01 


4. 10 


67 .41 




177.17 


1, 796.16 






5.554.06 










SI 

S-l 
S-l 
5-5 

S-7 

s-g 

S4 

S-IO 
s-ll 
s-ll 


i.oa 

4.97 
III. 41 
10.91 
14.10 
1,[KI 




fi9i.94 

66.79 

l»,164.a4 

514,68 

1.71 


117.6} 

It. 13 

1), 715.46 

1.11 

I.141.7J 


1 1 1 .07 
}, 114,9} 
7i ,060.1) 
10,034.77 

lll.)l 






16.07 

6.)8 

686.64 

76.7) 




11,01 
45.81 
3,1)1.89 
68.91 
71.19 


81.00 
191.60 
4,081.91 
101. 3t 
117.44 






1,051.9) 
3,441.11 
114,099.81 
11,451.5) 
l,69B.)9 






CucKmcA»fihiJtK 
Rnck B«ic S T 






















114.07 


941,11 

16,69 


44, t« 


61.90 


Bt.M 




FALM BEACH. 


















































CcnLrcE? Ptidgct. 




1,$70.10 
1 , 165.00 
).49).70 












1.08 
11.89 
41.95 












1.08 
11,019.84 
9,69«.ll 
17,616.09 






1.61 




».75 


11.090.89 
8,117.)0 
1,494 5) 


16, )0 




398.14 
161.11 
717.41 


980.17 
1,011.16 
15,187.11 




;w.88 

ti.2t 












16.71 










BTidpic OtVrt»iiDn 










































Sut-ToidJi 






I90.KI 


6,6)1.90 


n,St).50 


15,115.14 


M, 571. 97 


10,916.97 


998.54 


841.14 


44.91 


4,811.76 


13,601.40 


61.90 


i,iia.u 


171.163.05 






COUMTY 
TOTALS-... 






10). U 


7.SBJ.11 


1»,4)1.!1 


I9,ua,4a 


ta,9i9,ce 


11,111.05 


1,001.04 


910.8] 


44.98 


1,089.91 


U, 598.96 


61.90 


1,W.M 




8176,696.11 




Cncrrrr B>,d,c.. 


F-l 
F-S 




.04 






1,061,7) 


11.91 




Jl.OJ 


8. 18 




76.81 


151.97 






1,449.65 
9.11 






46.06 


9.13 














































.04 


46 .<n 


9.1) 


1 ,06).?} 


)I,»I 




95.05 


8.11 




76.11 


115.97 






1,438.78 


























s-l 

S-1 

s-7 

s-s 

S.10 
s-ll 

s-n 


ZOAiS 
J4.76 
11.4) 




1,169.<9 
liltl.l) 


1,176,91 

1,908.14 

40.97 

41.04 


l,171,M 

]0,11).B7 

1,049.12 

1.99 


14. 1> 
9.09 
18.11 
61)-46 
656.01 
7,041,09 
70.83 


)7.67 


})4,T0 
418.17 
11.07 
11.01 




1S1.99 
661,91 
18.74 
18.91 
11.41 
114. □« 
11.97 


617.0) 
1.367.17 
91.44 
40.31 
10,44 
411.64 
787.41 




nt,n 


6,405.15 
17,734.14 

1.161.89 
7)8,02 
111,91 

6,9M.t6 
917.74 






_ , ^^ t'T" 


























JT. LUCIE 


Ccincr^.c bMdB». 




l.jll.TI] 

147,(» 

5, 17 J .70 






















gn.M 
tm.w 
















117, H 




1-90 
1-19 










Hj-iJgf OfiftArictR 
















































ftfi.l) 


J, 40) .40 


),5aO.)4 


3.567.1) 


11,676.18 


6,476.81 


17.67 


Ul,)8 




1,177.00 


1,)67.I1 




t,at7,H 


14.17B.81 




















COUNTTf 
TC3TAL5-,.. 






K.n 


5.449,40 


J, 519 97 


4,630.96 


11.778.09 


8,476.81 


1)1.71 


171.76 




1,111.81 


5,511.1)9 




i,)ir.M 




I 35,9)7.59 


DIVISION TOTA 
DIVISION TOTA 








IM.Sl 
N4.94 


(,!)S.i6 
»0,<94.41 


10,697.60 
49,4);. 4) 


7,1)7.15 
44,414.71 


3,490.1) 
190,941,71 


1,179.18 
1)1,589.61 


736.11 
1,701.91 


654.74 
1,171.55 


109.71 
193,10 


1,1)5.91 
11,191,17 


1,181.11 
75.719.78 






14.143.01 
517,993.54 




L— STATE 






63.10 


4.1M.M 




DIVISION GRAND TOTAL 






1 ,055.75 


97,131.98 


t 60,I5;.M 


i 51.711.97 


$194,4)3.96 


SI 51, 1^6. 8} 


J 1,438.(14 


1 5,951." 


S K1I.9} 


1 11,845.10 


1 93,103.99 


S f,M> I A.aMM 


1 . , 


(511.111.1) 



f\gwa toiitwt ctediii' 



STATE ROAD DEPARTMENT OF FLORIDA 

Genera] Accounting Division 

STATEMENT SHOWING BETTERMEXT MAINTENANCE COST BY DIVISIONS, COUNTIES AND PR0JECT3, 

AS OF DECEMBER 31, 1937 

(All Bettprment Cost Prior to January 1, 11}33, and Subsequent to December 31, 1937, Iiiclujled in Maintenance Cost) 

FIRST DIVISION 



Road No. 


Project No. 


C0C>'TT 


Cost for 1637 


C<KT OF .'Vl.L PnOJECTS 

raoit Janl'ary 1, 1933, 
TO Decehher 31, 1937 


5 


564-A 


Charlotte 




t 


724.39 


173 


1168- 


Charlotte 


% 3,075.31 




3,075.31 








J 3,075.31 


S 


3,709.70 








S 
5 
fi 

s 
36 


NRM-14fl 

625 - -- 

626 

•663 

822 


Citrus 

Citrq? 

Citrus 

Citrus-Hernando 

Citrus ---- 


t 31.77 
S9.56 


t 


21.62 

486,26 

506.03 

1.86 

16,210.08 








S 121.33 


< 


17,224.85 








27 


669-V... 

669-W__ 

ia23-A 


Collier. ._ , 


_ _ 1933 827.80 


27 


Collier 






48,93 


164 


CoUier 






253,38 






rOtlwTT TlTTltJS 




t 234,130.11 












2 
2 


616 

616-Ext 

1047- 

990_-._ _-._ 


DeSoto 

DeSoto 


t 2,819,23 


-J 


92,151.53 
6.0(1 


18 
86 


DeSoto 

DeSoto 


116,14 




115.14 
85,790.23 
















County Totals . 


I 2,934.37 

j'i^776!67 

' i|672;83 

I 3,448,90 


s 


178,082.90 








29 
29 
67 
142 


818-H _._ 

102! 

960 

963-B..... 


Glades 

Glades 

Glades _ 

Glades 


- .* 


79.33 

3,550.56 

54,117,48 

11,407.96 








s 

s 


69,155,33 








32 


977 -. 


Hiirdec - „ 





3fi.es 






County Totals 




t 


35,69 


25 


805 


Hendry 

Hendry 


i's.m.oh 


.._ t 


7,399,07 


164 


1022 


37,242.04 












CocNTv Totals 


S 8.S42.05 
S 3,419,38 


$ 


44.041,11 








5 


S45 






3.681.47 


5 


6T9 




4,750.15 


IS 


55S 


Hernando 






391.70 






CouN'TT Totals 


t 3,416.38 


s 


8,823,32 






8 


562 

562-C 

629.. 


Highlands 




i 


230 69 


8 








23,390,50 


8 


Highlands 






286,43 






County Totals 




s 


23,887.62 



I134I 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

STATEMENT SHOWING BETTERMENT MAINTENANCE COST BV DIVISIONS, COUNTIES AND PROJECTS, 

AS OF DECEMBER 31, 1937 

(Ail Bettprment CoFt Prior to .lanimry 1, 1933, Hiiti Subsequent tii December 31, J937, Included in Miiintenance Co^t) 

FIRST DIVISION (Continued) 



Road No. 



Project No. 



COUJITT 



Cost rvn 1937 



Cost or All PROJEcra 

FBOM J*MCABT 1, 1933. 

TO December 31, 1937 



5 
5 
17 
23 
23 
23 
23 
23 
23 
23 
23 



2 

2 
S5 
S5 



29-A 

581-- - 

1065 

»43.._ 

9*4 

970 

971 

971 (2004).. 
971 (2011).. 
971 (2030).. 
971 C203S).. 



M.79 



HtUBborout^. I ' S 

HillBboroBKh i 

HQUborouKh \ 

Hijbbomugrh. . .. ,.[ 

Hillsborough . ... 

Hilbborough 

Hillsborough... . ., 

Hillsborough... , . 

Hilfctiorough 1 

Hillsborough __[ 

Hillsborough 



6,234.44 



7.036.36 

3.887.18 

82,090.53 

2.942.41 



CorsTT TOTAIS. 



1102,25.5.71 




205.44 

1,736.43 

10,444.63 

63,792.45 

26,268.27 

39,434.71 

126.161.55 

7.036.36 

3.887.18 

82,090.53 

2,942.41 



.S 363,999.93 



Lake [ t 8,«I6.S0 

Lake , 20,724.59 

Lake , , 82,384.17 

Lake .., i 1,650.81 



CooKTT ToTAia S 110,265.37 



2 

27 

183 




COUNTV TOTAia. 



S 49.62 
378.15 
_25,062.43_ 

135,490.30 



.1 49.62 
. 22,875.47 
. 123,458.9 

,$ 146,383.99 



5 


519 


1 

Maoatee. _, .., ..._,.. ., ... 

Manatee ...' ,. 

Manatee < 


S t 12 


5 

18 and It^A 

32 


593 

1048 

976 

1049 


329.47 

16.344.95 

959 45 


161 


Manatee . ... ^., 


1,142.50 



COUNTT Totals .f 18,877.49 



5 ' 544-A ..I PasTO 

5 644-B 

15 795-C 

23 I 940. . 

23 I 940-C 

34 1117.. 

210 lOSO.. 

210 1061 

210 



-I t 1,246.11 

Pasco 1 I . 1,226.53 

Paaco ; 30,472.61 

Pasco 69,489.82 

Pasco I t 5,984.30 5,984.30 

Pasco 3.58 



Pasco. 
Pasco. 



1050(2001) I Pasco. 



COCNTV TOTAl*. 



IS ' 729... PinellBs. 

15 730-B PineUns. 

15 730(2032) Pindlas. 

IS 729(2036) .. Rnelias. 

15 729(2040) ! Pinelhii. 

17 ■ 731 : ' Pinellas. 

73 985 ' Pinellas. 

73 986(2033) Pinelljuv 

229 1056 (2036) Pinellaw 

230 1064 Pinellas. 

230 1064(2037) .Pinellas. 

233 I 118«{20S4) I Pinellas. 



*,«iB.m 



■10,479.39 



t 441.17 

61.71 
496.18 

' 357^97' 
158.75 
207.85 

18,199.58 



. 257,293.14 

272.07 

4,495.09 

.$ 370,483.25 



18 



783.43 
241.51 
441.17 

61.71 
496.18 

84.3! 
357.97 
1KI.76 
i»7.85 
700.23 

84.15 
199.58 



COWNTT TOTAlfi. 



(20,007,36 



-f 30.906,84 
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STATE ROAD DEPARTMENT OF FLORIDA 
Genernt Accounting Division 

STATEMENT SHOWIXG BETTERMENT MAINTENANCE COST BY DIVISIONS. COUNTIES AND PROJECTS, 

AS OF DECEMBER 31. 1937 

(All Betterment Cost Prior to .iRntiary 1, 1933, and Subi5«iuent to Dpcembpr 31, 1937, Inrluded in Maintenani-e Co-st) 

FIRST DIVISION (Continued) 



Road No. 



2 
2 

8 

m 



Pbojkct No. 



COONTY 



Cost for 1937 



929 
1036'(2(«9)". 

606 

92B-Ert.... 



Polk- 
Polk. 
Polk. 
PWk_ 



t 1.074.63 
2.714.89 



9.99 



CotTNTT TOTAIB. 



S 3,7d9.fil 



Cost of All Pkojects 
FROU Janoarv 1, 1933, 
TO Deceuber 31, 1937 



-t 2Sfi.331.53 

2,714. S9 

70.89 

^_ 182.91 

_t 288,300.22 



220 



1053- 



8ara.sots '_ I S 11,498.88 



CotNTT Totals $ 11,495.88 



22 


968 

810 

810-A-- 


fllJITlt*»T 




t 7,101.41 


23 






34.212.91 


23 


Si|nit*ir 


S 4,397.68 

10,729,91 

5,407.74 


123,941.01 


23 


81(KC 




257,779.53 


23 


810-C^E)rt 


Sumter 


5,407.74 









CocKTY Totals- 



t 30,535.33 



t 428.442.60 



GRAND TOTALS FIRST DIVISION (204. 408. 84 



.*2, 348, 716. 23 



SECOND DIVISION 



Road No. 


Pho/ect No, 


CoONTT Cost for 1937 


Cost of All Projects 
FROM Jakcahy 1, 1933, 
■m Deceubeh 31, 1937 


2 


33 


Alachua , - - --. 


S 7,752.51 


2 


37-A 


160.95 


2 


37-C 


Aln^h^in 




- - . 67.34 


2 


37-E 






2,181,10 


5 


617 






13,948.96 


5 


618 






15,632.11 


13 


741 






1,976.02 


14 


817 

861 






218.74 


31 




S U.04 


62,304.60 


49 and 99 


•S88-B 


Alacbua-Union 


22.06 



CoDNTT Totals. 



54.94 



.S 104,264.3 



•11 . Baker-Nassau- Ehival. 

21-A Baker 



24.263.73 
77.83 



CocNTY Totals S 24,340.67 



13 

13 
13 
13 



672... 
594... 
594-B. 

607.-- 



Bradford- 
Bradford. 
Bradlord. 
Bradfoid- 



t61,S30,2S 



.» 73,820.61 
2,947.71 
1,586.02 
3,163.01 



CouwTT ToT.ua. 



151,530.25 



.» 81,517.35 
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STATE ROAD DEPARTMEtiT OF FLORIDA 
General Accounting Division 

STATEMENT SHOWING BETTERMENT MAINTENANCE COST BV DIVISIONS, COUNTIES AND PROJECTS, 

AS OF DECEMBER 31, 1937 

(All Betterment Cost Prior to January' 1, 1933^ and Subsequent to December 31, 1937, Inciudefi in Maitiletiaiit^ Cofjt) 

SECOND DIVISION <C<jntinued) 



Road No, 


i PnOJECT No. 


CotJSTT 


Cost foh 1937 


Cost or All Projects 

FROU lAxnARY 1, 1^, 

TO December 31, 1937 


2 


' 2e 






S 4.92S,25 


2 


i 505 . 


Columbia 


S 63f!.17 


1,435 90 


2« 


'■ 713 


Columbia , 


20.563.28 



CocKTT Totals- 



S 638.17 



19 



SSO. 



Dixie. 



4,918.H7 



ConNTT Totals t 4,918.57 



77 



106 



878 f Gilehrist. 



County Totals. 



I2I1-C. 



County Totals. 
TjiFayette. . 



S 1,528.13 



33.37 



20,795.55 
20, 795. 59 



2 


7 

19- A 

31 




S 18,111.40 


2 




6.193.47 


2 


i Hamilton ... . .. 


S 1,526.13 1. 


6,581.88 



.1 30,893.75 



33.37 



COUVTV TOT.^LS 



33.37 



33.37 



16-A 
81 



1180... 
9&.E 



1 

19 



I*Ty I t 25.69 

Uvy I . 1.157.82 

County Totals S 1,183,51 



566... 
87-D. 



Madison . 
Madison . 



9S4.71 
11,090.26 



CottNTY Totals S 12,054,97 



2 


520 . 


Marion.. 

Manon 


t 1,280.10 




2 


2500 




5 


539 


Marion 


154,065.33 




16 


963 




19 


756 


Marion ' 




19 


964 


Marion 

MtuioD 


3.33 
1,210.37 




31 


773 






Comrrr Totalb. . . 



1156,559.13 



t 122,272.62 
10,883.28 

158,175.49 
11,294.04 
13,687.77 
43,172.90 

107,883.74 



.t 489.349.82 



S-A 

19 
19 



seo. 

577- 
746. 



Taylor. 
Taylor . 
Taylor. 



S 26,733.89 
5.38 



CocwTY Totals. 



S 26,739.27 



.S 179.151.94 

. 27.532.98 
5,004.39 



.» 211,689,31 



49 and 99 


•888-B. . , 


! 


... « 22.07 














County Totals 




t 22.07 






GRAND TOTALS SECOND DIVISIO> 


i 5237,081.28 


S 937,931.67 
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STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting [Mvision 

STATEMENT SHOWINfi HETTERMENT MAIN'TENANCE COST BY DIVISIONS, COUNTIES AND PROJECTS, 

AS OF DECEMBER 31, 1937 

(Ail Betterment Cost l'ri<ir to jMiiuary 1, 1933, and iSubsequent to Dw'ember 31, 1937, Included in Maintenance Cost) 

THIRD DIVISION 



RoAS No. 



10 
10 
10 
10 
10 
10 
52 



Projbct No. 



678- 
681- 



766--- 

767... 

NFP-767-B- 

1107- . 



Bsy- 
Bay. 
Bay- 
Bay- 
B»y. 
Bay. 
Bay. 



CODNTT 



Cost tor 1B37 



S 1,508.67 



County Totals. 



t 1,508.67 



Cost of All Projectb 
FHaU jANtlARV 1, 1933, 
TO December 31, 1937 



14,667.39 

S6.72 

34,679.22 

3,471.80 

4.181.24 

1.55 

1 , 508. 67 



...* 58,566.59 



501..- 
SOI-C- 
501-D. 



Calhoun 

Calhoun 

Cathoun-Culf 



CoxJNTY Totals. 



.» 23.118.52 

37.627.34 

2.098.85 

.» e2,S42.71 



1 

I 

1-A 

7 
87 
87 
87 
93 
12S 



52 

879 

827 

881 

1165-A 

H65-C 

U6S-AandC (2027) 

(202«) 

1075 



Escambia 

Escambia---- . - 

Escambia . .- 

Escambia 

Escambia. 

Escambia. - . 

Escambia 

Escambia . . . . 

Escambia . 

County Totai^. 



t 34,823.55 
7.39 



t 34,835.94 



-J 747.36 

440.56 

. 14,715.50 

S.73 

. 22,617.57 

1,561.07 

. 34,82S.5S 

7.39 

- 3,682.18 

.$ 78,608.01 



10 

10 
10 
10 
10 
10 



692.- 

592-C. 
646.... 
685.... 
702.... 
PW,\-R43-.. 



Franklin ^ 


L ..-.. 




Franklin ! 




FrHnUin, 

Franklin 


t 3. 531.14 








Franklin.. „., .^ ._.^ _^^ 





.90 

538.46 

23,637.64 

865.43 

2,955.99 

12,397.91 



CODWTY ToTAIil. 



I 3.531.14 



-S 40,396.33 



12 
12 
12 
SS 
76 



690 

843 
S43'{2b08')' 

711 

11(» 



Gadsden . 
Gadsden. 
Gadsden 
Gadsden. 
Gadsden - 



County Totals. 



t 646.63 

251.39 

1,156.55 

13.347.23 



S 15.401.80 



86,605.29 
20,011.54 

1,158.55 
15,033.69 

1,360.31 



.$ 124,167.38 



6 

6 

6 

10 

10 



1 

•501-D 


Gulf-Calhoun 

Gulf 


-J 


- -» 2,885.90 


fi02 


517.85 


500 


Gulf 

Gulf 


i 42.64S.03 '. 


60.417.69 


6SI 


1,072.24 


740 


Gulf- 


::::;:::::::: ::::::::;:::i: 


4,069.54 



County TtytAt^. 



S 42,646.03 



.f 68,943.22 
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STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

STATEMENT SHOWING BETTERMENT MAINTENANCE COST BY DIVISIONS. COUNTIES AND PROJECTS. 

AS OF DECEMBER 31, 1937 

(All Betterment Cost Prior to Jiinuary 1, 1933, anci Subsequent to Dccemljcr 31, 1937, fncluded in Maintenance Coot) 

THIRD DIVISION (Continued) 



Road No. Puojbct No. 


CotlNTl' 


C0.'!T fOH 1937 


Cost or All Projects 
FROM January 1, 1933, 
TO Uecembbk 31, 1937 




9 






S 5,557.39 




•20 






9.89 




679 






4.278,72 




•631 


Hol mes- Was h i n^^ton 




3.183.31 




•66S 




S 3.778.82 


5,856.28 


39 


709 

736 


Holmes 


51,215.81 


39 


Holmes 


458.99 


_._ 85,271,43 






t 4,237.81 


S 161,372.83 








1 


61* 


Jackson --- 

Jackson 

Jackson 

Jackson -. 

Jackson 

Jackson 

Jackson . - 

Jackson 


""""i'"3"633!7r""" 

ij:7z 


% 17,645,83 


I 


56S - 


23,874.10 


1 


634- . .- 


11.92 


1 


(301 B) 


3,633.71 


6 


657 


17,593.49 


6 
ft 


e57-B 

666 


4,094.52 

3,550.30 


6 


670 


1,289.11 


20 


616 


20.648.56 


20 
62 


671 




8,080.46 


S34 


Jackson 


1.655.03 


90 


816-A.- 

8ie-c 




173.44 


22.247.70 


90 


Jackson 


23. SOI 07 


9B 


867 




' 25. 411.. i)? 


123 


786 -. 


Jackson 




39,368.09 




CouTffTT Totals 


t 3,795.^ 


$ 212,405.46 








1 


68 -. . - 


Jeffereon 

Jefferson 

Jeffereon 





* 16,748.97 


43 


707 


24,18 


96 


820 


1,642.02 




COWITTT ToTAia 




S 18,413.17 


1 

19 
19 

Farmer's Marl 


1 

54-A 


i 


$ 11,912.81 


723 




1 11.041.45 


1 724 


Leon --- 


I._ 9.415.55 


1095 


Leon 




988.80 


et (2024) 

rrmrf (502.151 


I./eon - ,-- 


t :.S81.0S 

253.21 

1.280.03 


1. 881. OS 

253.21 




Leon --.-._ 


11,698.88 


1 BOSS (2515).. 


l.*on ---, 


817.91 




County Totals.. 


t 3,414.32 


I 48,007.99 


12 684 




1 _ ^ I 67.997.76 


19 (830) (2016) (1046)- 
1364303 1 606 




16.276.73 


- _ 16,276.73 


Liberty 


165.19 




CoiJMTV Totals 


t 16,276.73 


S 84,439.68 



1 129 1 



lip 



J 



STATE ROAD DEPARTMENT OF FLORIDA 
Genera] Accounting Division 

STATEMENT SHOWING BETTERMENT MAINTENANCE CUST BY DIVISIONS, COUNTIES AND PROJECTS, 

AS OF DECEMBER 31, 1937 

(.\ll Betterment Cost Prior to Januiry 1, 1933, and Sub.iequent to Deeembpr 31, in37. Iriilmied in Maintenanre Cos'l) 



THIRD DIVISION (Continued) 



ROAB No. 


Phoject No. 




CoUNTT 


COKT FOR 1S37 


Cost of All Phojectb 
FBOM Jancabt 1, 1933, 
TO December 31, 1937 


1 


G31 


Db&lfxisa 
Okiiloosa 

Okaloosa . 
Okaloosa . 
Okaloosa _ 
Okai^sosu 
Okalf>osa 
Okaloosa . 




-- - - . . 




S 'M 506 14 


10 


803-A 


116 97 


10 


sow; 

«» 

649- 








39,404.06 


10 




.. t 8,838.20 




10.789 07 


33 








7 389 74 


33 
41 


6S2 

^3 









5.733.48 
1 isifi es 


4t 


824 -- 

818. 

3-A-1-2 




. . 10 13 


54 




3 360 75 


218 




- 1 357.45 



Coosm Totals 1 8.838.20 



$ 93.2S5.47 



J 


3S-A 

5-A-B-C..- 


Satitji Rosa ... ... 




10 


Santa Ro^a . - 


37 


837— 


Santa Rosa.. .. ' 


37 


SSg 






55 

82 


»S7 - 

932 

933 


Santa Riria. . . . _. 

Santa Rosa, ' 




P2 


Santa Ro^ia .. 





CovnTi Totals.. . _ t 



1.376.01 

27.57 

54.209.89 

14,154.12 

7.299.01 

44.76 

_3,270.fl7 

82.3S2.:J3 



10 
10 

to 

I2T 
175 

175 



NRS- 117 

644-A - 

6*8. 

1175... 

1309-C (2017) 
12»»-A (2018) 



Wakulla. 

Wakulla . 
Wakulla. 
Wakulla. 
Wakulla . 
Wakulla. 



6. 385. 66 
9.511.62 



County Totals. 



115.897. 2S 



.96 
15,355,78 
16.086.63 
9,961.05 
6.385.66 
9,511.62 



S 57,301.70 



1 

10 
10 
33 
40 
40 
40 
40 
40 
00 
60 



S67 -i Walton 

•787. Walton- Washington. 

TS8 1 Walton 

733 ' Walton 

734 j Walton 

734-B Walt»n.. 

736 Walton _. 

781 1 Walton 

782 1 Walton 

864 ' Walton- 

888 ' Walton..... . 



282.66 



14,840.10 



CorsTV Totals. 



(15,122.76 



.» 30,058,71 

6,124.5a 

20.18 

7,480.02 

14,268.75 

101.26 

18.875. 72 

1.497.21 

713.34 

31,699,88 

. 35,12 2.08 

.( 145.901.71 



1 

10 
39 

82 



•esi..- 

•658... 

•787... 

737.B. 

IIOS-.. 



Wa.<ihiiiEton-Holraes . 
Washin0on-Holmca 
Wai^hinKtf^n-\\'Hlton . 

^Vashington 

WashitiKton — 



CorNTV TOTAI*. 



S 3,418.93 



t 3,418.93 



9,862.72 
5.282.96 
1.166.59 
924.45 
4.05P.37 



.S 21.296.09 



GRAND TOTALS THIRD DIVISION S16S, 924.04 



tl.35S..371.27 
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STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT SHOWING BETTERMENT MAINTENANCE COST BY DIVISKJNS, COUNTIES AND PROJECTS, 

AS OF DECEMBER 31, 1937 

(All Betterment Cost Prior to Janusry 1, 1933, and Sub«equent to December 31, 1937, Included in Mainteaance Cost) 

FOURTH orviSION 



Road No. 


Pkojec?t No, 


COUSTT 

BraTard-OHceola _ „ , ,_ 

Brevard 

Brevaid 


CllsT FOR 1937 


Cost or .\ll Projects 
FHOH January 1, 1933, 
TO December 31, 1937 


2+ 
24 
70 


•534 --- 

1129 -- 

1I68-B__._ _... 


t'294^57 


5 


423. 4S 

294.57 
16,403,34 








S 204.57 


S 


17,121.39 








3 


esQ .,. -- 


Oay 

Clay 

Clay 

aay_ 

Clay 


*"522'6i 


S 


1,809.92 


3 


eeo 


351. OS 


13 
48 


B07-B -.. 

B23 


2.105.70 
6,774.32 


68 


1(07 


522.61 






Cowrr Totals 


S 522.61 


_ t 


11,566,63 








I 
1 


•11 ---- 

23 - 

•57 

883 


Ehival-Baker-Nasiau 

Duval 


S 3.00 


f 


6,239.47 
2,099.01 


3 


Duval-Na^Kau 






1,496,71 


4 


Duval 






231,67 


4 


1097 

701 

l(BO.-_ 


Duval 






<},994.74 


13 


Duval 






1.638.20 


78 


Duval 






16,476.97 








S 3.00 


S 


34,176,77 








28 


♦E.72-A_ 


Flagler-Putnam - 

CotTNTV Total 


--■-■-:-v--i-.i-^^ 


s 

s 


12,602.28 




12,602.28 


1 


•11 

*S7 

S21 

886 


Nas^u-Baker- Duval 




; 


4,829.74 


3 








1,413.36 


4 


Naaaau 

Nasuu 






789.92 


13 






10,186,38 






C^CWTY TOTAIS 




S 


17,219,60 


2 


74-A 


Orange. 

Orange-Seminole 

Orange . 




t 




2,653,15 


3 


•M3 - 


28,037,58 


22 


948 - 


1,736.63 






CIoDWTT Totals 




» 


32,427,34 


3 


575 


Putnam 




t 


3.73 


3 


627 

642_ 

721 








429,39 


3 








1,652.03 


3 


Putnam 

Putnam-St. Johns 

Putnam-Flaj^er .,- 






577.41 


14 


•608 


8,124,63 


28 


•E-73-A 


14,653.80 






CJonNTy Totals _.. 




1 


25,441,04 



I13U 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

fiTATEMEXT SHOWING BETTERMENT MAINTENANCE COST BY DIVISIONS, COUNTIES AND PROJECTS, 

AS OF DECEMBER 31, 1937 

(All Bettermpnt Ciij^t Priiir to .Iiuiuar>' '. 1933, and Subspquent to Dficmhpr 31, 1937, Inelude*! in Maintenance Cmt) 

FOURTH DIVISION (Continued) 



I 



Ro.Mi No. 


Project No, 




County 


Cost kor 1937 


1 Coffr or .All Pro je errs 

FROM January 1, 1933, 

; TO December 31. 1937 


3 

44 

202 


•543 

96S.... 
1 1082 




Semixiole-Orunffe , , 

Seminole , 

Seminole 





1 
.,S 


1,805.75 

1,193.83 

02,437.58 








County Totals 




t 


86,437.16 


i 
14 

H-A 
It-B 

47 


48-A.-- 
, •803.,.. 
■ 962.... 
1 963-B,, 

727.... 
785..., 

923 

922-B-2 
876-B,, 




St. Johns. 
St. Johns- 
St. Johns*. 
St. Johns. 
St. Johns. 
St. Johns, 
St. Johns. 
St. Johns, 
St. Johns. 
St. Jobn^. 


Putnam ,,.,,, 


S 10,049.75 
I 36.i62;8i 


.,. I 


23,659.27 

1.437.43 

560.00 

36.102.81 

95.40 


47 
48 
48 









71.03 
2.371.19 
13,485,83 


7R 








1 


25.150.51 


140 


1026. -. 






.' 18.304.34 


!_ 


18,3(W.34 






' -- ■ 


COCNTT T 

Vduisia. . . 

Volusia,,, 
Volusia,,. 
Volusia... 
Volusia... 
Volusia.,, 




S 64,516.90 


s 


121,297.81 








3 

3 
4 
4 

21 

57 


1 B32..,. 
596. .. 

597 

604... 

1077 - 

1078 




S 1,484.49 

_ i52;o3 
1.653 28 


_-_ s 


1,526.95 

916.75 

29.382.20 

15.598.18 

14.989,98 

2.235.44 


75 


101 1-C 




7.025.76 


140 


996 


--"""'" 


Volusia... 

COCNTT 1 


OTALS 

)URTH DIVISION 


1.653,28 






S 1.988.51 
167,325.59 


s 


73,328.54 




^ 


GRAND T 


OTALS PC 


S 410,618.53 



FIFTH DIVISION 



ROAU So. 


Project No. 


COCJJTT 


Cost fob 1937 


Cost of All Projects 
PBOM Janitary 1, 1933, 
to December 31. 1937 


26 
140 
140 
170 


1214 

1002 

2534 

1116 


Broward ., . .,. 

ilrowarri 

Broward .__ 

Broward 


....' 13.419.96 




..$ 3.419.98 
11.693.75 
4,665.54 
2,898.62 




CoPNTY Totals 


1 3.419 96 




,.l 22,677.87 








4- A 


'90O 


Dade-Monmp, 

Dade . ,, 


'.'.'.J, $ "234!36 




.» 6,685.36 


4-A 


1243- 


234 , 36 


26 
27 
27 
149 


954... 

669-C.._ 

6d9-E 

917 


Dade 

Dade 

Dadp , - 

DBdc ,. 

Dade 

Dade 


.'/.. 2SMSM 

27.754.93 




1.403,16 

_. 28.026,69 

.. 35.435.29 

18.489.88 


182 


1147 

1086 , , 


.. 196.764.42 


205 


. . ... 


.. 41.265.51 






CorsTT Totals 


$56,074.38 




-_t 328,309.66 



I13S1 



STATE ROAD DEPARTMENT OF FLORIDA 
Genera] Accounting DtvisLon 

STATEMENT SHOWING BETTERMENT MArNTENAXCE COST I3V DIVISIONS, COUNTIES AXD PROJECTS, 

AS OF DECEMBER 31, laST 

(All Betterment Coat Prior to Jaauary I, 1933, and Subsequent to Derember 31, 1937, Inrluded in Main ten atir*e Cii^^t) 

FIFTH DIVISION (Continued) 



Road No. 


Project No. 


CoiWTT 


Cost for 1937 


Cost ok .\ll Projects 
FKOM .Iascart 1, 19.33, 
TO Dbcehbeb 31, 1937 


4 
30 
30 


620 

892 . 

951 


Indian River 

Indian River 

Indian River . . 


"'"l246;233"7d 
58,787,85 


S 232.93 

, 378,663.42 

61,246.96 






CocNTV Totals 


1299.011.55 


t 4«, 143.31 


8a 

85 
140 
194 


913 

ffiS 

1000 

I03I 


Martin . , _ 

Martin 

Martin. ._ . , 

Martin,..., , 




S 1.04R.13 
1,248.70 


-.8 35.274,08 

1.060. OS 

8.5114.11 
12.339.01 






County Totals 


S 2.296.33 


--» 57,237.28 


4-A 

4-A 


896 

897 

8B8 

— (2006) 


Monroe . . . 

Monroe 


S 20.50 


% 9S.38S.9a 

20.318 72 


4-A 
4-A 


Monroe 

M<ynroe . ....^ . 


» 00 

110.395,55 


.... . . 9^.779.20 

110.395.55 






CoTTSTT Totals 


SI 10. 391. 05 


S 327,862.43 


g 


523 


Okeechobee,,- _ 

Olifiechobee... , ., ,.,,. 


S 2,230.44 
571.00 


S 5,661.53 


2fl 


a-'H 


571 .00 


29 


975 _ - , . 


.... ''2.24B 82 


85 


912. 




... at. 04 


194 


1032 




16S.U 


. . . 10,933.38 














% 2.966.58 


% 39 476 75 








24 


62-n 


Osceola ,,.. 

Oeceola-Brevard _ . . . 




... .3 252.2* 


24 


•534 


423 47 


29 


974-A 


Osceola ^ ... ..- 

Osceola 

t!JsceoIa - - 


53S.05 


,. 41.057.8;i 


29 


1019 . . . . 


10.958.92 


30 


893 


549.43 








S 698,06 


$ 53,239.93 








4 


641 

807-A 

807-C . ... - 

891 

921 , 

WPSS-189-Stati- , . 

915. ._. 

S70 

1030 

1030-A 


?alm BMch 




S 27,478.58 


25 
25 
25 


Palm Beach . 

Palm Beach ^ .. 


«56,942.46 
45,00 


62.808.70 

- 45,09 

111,489.35 


25 


Palm Beach . _ . ,1 , . 


157,604 65 


2S and 194 


Palro Beach ' 


31 269 71 


140 


Palm Beach 




1 817 St 


143 


Palm Beach . ..... 




48,782 47 


191 
194 


Palm Beach 

Palm IVach 


"!"''''"'"".','; 


216.331.33 

128.91 






County Totals 


tS6.987.4S 


t 657,753.54 


8 

a 


636 ,-,-.. 

696 

1094 

GRA 


St. Lucie -.- 

St. Uucie > , - 


1 3,818.31 


S 11,337.62 

52 008 95 


162 


St Lucie - - . 




10 323 15 




Cou.vTj' Totals 


$ 3.818.31 


_.l 73,699.73 




JMD TOTALS FIFTH DlVISIOt 


4 SS35.564.17 


SJ, 000. 369. S3 



•-Project app^rs in two or more raimties, 

NOTE; The two-thoUfintH] sefie* of projert number:! in parentheses iniL:?ate.^ w.^rk don? in connertion with W. P. 
State project?!. 

Boldface figures indicate crediL^. 



\r on 



[1331 



COUNTT 



OiaHotte 

Cilrun. . 

Collier 

Dc Soto , 

Gladefi 

HawItT 

Hciulry . 

HemaruJo 

Hlahlaiida 

Hills bflroty^h 

Lake. . 

l-cc. . ........ 

Manatop . . 

Pas™ _ 

Pinellas 

Pnlk- 

ftttrnHotu ^. 

^umtt^r . _ . _ ^ . 

Totals 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

STATEMENT SHOWING MAINTENANCE COST HY Cor'NTIEri AND CL.\SSIFICATION TOR VKAH 19,17 

FIRST DIVISION 



Routine Maijitenance Onta' 



Road 
Miles 



83 
79 
1% 
78 
79 
76 
65 
79 
91 
168 
254 
91 
194 
!93 
109 
271 
111 

loe 



Bmiwe 

Fbet 



ROAEIH 



Cost peb 
Mile 



ID 
34 

99 

21 

65 

90 ' 

7(1 

12 
.52 

60 
.10 I 

14 I 

63 I 

44 ; 

30 I 

m I 

22 
14 



10,113.30 
1,444.20 
S. 816. 34 
3,822,54 
4,617.94 
2,975,00 
2,135.00 
1,159.61 
4,652.10 
7,979.82 

12.328. 79 
7,876.70 
8,546.50 
1,410.92 
8.321.90 
5,037,89 
8,961.60 
942,50 



S 11.677.01 


t 140 


13.232.59 


160 


25,087.88 


194 


9,477.87 


124 


10,461.51 


131 


9,766.76 


126 


9.785.72 


148 


15,338,78 


193 


12.191,54 


133 


42.306.66 


250 


49.869.12 


196 


14,272.01 


156 


17,171.83 


164 


21,093.15 


109 


19,774.10 


167 


36. 11 9, ^2 


132 


16.835.74 


142 


10,327.06 


97 



Bridqeh 



2,162,08 



,52 t 5.657.15 

78 331.71 

,49 ; 5,226,50 

.37 691.60 

.34 7,033.64 

.86 1,092.35 

.95 3,747.95 

.87 205,89 

,21 5,121.59 

.92 9.797.07 

.20 4,728,89 

.59 12,864.05 

,12 6,954 43 

.05 774,98 

,24 6,77D.08 

.80 141.77 

.38 ! 9.028.41 

.30 I 1,289.89 

101,143.46 Is 340,777,84 |t 167.62 .S 80.456.85 



Storm 
Damaoe 



Betterment 



3.73 I 



3,076.31 
121.33 



6,183.76 

716^31 

9,80 

1,700.83 

62.36 

2.89 

61.94 

4.3! 



3,869.53 



2,931.37 
3,448.90 



8.842,06 
3,419,38 



102,255.71 



26.490,20 



10,479,39 

20,007,36 

3,799.61 



20,536.33 



Roadside 

i mpbovement 



t 12,605.46 



t 204,408.84 iS I 638,247,59 



I 



Total Cost 

All , Total Cost 

Maintenance AlIi 

POH YEAK i MArNTEKANCE 

1B37 TO Date 



20,413 
13,685 
30,497 
13,103 
21,660 
10,857 
24,076 
19,026 
17,316 
54 , 421 
54.602 
.52,616 
23,126 
32.347 
47,420 
40.1160 
24,864 
32.152 



.20 I 

,63 i 

.14 

.74 

.36 ' 

.91 

..M 

.41 

.02 

38 

32 

26 

26 

62 

07 
,60 

16 
,07 



285 
140 
911 
693 
316 
369 
1,54 
210 
310 

I.ISI 
488 
333 
355 
613 
426 

1.048 
185 
679 



323,73 
405.44 
629.08 
740.57 
314 61 
659.36 
744 . 22 
916.94 
050,89 
826 68 
848.90 
062.33 
868.26 
720.43 
817.21 
145.22 
233 . 58 
,729.80 



t 8,461,037.24 



SECOND DIVISION 



Alai'hua.. ,._ 

Hukcr 

Hradford 

Columbia 

Dixie. 

Gili'hririt 

Hnniilliiti 

l..urayette 

Levy 

Madiiton. . . . 
Marion . . . 
Suwariiieo--- 

Taylor 

Uoion 

TOTALB-. 



208.71 
36.08 
79.48 

105.04 
31.05 
38.69 
46.85 
62.98 

164.19 
83.41 

266.70 
86.10 
63.28 
63.56 



1,318.01 



2,565,82 

835,94 

2,611,55 

2,427.90 

2.437.10 

65 . 80 

1,668.25 

1,679,96 

6,014,20 

2,632.00 

1.347.82 

715.51 

1,795.80 

1,693.90 



27,491.65 



76,906. 

7.957. 
18,915 
12,278. 
77.587. 

6.286 
66,066, 

7,854 
31,273. 
36,606. 
40,765. 
11,957. 

9,429. 

5,891. 



t 409,776.84 



% 368.48 
220 68 


1 
t 1,080.05 S 6.70 
7.61 . 
3 9<'>8 29 


t 54.94 


I.. 


S 78.048.99 

7.965.49 
73.513.98 
13,217.73 
77,630.21 

6,311,78 
89,306,96 

7,969.66 
33,839.86 
37,126,64 
201,160,51 
11,969,57 
36,406,38 

6,063,52 


t 776,936.73 
172.973 75 


237 99 


51,530.25 
638. 17 




312.257.69 


116,89 
249 88 


301.14 . --- 

42 89 




349,468.14 
135,846.60 


162 91 


26 24 


1.628.13 
33.37 




61,028.61 


141.01 


1.715.47 

81.69 .,..,, 

2 588 55 , 




336.3a4.4<l 
83, 26!. 21 


190 47 




274,369,68 


438 88 


85 44 




434.26 
1.078.66 


392,248.47 


152.85 
138,88 
149 02 


2.759.67 1 

2.39 ! 

237.43 


156.559.13 
26,739^27" 


912,921,04 
286,068.91 
325,. 398. 93 


110 02 


171 90 




82,342,83 












S 311.38 


S 12,146.66 1 t 6.71) 


S 237,081.26 S 1,610.91 


S 660,521,27 


S 4,501,512,99 



THIRD DIVISION 



CoLTKTy 



Cnlhoun 

E.«^-]imliia , 
Fmnklin . . 
Gudydon . . ^ 

Gulf 

Holmi'M . . , . 

JjU'krion . 

Jefferson . . . 

1 .eon 

I-iberty 

Okatootia . . . 
Santa Rohh. 
Wakulla ... 

Walton 

WaKhiiiKtnn 

Totals 



RoirriNE Maistena-vcb Only 



Road 

MlLBS 



111,43 

57,52 
110,25 
66, P2 
77.32 
64,59 
01.71 
153 Of 
03,43 
114.03 
.58.29 
130.85 
107.37 
50.13 
140.87 
S8.37 



Brioqe 
Feet 



16.045.18 
1,489.00 
7,612,05 

17,828,25 
4,638,25 
1,189.30 
5. .325, 35 
6,177,45 
2,081.25 
2,061.74 
2,564.93 

14,283.f>0 

13, 518. (H) 
4,095.3.'i 
8,672.75 
7.043,75 



R{)At>t* 



MiLii: 



27,190.40 
13,526.09 ' 
35.029,36 I 
12,046 3!1 ' 
14.567,18 
13,456.28 ; 
23,657.33 > 
33,038.78 ' 
14,360.30 I 
25,113,63 I 
12,524 87 
.53,888,40 
25,1,^5.87 
5,443.17 
30,543.58 
14,529.45 



Hruigks 



244.01 
235.15 
301.33 
186.71 
188.40 
208.33 
383.36 
221.75 
153.80 
220.24 
214.87 
411,8;i 
234 . 1 1 
108,58 
203,20 
248.02 



Stdhm 



15,318,64 
4, ,^30. 61 
3,8'13,05 
9.241.31 
2.026.88 
1.766.70 
2,674,25 
1,04«,01 
801 .28 
782 , 45 
4,, '538.11 
8 289.62 
3,293.16 
031,0! 
8,061.13 
3,896.87 



163.2] 
88.78 
,998.40 
,270.59 
513.48 
471.41 
362.03 
502.02 



31.25 

12,623.67 

1,262,50 

1,308^47 
1,242,30 



Bettekhbnt 



TotalCobt ! 
All 

ROADHIDE I MaTNTENANCE 
iMPBtlVEMENT KOH YkAR ' 
' 1937 



Total Cost 
All 

MAtSTKNANCE 

TO Date 



1,508.87 4 



34,835.94 , 

3,531.14 ;.... 

15,401.80 

42,645,03 

4,237,81 : 

3,796,43 ! 



1,470.73 117,007.10 I 3S4,SeO,33 S 241.68 t 71,033.58 t 31,828.80 

I ' \ ' I 



3,414,32 
10,276,73 
8,838 20 

15,897.28 
15,122.70 
3.418,93 



4.90 
06.01 



4.50 



44,170.01 
18,145.48 
81.696.81 
30,089.43 
32., 509, 34 
58.;i39.45 
30,931,42 
39.284.84 
15.170.64 
20.316.30 
33,436.97 
83,639.89 
29,696,03 
■22,272.36 
.55,935.94 
23,087.26 



547 
401 
700 
563 
413 
472 
681 

1,083 
305 
504 
225 

1,019 
488 
222 
758 
235 



,848,53 
,409.94 
.258.64 
,603,28 
,811.38 
,195.70 
.295.56 
,873.28 
.304.96 
.■225.03 
763.. 38 
204.89 
212.00 
,630.56 
,535.03 
,417.53 



S 16S,0Z4.04 S 76.41 I ( 627,723.06 I t 8,623,589. 



FOURTH DIVISION 



Brevard 

Cl»y 

Duval _ __. 


166.14 

9S.88 

153.89 

62.54 

80.40 

135.72 

103.19 

72,15 

146.66 

196.10 


42.656.52 
7,261.72 
7.417.75 
l,i:W.55 
4,, 525. 20 
2.397.50 
5,003.60 
2,199.00 

24,124.40 
6,023.45 


1 49,663.62 
21,184.03 
42,015.16 
6,778.94 
31,210.92 
•26.338.43 
38,113.01 
21,886.92 
30,446.46 
62,982.62 


S 300.67 
220.95 
276.92 
1 08.. 39 
301.-24 
194.06 
369.35 
303.36 
■207. «» 
270.18 


i 31,175.46 
9.812.94 

16.043.84 

1.414.51 

8.369.37 

892.07 

35,894.74 
6.128.96 

44,605.89 

19,310.46 


t i,te 


S 294.67 

.522.61 

3.00 


S -- 

20.48 


t 81,123.80 
31,540.96 
58,662.00 
8.195.80 
39.846.82 
27. 230. ,50 
74.010.10 
28.015.88 
139.569.26 
74,281.69 


« 1.076,876.00 

.3fKI,067.86 

1 103 019 18 


Flayer... .... 


2,36 


315 085 43 






266.63 


475 638 22 


Orange 






700,650 '26 


Putnam 


2.35 






615.819.40 
2,50 485 02 






04,618.00 
1,988.51 




1 058 834 65 


Voltisift. . . 







563 507 OS 








Tcwaw 


1,317.67 


103,339,89 


t 321,210.01 


S 263.70 


t 173,648.23 


i 6.86 


S 67,325.69 


S 287.01 


S 562.476.70 


S 6,519.683,67 



BEE 



STAT^ ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

STATEMENT SHOWING MAINTENANCE CUST BY CDUXTIES AND CLASSIFICATKJN FOR YEAR 1937 

FIFTH DIVISION 





RouTiNK Maintenance Only 






Total Cost 

All 

Maintenance 

FOR Year 

1937 


Total Cost 


COUNTV 


Road 

MiLEK 


BntDQE 

Fbet I Roads 


Co.ST I'KH 

Milk 


llHIDCilSf^ 


Storm 
Dahaoe 


Betterment 


ROADBIDE 
IWPHOVEUENT 


All 

MAtNTENANCt: 

TO Date 


Btow&rd ^. - 


93.39 
I60.S6 
66.19 

122.52 
114.60 

70.83 
126.68 
203.60 

86.29 


1,868.50 « 16,918,90 
7,980.60 30.458.03 
1 1 975 30 1 4 333 HA 


t 181.16 
189.36 


t 10,337.32 
34.587.41 


1 


t 3,419.96 

56,074.38 

299,011,56 

2.298.83 

110., 391. 06 

2,966,58 

598.05 

56,987.46 

3,818.31 


s 


t 30,676.18 
121,119.82 
327,018.24 


t 34). 284. 96 







894,864,78 




216 54 , 13.674.16 




1.049,138.97 


Martin ^ -.- 

Monroe. . .„,^^. 


6,874.15 
38.844.40 
11,935.94 

4 922 47 


36,106.39 
31,449.07 
61,966.83 
1.1 H13 88 


294.70 
274.66 
650.97 
124.83 
669.34 
311.17 


10,818.47 
36,394.74 
21,737,08 

9,403.14 
42,468.88 

8,986.46 


3.90 


30.76 


55,256.36 545,819.47 
178.234.86 , 815,882.57 






76.670.49 1 506, 480. Oil 








26,816.07 

233,683.57 

39,656.90 


596, 846., 37 


Hulm Bparh 


7,382.22 ; 134,175.33 


61.90 


1,491,592.64 


St. Ludc - 


6, 440. -SO 


26,851.13 










Totals 


1,053.75 


97,233.98 


S 358,072.09 


t 339.81 


S 194,397.86 


S 68.80 


t 536,664.17 


t 30,76 


11,088,130.48 


1 6,721,866.30 



SUMMARY 



Ftnt . 


2,162.08 
1,316.01 
1,470.73 
1,217.67 
1,053.75 


101,143.45 
27,491.56 
117,007.10 
103,339.69 
97,232.98 


i 340,777.64 
409,775.84 
354,960.23 
321,210.01 
358,072.00 


% 167.62 
311.38 
241.68 
363.79 
339.81 


S 80,455.66 

12,146.56 

71,933.58 

173,648.33 

194,397.66 


t 12.605.46 

6.70 

31,828.80 

5.86 

65.80 


% 294,408.84 

237,081,26 

168,924.04 

67,326.69 

535,564.17 


* 

1,510.91 

75.41 

287.01 

30.76 


t 638,247.50 
660,521.27 
627,722.06 
662,476.70 

1,088,130.48 


t 8.461,037.24 






Thiid 




Fourth -- 

Fjtth_. 


6,619,682.67 
6,721,866.30 


Totajus 


7,220.24 


446,214.77 


11,784,796.81 


t 247.26 


S 532,581,68 


t 44,612,62 


(1,213,303.90 


S 1,904.09 


13,577,098.10 


134,827,688.89 



STATE ROAD DEPARTMENT OF FLORIDA 

Generat Accounting Division 
SUMMARY OF MAINTENANCE COST BY DIVISIONS AND TYPES FOR YEAR 1937 





FIRST DIVISION SECOND DIVISION 
ROUTINE MAINTENANCE ONLY | ROUTINE MAINTENANCE ONUV 


THIRD DIVISION 
KOUTINE MAINTENANCE ONLY 


FOURTH DIVISION 
ROUTINE MAINTENANCE ONLY 


FmrH DIVISION 
ROUTINE MAINTENANCE ONLY 


SUMMARY— ALL DIVISIONS 
ROUTINE MAINTENANCE ONLY 


TYPE OF 
CONSTRUCTION 


Lcngtli 


Co»[ 

Co" tm per 

1957 1 Unir 


I.tHRih 


, Coil 

Coft lor 1 per 

1957 1 Uri* 


U«(il. 


Cuil 

Colt lot per 

1957 \ l/nii 


LtngiK 


Cuii 

Cnir Inr . per 

1937 I Onil 


Length 


Cnti for 
1937 


Cqie 


Length 


Colt lor 
19)7 


Coti 
Unii 


FEDERAL- 
HIGHWAYS 


7«.t« 
14. 9i 
59. H 
.41 
4.39 


S 10.740.41 

0,60^-41 

«.406,]1 

II6.M 

41.58 


1169.91 
147.97 
111.90 
J09.61 
9.65 


51.96 


% 10,»«4.51> IJ181.61 


SI. 11 


t 11,114.88 


i295.)3 


13.11 


( 15,)79.67 


(501.17 
185.66 
179,17 
180.45 
1)3.17 


65.3) 


) 19.06). 55 


( 191. 80 


566.78 
59.39 

119.78 
41.44 

111.15 
71.15 
79.31 

115.69 


$ 100,191,88 
11.778.90 
145,081.60 
11,041-55 
16,159-56 
10,991.46 
7,855.48 

15,170.14 


(375.14 
51). 15 


CtMCrctc Aftbhltlic. 

RiKl BixS.T 

&bKt AiphjUi 

Bind Aiphtk-.^,.. 


150.51 41,018,31 
8. 36 1.544.61 
5.40 811.71 


151.61 
23.60 
1.05 


85,071.51 
8,671.08 
1,011.11 


611.49 
567.16 
755.15 


53.35 


4,161.74 


111,17 


14.11 
11.97 
17.10 


5,311.00 

498.91 

1 ,068. 57 


75.05 
58.88 
61.40 


)40-91 
149.18 


80.03 ' 11,571,97 
71.85 1 10,991.46 


112.11 
153.0) 
681 .95 

16). 15 


117.00 
155.0) 




1J.6) 
17. 9S 


959.45 j fiO.oJ 
1.914.66 1 60. M 


10.01 
)S.17 


l.STEI.Bl 
905.14 


93.35 
17.15 




7-44 
357.50 








100-11 


TfP" 


9,76 


1,595.0« 


11.71 


7,661,06 


1D.« 


),1>1.51 


158.15 


134.31 


ToriUtMile.).. 


105.11 


t 40,964.49 !il9!.ll 1 i7i.41 ;J 110,440.0! 


S405.4O 1 1*1.09 


J 57,115.50 


$201 .05 


510,61 


( 11,800,71 


1155.14 


I59.U 


i J7,)I1.9« $ 173.05 


1.145.17 


) 517,543.69 


(155.00 


FF.nERAL— 
BRE[>G£S 


ll.ell.Od 
ili.W 
Di.M 


t UB.9t ,1 .011 e,ia>.B7 


I 111.73 if .05 


19,551,97 
2,185.50 
11,841.10 


t 5,156,65 
8,001.55 
3,691.01 


J .178 
3.661 
.119 


7.759.51 
519,60 


1 505.0) 
158.79 


1 .065 
,499 


5,117.46 

519.70 

1,071.40 


t 115.56 '( .025 
911-59 1-61 

77.86 .075 


60,150.91 
1,919.59 
16,515.10 


t 6,311.9) 
11,511.08 
5,811-59 


( -105 
1.307 
.1)1 


SiMi 

Tiuibt. 


491 .OS 
66,71 


J,7»Sn 1.759.79 
.038 1 597.90 


1,816.10 


1.019 


Tonl^Ftti) . 


12,050 .00 


1 807.71 


1 .06711 a,15B.56 


t 1,028.13 


5 .0351 16,560,07 


{ 16.957.11 


I .564 


8,378.11 


t 765.81 


( .091 


6,558.56 


( 1,116.01 1$ .171 


81,665-51 


f 11, 67). 60 


( -165 


STATE— 
HJGKWAYS 

Concj-ere 

Rock BiicS.T 

Sbcft Aitfhplc- . .. 

Sind A>!>h>li 

S>nd r]«| s.r 

OildtJ 

MiicilliaEiiui 


74.41 

i.ni.ii 

U0.)7 
19.15 

4J0.H 


t 7.009.79 

5,109-91 

194,171.55 

15,070.30 
1.B64.B} 

5,179.19 

7!,W5,70 


S 94.19 
181.04 
171.50 
£6.91 
156. 9> 

55.60 

160.41 


19-67 

i8V71 

.38 

11.91 

111,01 


i 4.U5B.01 

179,516.10 

51,51 

1,311.73 

11,545.71 


(156.77 

315.66 
116.11 
91.37 

115.85 


117.77 

167,56 

156.8) 

455.65 
171.84 

55,99 


1 37,015.51 

"'ji,WS.51 

" 31,751.19 
111,856.18 
17,759.91 

),))3.90 


(511.90 

108.17 

111.90 
513.48 

17)05 

103.91 


55-03 ( 10.571.79 
38.6) \ 1.9)5.78 
115.58 151,811.01 
71.93 16,150,17 
11-09 7,181.67 

180.50 ' 11,981.14 

104.18 18,541,37 


1575.83 
105.11 
541.11 
211.81 
601.97 

66.58 

175,71 


15.1) 
1.97 
617.33 
10.15 
54.51 

61.19 

58.06 


i 11,516-18 

5,141.15 

151, 19). 17 

17,676.15 

49,915,17 

5,576.09 

7,611.61 


( 511.59 
691.61 
561.84 
159.16 
919.05 

55,61 

100.15 


511.74 
61.11 
),176.!0 
165.85 
155 .59 
155.65 
719.77 

617.07 


1 81,051.19 

11,407-91 

994,661.90 

47,019.14 

9), no. 88 

111,856.88 
■1,945-38 

113,000.61 


(357.35 

186.56 
175.07 
179.36 
395.56 
513.18 
111.66 

179.61 


TrtTiJiCMjIca^-. 


I.951.7J 


I l»,91).l] 


n».i9 


1 ,045 -JB 


i 199,551.81 


(186.85 


1,184.64 1 197,811.73 '|I15 1.41 


897.06 l( 159,409.30 


1366.88 


894.94 


( 550,749.15 


i 369.58 


5,973.97 .(1,467,151.11 ',$345. 65 


STATE- 
BRIDGES 

Cnncrtre. 

S[«l 


54. 49). 60 
5.!)S.75 

M ,080. 10 


) 5,5S6.0J 
7,510,1) 
17.745.10 


S .097 
£.111 


5,951.09 
451.00 


( 1.59 

515.11 

8,167.57 


i 18,571.10 
1,1391 7,178.17 
-55lU 11,196.16 


f 161.16 
7,095.19 
13,575.51 


( ,017 
988 
,198 


14,009.31 1 1,689.16 
4.0A9.65 30,917.85 
76,961.60 ] 54.745.67 


I .111 
5.151 
.711 


11,015.51 
1,991-60 
71,788.50 


( 15,747.61 
50,111.60 
91.677,48 


( 1.11 

7.78 
1.17 


84,841.9) 
19,151.17 
260,551-36 


( 11,657.49 
64,587.99 
116,737.36 


1 .015 
5.466 
-851 


Timber 


.915 j 11,816.90 


TuliJ>(Feti)... 


K. 115. 45 


t 5», 619, 5(1 


S .658 


19,151,99 


{ 1,615.11 S .4Sl| TO.117.03 


f 31,5)0.69 


( .50) 


95,061,57 .( 77,110,71 


( ,111 


90,694.41 


( 1)8,706.71 


1 1.53 


364,519.46 


i 504,771.74 


> .856 


SUMMARY 

High?rJr»— Milet.. 

Bflijge*- Fccc 

Br(dj(f*-Leaic and 


LIU. 01 
101,145.41 


1 )40, 777,64 
59.457.10 

11,018.55 
11,405. « 
104,4oa.B4 


HS7.61 
.5M 


1,516,01 
17,191.55 


t 409,775-81 
10,711.01 

1.453. 55 

6.70 

1)7 ,081 -Z« 

1,J10.»I 


};t1,5S 

.590 


1,46«,73 
117,007,10 


f 351,9*0.15 
58,187.91 

55,645.67 
51,Ul.tO 
168,914.01 

75.41 


$111 .68 
.517 


1,117.67 
10), 539. 69 


% 511,110.01 
78,191,60 

95,463.65 

5.86 

67,515.59 

187.01 


(163 .79 
.757 


1,055.75 
97,3)3. 9t 


t 558,071.09 
139.111,71 

54,571.94 

65.80 

555,564.17 

30.76 


( 559.81 
1,44 


7,119-11 

416,114,77 


11, 784, 79). 81 
316, 416. 54 

106,135.31 

41.111.61 

1,115, 30). 90 

1.904.09 


(117.14 
.731 




















































llDidxidt InprovC' 






















TOTAL COST OF 
ALL MAINTEN- 
ANCE fMiki). . 


i.i^i.oa 


S 6]a, 117.59 


tin.io 


l,l]6.ri] 


S 660,;il.l7 


(501 . 9t 


1,161.71 


( 627,711,06 


(437.59 1 1,117.67 


1 
( 561,476-70 1(161.9) 


1,053.71 


(1.018,150.18 


(1,051-63 


7,118.21 


(5,577.091.10 


(195.56 




view Showing Roadside Improvement. Road No. 1 near TallahaBsee. 



STATE ROAD DEPARTMENT OF FLORIDA 

Genera] Accounting Division 

STATEMENT OF MAINTENANCE COST BY COIINTIEH AND HKJHWAY SITRFACE TYPE GROUPS FOR YEAR 1S38 

FIRST DIVISION 





TVPE Of 
CONSTKUCTItiN 


Bijhwi^ Suidtt 
T^pc Uruup No 


LENGTH 


Engiscnini 

4Dd 

Supervimirt 


SURFACE B\SE AND 
SLIB-GaAnE 


1 

ROAPSIOE 

AND 
D(IAIN,\GF. 


BIGHT-OF- 
WAV 


STR It CTUniS — LENGTH 


STORM 
DAMAGE 


SUNDRIES 


COST By 
SURFACE 

TYPE 

CSOLIFS 

19)8 


COST BY 




Hold 


Ftti 




l(i-Fi, 
.,nd L»> 


Ovcf 10-Fi. & 

L?^i [hjn 100 


lOO-Fr, 

11 r Mcic 


MiiccJ- 
lincoui 


COUNTIES 




Ftdff.l 


^iirt 


HDurinc PtrioJ.c 


1918 




Jtirftce Jttttti . . 
Mitccllaocoui. ,. 
Contrctr 3ridiH 
Sinl Brill gn 


1 
1 

1, 

7 




t.ll 
.4] 


114. DO 


9 167-10 
6.10 


» ( 


1 100-41 


* 111,44 


*- - 


I 


1. , - . 


I 


t - 


S 11.14 


I 641,11 
















57.61 






1.1) 


47.14 




































J.U 


4.JM.10 


193,60 
557,64 






100.41 


111.44 






57.41 






34.17 


6W.H 






























) 

A 

7 

e 


9.IM 
11. 1 J 




1,567,91 

J«S J6 

1,170,48 




1,»4.» 
961.68 
115.0} 


1.459.44 
4.01 


111.65 


11, SO 


4-01 


109.60 


149.1) 


141. Bfr 
119,90 
80-44 

).16 
141.11 


6,191.15 
l,a!«.«5 
1.954.41 
14.00 
111.61 
4.111.77 




CHAKLOTTR 


S. B. t. M 










117.90 

64,54 
lift. 55 


12.04 
1,079-19 








Con, rtic ^ridut 




66. dO 

^61.00 

l.[»7.M 


1.8A 

6.77 

494,77 














16.00 
149- )4 














. , -. - 


















-- 








Sjb-ToEih 






fiA.Dl 


S,U4.tO 


1.119,71 


4.196,61 




1,100.9» 


1.511.99 


680.64 


1.115.15 


2U.50 109.60 


149-1) 


7ra.98 


14.671,19 












rOUNTY 
TOTALS .,- 






68.^1 


10,04). W 


l.«l),!l 


4, 196. AS 




1 , 101 . 19 


1.651.4) 


6)0,64 


!. 115,1) 


118,11 \ 1119. AO 


149-11 


811.15 




115,161.64 




.Siurfiire Jreatci.. 


1 

6 




IJ.9< 




197.47 


15 91 




605 14 


41.16 






. I 41. A) 




D.SS 


916-17 1 




11.00 




























SuhTDraU 






U.94 


U.ffil 


197.47 


15,91 




605.14 


41.16 








41.61 




35.55 


9I1«,B7 








4 
7 

a 




CITRUS 


.Surfjct Treated. 
Grjdfd 




)J.!7 


l,0Z4.4C 
111.21] 
2J7.60 


1,71>.!4 

147.74 

6.)t 

54. W 


5,800,9(1 
906,51 


115 91 
19fl-95 


f. 177. 17 
61). 11 


11,114. 10 
18.61 




10.10 




515.46 




863-81 

47-36 
1.16 

14-81 


39,741.01 

I. 311.11 

58.84 

694.07 




17-91 
16.91^ 


11.10 
591.90 


5.)i" 










Timbrr BHdjci. 
























Suh^TduU. ,. 






lt.1\ 


1,444,10 


;.015.» 


4t707,J7 


114,7) 


7.195.10 


11,141.61 


64.11 


611,60 


l.M 


S1I.4> 




918. )« 


11.7)0.45 






COUNTY 
TOTALS . 






».m 


1.41(7,10 


S.Ul.W 


4,715.14 


tl4.7) 


7, HDD. 64 


11,184.97 


64.11 


615,61] 


5.M 


576.11 




911.11 


. .- 


Ml, 617. 11 




MiicclJanceiuf . 
roncrrrrf a^djjcf 


6 




l.M 
































609,04 














io.05 










lo!o5' 
































Su^To»li 






1.19 


6B9,04 














10.05 








" 


10.05 










COLLIEJI 


SurTiicc Trcttcd. 




1 
J 


77. in 
18.11 




1. 671. 41 
456.67 
lis .05 


5.1U.47 

4,105,19 

10,00 


51,11 


1,019 91 
19.61 


5,751,60 
107,11 


1)9.41 

7.05 

176.14 


1,111.69 

16.17 

«,01J.M 


150.00 
197.1) 


10.01 
19.61 




816.45 
105.18 
119.71 


17,655,17 
5,150.05 
9,454-71 






TifnEifr Btidgzi. 




«.1J7,)0 








Sub-Tolili 






115.73 


1.1)7,)0 


5,0!B.14 


9, lit, 76 


il.U 


1.049.51 


6,059,71 


717.65 


9,151.65 


147-11 


49.61 




1,161,51 


11.159.» 






COUNTY 
TOIA LS 






11741 


8.646. )4 


), 01844 


9,111.76 


51.11 


l.M^.M 


6,019,71 


717,6! 


9,161.10 


147.11 


49.61 




l,Jftt-lJ 




(13,769.99 




Sudti TK.ttd 

C^>ntT.-rf Frjdjtcf 
Tttttbcr Brid^ei. 


1 




.(11 
1.07 
11, >S 


747,14 
116.00 


9.06 
I1A.6JI 


















17.59 


4.66 

51.99 
1-14 






6.11 
169,16 




19.10 
tl.)5 


11.00 
161.11 


30.71 


6). 15 
9*0. 18 


















1<,>5 










35.19 














Siili.Tiii;il> . 






l«.41 


901.14 


154.74 


777,59 




106.85 


187.11 


10,71 


16.85 






17.19 


18.49 


1.049.01 










BE SOTO 


Cctncnr Cancrttz 
5u>i«tTrt.lcd.. 

tomitei EridKi 
Timhr Biidjrei.. 


. . . — 


1 

3 
5 

6 


47. « 
II, 44 




ejvsi 

409.1) 

l.»5 

114.16 


],lin:6i' 

1,0)7,1) 


6.70 


ITS. 54' 
511.51 


914^77' 
M9,ll 


19.61 
14.9) 


6^35 

4.46 
11.96 
418.67 


31.16 


SM.qj 


169.01 
8-04 


111.61 

175-61 

lol 

161,50 

611,79 


1.447,46 
1.608.04 




i.i]«.eo 


'461^14' 




18.65 




4,60 








1,141.11 


),D51.78 , 












5n,ll)-9) 




^ub^Totili 






M.)« 


1,919.411 


1,411.77 


4,111,45 


6.10 


1,199.01 


t, 104 .09 


l,197-)7 


911 , 14 


414.70 


150.09 


177.06 


11.119.91 












COUNTY 
TOTALS -- 






7«.W 


1,611.54 


1,5*7,01 


4.519.B4 


6.70 


' 1,401.8) 


1,691.10 


1,516.19 


969.19 


414.70 


WO.09 


104,41 


681,18 





STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT OF MAINTENANCE COST liY CCH'NTIEH AND HIGHWAY SURFACE TYPE GROUPS FOR YEAR 1938 

FIRST DIVISION— Continued 





TV Ft Oh 
CONSTRUCTION 


T^e tiioup NOh 


L E N 

Knld 


r, TH 




Sl'RFACF BASE AND 
SUB<illAP£ 


BOADSIDE 
AND 


RIGHT-OF. 
WAY 


STlOCrURES-LF.tiGTH 


STORM 
DAMAGE 


SUNDRIF-S 


COST BY 
SURFACE 

TYFF- 

Ci ROUPS 

1938 


COSTBV 

COUNTIES 


COUNTY 




lO-Fam 
ind L:it 


OvFTlO.Fl. * 

Lin rh4A Ion 


lOO-Fwnt 
or Mc<r4 






Ptatril 


Still 


IlidnnE 


Perni4it 


DRAINAGE 


I95B 






2 


_--- 


i.5! 


75.44 
71.44 


S 94.06 


1 119,41 


J 


i 117,46 


1 177.09 


* 


1 


(..-- 


I 


* 


I 41.11 


( 810.19 






ShI*Tw[»I*,.-. 




).W 


94. oa 


219. 4J 




IIT-4i 


377,09 












41.11 


am. 39 




















Ctincni Contrrti! 




I 
1 
4 
5 
6 
7 
B 


.0) 

ir.tis 
la.M 






611. ii' 
1.401.59 
4,709.16 


' -..'..... 


"2,070,44 

44.117 
911, 1> 


"eie^M 

«01.M 
1 ,401 ,62 


29-20 
1,037.64 


90'li 

169.68 

19-46 

1,49 

1,710.86 


11. JO 

7oii9 
235. Jl 

45. 2) 
17.84 






121.46 
119-19 
443,11 

11.67 

141.41 


4,178^21 
2,456.10 
9,749 03 
176.47 
4}.74 
2.613.61 






HI. TO 


479.11 

i«4,ei 

986-17 
SI. 82 

Jis.n 










ilw 


















CctiKrtrr Bridget 
















, 














14.54 


IJ.OT 




170. M 
























5ut.-T..f *?i . 






77. JB 


4,A24.70 


J,OS7.n9 


o.iia.M 


11,07 


1,018. «9 


],B43,6D 


1,437.36 


1,042,81 


181.10 


8.00 




97S.ae 


19,619,18 






tOLTMTy 

TOTALS . - 






ai.fi 


4,700.14 


2,191.17 


6,978.01 


11.07 


3,111.91 


1,111.69 


1,437-36 


1,042.81 


181.30 


8.00 




1,018.37 




110.469-77 






1 

6 




1.44 


110.4O 


27. 7a 

4.IZ 


111.97 




41. OT 


11.82 













11-06 
1.16 


211.70 
17.70 






11.41 











Swh-TotMh.^ 




1 l.« 


I30.4U 


11,90 


111.97 




41.07 


11. Bl 




U.41 




1 


13.21 


169,40 


















Surface TrciEcd.. 
Ciradcd . 




1 
I 

7 

a 


41 77 
10.14 

i.ai 




1,011.44 
loo. 76 
64.71 
JB.l) 
119. 7> 
70.70 


1.014.77 
14.06 
119, Rl 

49.04 
18, V4 


:..:■::'::. 


"""2I091.97 
101,111 
<0.41 




13.11 








474.17 
43.79 
29.74 
17,01 
11,18 
11.26 


aiMo.ei 

718 41 
194.86 
158.16 
186.70 
110,98 

11,690.11 




HAAUE 1' 


1,891,01 
171.11 
167.34 


33,99 


]t-8t 


148.4) 


40.66 
10. U 

7si7i 










1.407.00 
I,«I9.4II 






40.17 
1b!<13 


86.43 

i.ai 

149.08 


56.00 
301,54 
111 17 

616.76 
































&Mh-T[trit!i . . 




1 5A.A) 


Z.61a.4C< 


1,446.94 


3.116,14 


2,179,61 


1,411,68 


111.72 


191 . )1 


161.13 


147.39 


611.97 






r.ouNTr 

TOTALS . 






18. OS 


2.716.10 


1,478. 14 


1,490.11 




2,414,74 


7.4rti.in 


111.72 


303.77 


616 7* 


161 -13 


147-19 


655.19 




Itl.919.» 






1 
1 


..1 -1^ 


11.00 























































Sub-Tutili 






.71 


ll^DQ 










I . . 


















































Surhfc Trcjicd. 
S B R M 
Undcd 

ColKrcir htidffiy. 




3 
1 

a 


41.41 

l.J€ 
li.Jl 




810.47 
lll.ai 

114^31 

79.14 


983 .M 
483.96 

1,191,41 




1,411.80 

717.91 

1S1.49 


1,443.61 
211.74 

131.79 


180.14 
)9.3I 

: 


14.91 
8.91 

"la^oo 
6sa,» 




241.60 




)3>.ll 
94.37 

147.95 
5.01 
11.16 


S.479.77 
1,818.89 

3,40Sl9l" 
37.03 
987.01 














HFNDR V 




b;i7" 








471.10 
1,7)li.10 














lU.t9 
























^ub-Tniili 






AJ.bt 


2.100.90 


1,4B1.11 


1,661.17 




).»0,10 


1,990.14 


447.01 


718,77 
718.77 


8,17 


141. 6L' 


lSia.76 

iga.n 


11,738.61 














_ . — . 






COUNTY 
TOTALS 






M.)4 


2.140.90 


1,481.11 


1,661,17 




3,190.20 


1,990.14 


447-01 


8.17 


141.60 


















Surface Trcarf J. . 
Concrete Bnd^ei. 


1 
6 




6. 61 


111.91 


119.11 


71-07 




194,7a 


209.11 










14.70 


660.09 






















































e.81 


111.91 


1)9.11 


71.07 




194.71 


209.1! 













14.76 


660.09 
































2 
4 
J 
A 

a 


49.90 
11.9) 
9.19 




1,474.83 


1,437.(6 




1,911 .aa 


1,911.04 








.147.07 




411.11 


11.413.69 




HERNANDO 


GraJcJ 
























89.10 


18J.JI 




314,71 


3>,n3 












41,17 


655.65 






Cnn^rc(£ ISfidflci. 




UB.OO 
314.00 
























; " ' " 


















































Sub'TOEBlt 






71. U 


910.00 


1, 144 .01 


1,«11,V7 




1.146. 19 


l,»44.Ifl 








147.07 




436-58 


11.079.34 
























COUNTY 
TOTALS.. . 




7B.91 


1,121.91 


1,711. IB 


1,691,44 




1,441.17 


4,111,41 L-.. 






147.17 


481 . 1 4 




»l 1.7 19.4) 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT OF MAINTENANCE CX)8T BY COL'NTJEM AMD HIGHWAY SURFACE T\TE GROITS FOR YEAR 1938 

FIRST DIVISION— Continued 





TYPK OF 
CONSTRUCTION 


Hi|U>, 

Trr«c;r 

[rdrril 


SurliiE 
>wp Nn. 


LENGTH 


EojlinEttinii 
■nd 

Sid pvrvi lion 


SUHFACE BASR 
AND SL'S-IllAOF. 


BOADSIDE 

AND 
DRAlNlVGt 


RIGHT-OF. 
WAY 


STRUCTUKES-LBNCTH 


.(TOR M 
DAMAGE 


SLrNOBIES 


casT nr 

SURFACE 

TYPE 

GSOLIPS 

191B 




COUNTV 


Mi let 


nrid^r 
hfct 


10-F.. 
and LrM 


OvtrlOFi i 
L<» ihjii UiO 


lOfl.Ft. 
nr More 


Miutl- 

lineL.u^ 


COUNTtE,S 
1918 




Srite 


Hoittinf 


PrniiJit 




Surfjc: Trtuti . . 
MmcllincDui... 




I 
J 

7 

1 


1.7» 


61. EK) 
I.BD.IO 


$ 1,B79.44 
10.16 


$ 5. ISO. 69 
IK1.70 


J26.659.76 


$ !,(>». 6B 
10 .81 


f 1,3C1.95 
1SB.S7 


I 


( 58.45 
.45 

818^24 


J 66,15 

i, 191 .90' 


(-. 


i 


$ 619.40 
11. OB 

96^44' 


541,116.52 
441. B7 

ii 156.85" 








45.19 






Timber fir-ijjeE-- 




195. OS 






HIGKI.AtlDS 












SaW-Tiilili 







U.»7 


1,676.10 


),ID4.7B 


5.501. 59 


16.619.76 


1.719.49 

l,7]9.r9 


2,962.52 


45,19 


8B7.14 


1 ,158.01 




._ . 


7M.91 


41,917.14 






COUNTT 
TQTdLS . 






19.91 


1.B76.I0 


),104.7B 


5.501.59 


16. 61V. 76 


2.962.52 


45.19 


887.14 


I,!5«.n5 






79s. 91 




141.917.24 




Ceineni Concrete - 
Surljc; TrrdtcJ 

GrjJrrl. 

MlKrllincaui. .- 
Concrrrc Drt<J£c«. 


1 
1 
4 

6 




4b. 91 
1.99 
J.Oi 
).il4 




1.254,17 
157.15 


116-45 
117.51 




671.11 
1.6! 


1.501.11 
tll.U 


.. 






17.11' 




491. B4 
10,12 


12,9S4.77 
1,117.81 






i.at.aa 


1»,J0 












Hm 






" "2.71 


11.91 
65.79 

14, 188. 15 














Siih-Toiili 






11.90 


Z,4B9.aO 


1.457. SI 


451.97 




1,071. 77 


).>16.61 






S4.41 


17,55 




114. >8 
















Hll.LSSORCHIGH 


tierarnt CiiiiLr.-it. 
Si»r^>re TrcJrrJ. . 
Miitclbnciiiii..- 
CunfrcEE findfirR 
Srrrl Rii^esr . 




1 

7 


.9> 
51. A2 


1.9tKl.iXI 

MM. 00 

1.J6J.00 


10.57 
1.67B.76 
795 . 56 
H0S.5b 
1 51 . 56 
155.71 


I.659.1U 
1,960.5B 


»!l51."34" 
4B.21 


45.52 
J. 211 71 
1 ,110. OB 


174.56 
1.526.06 

1 .410.7* 


714. 9B 
301.11 
14.06 


11.70 
ftll.lS 
105.1b 
2,510.10 
101.55 
516.56 


'lS.9( 
4.46 
177,75 
44.10 
187 .72 


416. Bo 

14.15 


14.10 


1.1B 
178.5) 
107.51 
174.08 
19.64 
18.41 


154.71 

11.697.5J 

6.9)8.41 

4.115.46 

197.75 

911. Bl 














Timber Bridge!.. 




























Sub-Torab 






16.11 


4.7*7 00 


4.1M,15 


4,619.68 


B.SOS.M 


6.577.55 


4.121.40 


l,2U.27 


4,078.94 


450,09 


441.05 


14.50 


911.15 


15.116,70 






COUNTY 
TOTALS 






US. 01 


7,156.00 


7.015.66 


1,071.65 


S. 505.46 


11,651.10 


7.94B.0I 


1.110,17 


4,078,94 


484.57 


468.56 


14.50 


1,416.01 




149,715.0] 












i^urij^r Trcalcd .. 
<liiJ[J 

UisccJlAneuuft, , 
tnntr.rt Brid(^ 
Sic.'l bidjecs 


I 

4 

e 

7 




II 

S.«! 

14.96 


T70-4U 
61.00 


119.19 

1,508.07 

5.15 


55.24 
595.97 


169. t4 


BB.19 

4,iui« 


4O1.70 

liiigiso 






n.K 


101.14 


;:.-:; ::;; 


11.60 

' ijiiis' 

1.59 


691 .01 

10.010.55 

45.10' 

10.735.15 






Sub-Tul.l. . 






11. M 


B31.<I0 


1,641.61 


651.21 


169.54 


4.111.15 


1.641.10 






55.86 


105.14 




l!m.5u 




LAKf- 


Surfice Tftjied .. 
Mi'Ccllinriiiii. . 
CiiiicrEle bridfsi 

.Srerl 3ridj^f*. . . 
Tunhcr Bridfcr. . 




6 

7 


16B.B9 


544.7! 

154.50 

S.WI.M 


4,496.80 

507.ftB 
IS.BJ 

160.91 


6,H1.11 
197,05 

...■ 


142.0b 
4.46 


4,456.05 
1,051.74 

5.4(1 


ll.«54.lli 
657.17 
95.40 


a. Ill 
■4.46 




21,91 
«,91 

i.ms.eo' 


1,001.91 
114.11 
14,91 

15.00 


.10 


nJ4.lU 
79.60 
7.70 

85.17 


10.111.1) 

5,791.00 

1J1.86 

i^)5VBb 






"ill. OB 












Sub-Tnfdi.. . . 






204.72 


9.801.11 


S.UI.JO 


;,ito,S4 


146.54 


6,441.19 


15,184.75 


15.17 


tll.OS 


1,106,61 


1,156-114 
1,119.11 


.10' 


816. 4b 


JS,6fl9.B9 






t;0[]NTV 1 
TOTALS 




1«.7* 


Ill.6j4.51 


6.411.91 


7.B11-51 


116. OB 


111. 1114. 44 


17,037.91 


11.17 


111.116 


1,141.4b 


.20 


1 .fll>5.01 




^6,445.14 




S U K M 
Ttnbcr Biidfci.. 






1.54 


«.oo 


43. IB 


50. 5S 


15.4) 


45.00 


41 .BO 












15.56 


215.47 


































Su'.-Tiiriri... . 






1,$4 


45.00 


4J H 


W.Jl 


55 .4S 


45.00 


41.10 












15.56 


115.47 




LKb 


Surdlr Trcitcll.. 
S, B R M. 

MJ»c-ll'**irtiMi. . . 
Cmcrcit Brid«n 




1 
> 
S 

6 

7 


11.10 
S.HJ 


■1. 981 .40 

151. JO 

1.150.30 


l,KM.4« 
S71.B1 
16«.U 
n , it 
61. IS 
M>,»9 


4.041.41 

544.72 

l.SW.M 


17 ij 


1,787.69 
1,511.61 


2,270.14 
51.71 
111.01 


1,057.85 

72. 6B 

.90 

7B.6I 

20 J. 05 


141.70 

79.17 

11^01 
5.520.51 


169.01 
5.11) 

ft. CM 

41.00 

7,56 

1.111.5B 


41.50 
l.e47.» 




482.95 
{11.47 
11; 11 
4.46 
6.11 
156.15 


11,101.74 

5. 197. 98 

1,104.86 

17. )4 

176. )6 
9.16B.17 


















. . 


15.47 




17.10 




















Suh-toHii 






n.M 


7.785.10 


1,961.51 


6,969.17 


17.B] 


4,165.16 


i,4Si.aa 


1,192.07 


S. 165. 22 


2,544.51 


1.711.16 




1,111.17 


M,4I!«,95 












COUNTY 

TOT^t.S . 






7fr. jr. 


7,S10,10 


1.007-fl* 


7.019.75 


51.1R 


4.4US.16 


1.4D1.6B 


i,iy2.ci7 


5,8*5.12 


2.544.(1 


1.72B.16 


1 I.I2T.6J 




119.641,41 






STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 
STATEMENT OF MAINTENANCE COST UY COUNTIES AND [IIOmVAY SURFACE TYPE GROUPS FOR YEAR 1!)3N 

FIRST DIVISION-Omtinued 



1 


TlfP^: itlr 

rowsTRiirnoisi 


Tyrt Giou3> No. 
KrJciiJ 1 Sure 


L E N 


K T H 

BriJ,, 
Ftn 


EDJ{ijurriil(t 

»T4d 

s»r,rvi„™ 


SUIIF.VCE BASF. AND 
SUO.CKrVDE 

kr„ri' Jir PerniJa 


KOADSIDE 

AND 
DRAINAGF. 


mCHT^OF- 
WAY 


STKUCTUHES— LENC 


TH 
Miml. 


STORM 
DAMAGE 


SUNDRIES 


COST BY 
SUXFACE 

TTfE 

CROUPS 

1918 


COST BY 


tOl'NrTV 


Mile. 


lO-Fuoi 
And l-«^ 


O^rrlO-Ft.A 
Ltii [hjn 100 


lOO'Fool 
nr Mm: 


COUNTIES 
1910 




Mi^<.clllric<:ii». . 


1 
1 




7,1J 


90.50 


s US n 

7.15 


J 458.55 


1 


1 561.86 


1 171.57 


I 

10.16 


1.44 


i, .. 


% 


J 


t 76.90 
5.49 


$ 1.401.91 
51.16 


















7.M 


M.SO 


141.41 


4ia.51 1 . . 


161. M 


171.57 


18.16 


2.46 




....... .- 




M.47 


1,551.17 


















9.01 


4.171.10 

160.91 

4,011.90 


151. W 
1.M5.16 
147.56 
274 57 
5.15 
BI16.44 


711.51 

5,966-55 

629.45 

si.n 


li,»75,97 


117.61 

1.425.00 

117.0J 

0.94 


689.61 

2.191.05 

494,19 




illii' 

51,7) 
79.51 
ID.D! 
*01.55 


1^49 

im.45 

77-09 
8,125-M 


ih.*i 




75.00 


90.00 
547.14 
151.49 

51.59 

i.n 

110.46 


1,011.41 
11.574.11 
1.174,59 
017.00 
157.17 
10.040.58 




MAN ATEE 


166.01 

141.45 
11.41 
94.15 






Cuncrtrrc Brid«i» 



















































90. M 


8.446.01 


1,756. IT 


1,411.01! 


n.a7i.*7 


i.ra.w 


1,175.96 


541.54 

579.70 


714,50 


8,509.65 


111.41 


75.06 


1. III. 10 


57.766.90 






rouNTY 

TQTALS 






91. <l 


8.5X1.5! 


5,979.19 


1.871.51 


11,875.97 


1.557. IS 


1,H7.5! 


716,96 


8, 509.65 


511.41 


75.06 


1.155.67 




»9.MI.l? 




Surr«icTrcj[cd.. 


6 


::::::: 


9.W 
6.10 


ill.O! 


1,149.06 


241-16 


11.05 


1,4(!8.16 


271.10 




. 




47 .61 




126.66 


4.114.14 


















































Sub-TatiU 


1 


le.14 


H4.00 


- I,149.M 


141 . It 


ll.OS 


1.406.16 


171-10 








47.6) 




116.66 


4.114.14 














PASCO 


JhurUccTrcjrcd.. 
graded . . 
Cuncririe Pridcci 
SeccJ findfi.^^ 


- . . - 






TJJ.™ 
196.00 
110.00 


5,107,90 


17.741.96 


10.715.00 


9,549.06 


1,904.67 




61.91 


19.00 


M-91 




l.OIO.U 


51,100.70 






5.17 
1».7I 
191 .»» 










' Mo'.m" 

101.71 


15.00 

6.75 

1,517.64 






1.64 
19.95 
66.09 


10.01 

871.47 

1.097.19 













































SuK-Tmili 






l».I9 


I.H7.110 


5.1W.11 


17.741.96 


10,715.00 


9,14). 06 
11,955 M 


1,«04.67 

5 , 215 -87 




955.71 


I,1I8.39 


10.9I 




1.147.81 


50,109.47 














COUNTY 
TOTHLS .. 






141. .1) 


l.49i-[>Ll 


6,70» »« 


t7.9a!.]l 


10,755.05 




955.71 


1.188-19 


»ll.5« 




1.174.14 




SU,145,01 




SurfiLt Trc*tcd . . 
MlMJcJIdJkcutli.-, 
Concrete BtiAfci 


2 




1.18 

j.oa 


l^lO.EHl 


169.61 
5.67 
16. 6Z 

191.91 


252-65 .. . 


1,415.61 

N.7i> 


21.12 




10.09 

ri.m 








127.01 
1.60 
8.04 


2,087.1! 
11.97 
90.56 






















Sub-ToLi. , . . - 




!.« 


100. on 


Ul.ii 




l,4)ii.!l 


11.11 


1 w.w 








156.67 


1.J07.06 
















HI h ELLAS 


SurtjLr TrcAre4-- 






6,01 
81. » 


6.110.00 
116.00 
119.0O 


945.15 
1. III. 91 


516.11 
1,111.91 


7,170.76 


1 1 1 - 47 
1,181.17 


51,50 
1,810.11 


11.98 
in. 99 


io^m' 

99,14 








78.41 
711.16 


1.665,51 

I4.904.45 
lXIO-11 
141-10 

699.44 




CuncrtiE BridgEi 
Timbcf tiiigc. 


•■ ■ ■ ■ - 













141.80 
19t.tl 














W.ej 













4.50 






11.48 






SDh-Tmili. .. 






M.4r 


6.765.00 


1,044.11 


1,149.04 


7.170.76 


1. 271 .01 


1.801.61 
1,90!.9! 


160.97 


115-85 


741 .M 






S71.71 


14,610.«l 






COUNTY 
TOTrtUS .. 






96.9) 


4.965.00 


5,156.72 


5.781-69 


7,170.76 


4, 70!, It 


160.97 


in.nl 


741.(9 






1,OW.42 




(16,026.16 




Crtncnt (Jnncrttc 
SKrIitcTmlcJ. 

Luncrc[e Bftetfici 


1 
1 




IB. 61 
1.16 
1.96 
).6J 


...! . -. 


1 .oil , 59 
B4.TS 
11.60 


74.61 
111.44 




1,118.11 
127,17 
111.06 


I.7W.15 

115.71 

91.61 

0.04 






41.14 






168. C)l 
19.95 
17-70 


6.179.11 
710.41 











429.41 
0.04 




















I.I64.B6 




























































41.46 


1 . M4-U 


1,159.77 


61B.I1 




1,797.70 


3.(V75.» 







4I.M 






451.67 


7,«7.M 


















POLK 








M.61 
10. IJ 
S9.41 




1,J7J.57 

iiiiilii 

15.14 
10.69 


!.ns.i5 

i.690.{fi 


111.10 


I.IM.U 

4.01 

l.«0.40 


2.155.98 


4.01 


n-a 




9!.!n 


1.10 


651.41 


11,114.91 
4.02 

11,030.92 
81.19 
49.67 




















1,U}.99 








4,70 


l.M 


611.00 
4.71 
1.18 






Coecrcf; Brpdgct 
Tinbci Bridgi... 




1,041.17 

toi.oo 






«i.oa 
11.50 








.. 






UI.IO 














Sub-Tmili 






iw.m 


l.l4].n 


5,1U.55 


6,169.15 


111.58 


7.451.01 


S.TTJ.sn 
7.05)-51 


14.11 


99.79 


■ 


90.67 


7.00 


1,511.44 


14.141.41 






rOUNTV 

TOT.M.5 






101. \1 


"), 516.0^ 


4. 361. 51 


7 , 1*7 . 16 


1 51 . 58 


HMBd.OA 


l-f.21 


iJ9-79 


42. !4 


yfl.ST 


7.CNJ 


1.749.11 




91l,66p.68 



STATE ROAD OEPARTMENT OF FLORIDA 
t GenetAt Accounting Division 
f STATEMENT OF MAfNTENANCE COST BY COUNTIES .\ND HKiHWAY .SURFACE TYPE GROUPS FOR VKAR liSiK 

FIRST DIVISION-Continued 





TYPE OF 

t:ONSTJl[ic;T[ON 


Tt'pr Gruu|> Mi>. 


LENGTH 


Ejisinniini 
aixl 

Siit>ETv»iLin 


SUHFACF BASt AMO 
SIIB4:.>AD£ 


RUAUSIDH 

AMD 
RBAINACF, 


lltHT-OF- 
IKAY 


S TR U C T U R E S — L E N G T H 


5TOS M 
DAM.5(iF: 


SL?NDHIF-'i 


COST BV 

SURFACE 

TYPE 

ciRorPs 

1958 


COST BY 


couutt 


1 
Hojil Hnd^r 
Mile. Feci 




lil.Fi 


cl.cloFi » 
Lci^ihin Itto 


liHl-fr, 
Lir Miirr 


MkccI 

lincous 


COUNTltS 




Pcdtiil 


Si 111! 


RiiuTinf 


Ptrii.Ji. 


1918 




Ceffitnr C-^mrrEc 
Canmct BrJ^iEei 


1 
1 




.%i ' 


15B.I4 


$ 14 ,04 
2.25 


t . 


I - 

1.177. li 


1 50,55 
419. 41 


1 - 


i - - 


1 . 


t- 


f .. 


t 1.18 
126.08 


1 64. 4e 

1.965.01 

.50 








Mt.U 






.» 










4«9.76 














.ioh-Tonl. 






11, IT 


45B,«i 


144.93 


2« 17 




1,177.15 




, ^. _ 


,S0 






119.56 


1,047.97 






Surfjcr Treated.. 
Wi.«IJ»..:uu.... 

^ml itiimtt 

Timtc. BriJuc. 




1 
2 
5 
h 

7 
9 


i.i6 
61, J7 

11, lit 


i.71«.511 

TO, BO 

1.551,10 


101.04 
Bfin,55 
fS) M 

1 ,a5t.7y 

IB. 91 
5K.94 


175,78 
1.179 .60 
1.549-51 

15fl.lJ 

4.TJJ 




?01,I6 
1,415.50 


4)5.B7 
1.911.50 
1,695,95 






564,46 
14,96 

21 .641. a^' 


51.67 

49.74 


97,95 
4.02 


41.07 
105,78 
K5.41 
581.45 

18.85 
159.55 


1,119.15 
e, 405. 55 

5,7H-Oe 

25.434.rM 

5)7.45 

5.497.48 




SARASOTA 


72,69 

n 

51.70 
54.65 


114,65 

Sfl.is 

115.15 
1,560.58 






1.071,71 




40,05 












Ssb-ToiiU 






9). 14 


a, 417.40 


4,065.95 


4.147.91 




1,117 .» 
J.4[14.*J 


4Hn54.jn 
4,524.0ft 


179.19 


2. 997. 55 


25.094.99 


83.41 


WI,02 


1,501.11 


44,493.61 






COUNTY 
TOTALS . 






1(14.41 


fl^BTA.m 


4,2]0.aB 


4, 174. LB 




179. M 


2,997,15 


25.085.49 


81.41 


141.02 


1,652.47 


546,54).5S 




^artMCcTrmci^. 


1 




,«S 
































































.u 
















4.00 


h (■■/ 


la5.69 


4,01 




















Surlftcc Trcar«l 




1 
4 
6 

e 


17. )l 
til .29 


il».51 

417.70 


1,544.01 


4,490.16 




1,777.96 


B15.ll 


S2.69 
7.15' 


5B5.tl 

9^38 
581.99 


1(I,)5*.M 

" 151^14' 
10,414.19 




SUMTFR 


t;-ti:4 

Cnocreu BHiteK 
Tiahcr Bfti/lf 










IB,«0 




99, 7H ,'H.ri 














4.B3 

4.02 






Sub-Timl. 


1D6.Sl1 


957.11 
«7.21 


l.JM.M 


4.4BO.I6 




1.777.JI1 


B)5.2I 


59.91 


103. 7S 


i4 . -^4 
19.94 


163.69 
165,69 


* 




COUNTV 
TtYTAIS 




1 

1117.45 


1,)66.M 


4.4BO.tt 




1,777.96 


B55.il 


59.92 


101,7! 


583.99 




flO, 414. 19 












IJlViStON TOTALS — KEDRRAt. 
DrVl^ruN TOTAUs STATE 






113.49 
I.T14.h9 


I1.157.«9 
ei,6tl,D5 


5 8,045,7) 
f 54,715.67 


$ 1.65I.W 
tl 07.657,41 


S 117, "4 
i 75. All, IT 


$ 10,885,10 
J 71,669,87 


i It. 901. 97 
i 77.075, lA 


( 58,88 
t fl.416-5L 


J 115.77 
S 51.886.06 


$ 170.79 
$ 45,167.24 


* 230.75 
$ 5,8114,18 


I 17.39 
J 7Ki.5fl 


I 1,814-41 
S la, 486.99 


f 47,105,15 
$491,109,69 




DIVISION Gil AND TOIAUS 






l.sn.lS I 91.*W,74 


5 &7, 169.40 


Sltl,4r6.74 


J 7l.«».JI 


5 81,652.87 


J 8S,9;5.)1 


I 8,485,19 Is Jl.tntBl li 4),51».lll 


$ 6.0J4,91 


t 755-97 


f IB. mi. -10 


$ 


1559.415.11 



SECOND DIVISION 





TYPE OF 
CONSTRUCTION 


T]rfr CrdUf! No. 


LENGTH 


4nd 
Supccvniurt 


SURFACE BASE AND 
SUB-GRAOE 


ROAOSIDE 

AND 
ORAINAGIi 


RIGHTOF. 
WAY 


STIUCTURES— LENGTH 


STORM 
DAMA4:iE 


SDNOKIf'.S 


COST BY 
SURFACE 

TYPE 
GROUPS 

1818 


COST BY 


couhn-Y 




Riiail 
Milo 


Bridfc 
F„. 




10.Fciot 
ind Loi 


OvcrlO.F(. & 
Lcii rhjn 100 


lOO-Fuoi 
01 Mine 


IliKTCl- 

kncoui 






Ffdi^fjr 


SlItE 


Rouiinr 


Period L( 


1958 




Cement Cuncrctc. 

S B.h-M . 

M iHitlliLnf QUI 
CoiKfctt Elndjie? 
Tinticr ftfiJjfci.. 


1 

J 

H 




9.01 
15.1! 

4.05 
ll.»7 


1,318-97 
15.50 


f 110.18 
904,40 
35-91 
eil,Bl 


$ 101.01 
714-95 

1.804.58 


*. . . . 


J l,585.4t 

418. Bo 

156.01 

1,174.51 


J 5*5.91 

1 .a5T.65 

119.97 

1.158.10 


i. . . 


S 


(. 


1 


J-. 


S 51 11 
118-55 

1-70 
161-50 


I 1.162.01 

4,11!*. 51 

514,18 

7,462-98 






191.17 
1.548-61 














.75 












































71.15 


1,544.17 


1.771,S> 


2.6I&.96 


1,740.9B 


5,1*4.79 


4,737.72 






.75 






141 .99 


14,165,71 




ALACHUA 


















Ccairai Conrrrir 




1 
1 

4 
6 
7 
I 


115.04 

10.14 


































1,910.85 
1)0,(4 


9,050.89 
1.191.60 


667.06 


7.798.50 
61.50 


5.197,55 
419.94 




SB, 54 


15.76 






5S7.49 
56. ao 


15.588.ie 
1,619.14 










455.80 
111.50 
6)1.15 




























































213.5(1 








1.80 


11,61 


55.09 


5.610.76 


19. B6 





57.11 


4.0W.74 




























114.68 


1.211.55 


5.5M.99 


10.144.49 


667.06 


7, MO. 00 


5.619,19 


11.61 


91,41 


5,616.51 


19.86 




tBI.40 


51.151.66 


















COUNTY 
TOTALS ... 







105.81 


1,5«,»1 


5.15a, 51 


12.861,45 


1.40S,04 


11.004,78 


10.517.01 


li.eil 


9). 41 


J.S57.27 


59-86 




1. OUT. 18 




146.601.57 



h^u'c^ BEiitjtdle i;rnl|l'^ 



■^ 



fff^sm 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT OF MAINTENANCE QIST HY CUVNTIES AND HIGHWAY .SURFACE TYPE GROUPS FOR YEAR Um 

SECOND DIVISION— Continued 





1 


TjfpcGr 




LENGTH j 


EnBIIKfimg 

asd 
Superviiion 


SLrHFrtCi! BASE AND 


JtOAOSlDE 

AMD 
DRA1N.\GE 


H1GHT.0F, 
WAY 


STdUCTl/llES— LENGTH 


STOR M 
ndMACE 


SUNDRIES 


COST BY 
SU8EACE 

TYPE 

GROUPS 

191! 


COST BY 




TVPE OF ( 
CONSntUCTION 


Rpad 
Miln 


ftildfc 
Feci 




1 1 


Miscel- 

llllEUUI 






FeJfJil 


Slate 


RouilDC 


PwiniK 


lO.Fi 


Lett than 100 


ot Mrac 






LruEDi CucKrcie 
^[incTCEc brill ftc« 


I 
6 




M,» 1 


1 
6)7. W 


S 9Sfi.64 




$ 101. H 
101. 1] 


I 19.47 1 $ 4.189.17 

. 1 


i 2,730.71 


« ... 


».-,.. 


t- 


i 11.18 


J 


I 411.85 


9 1,171.44 






, 




H.W 


617. ffi 


we. 64 


19.47 


4,1m. 17 


1,110.7! 








11,38 




411.85 


8,171.44 






















Glided 

CDiKTtitc Brid|tn. 




4 


10. IS 


19H.44 


17. «1 


m.n 




III.DI 


11.07 












44.75 


996.0] 
U.M 










•4.M 


4.01 










Sab-Tmili ... 






lO.Tft 


]H,44 


»7.l) 


«!].» 




IM.ai 


71.07 




M.W 


4.D1 






44.71 


1,014.11 






COUNTY 
TOTAIS .. 






M.DB 


«15,9* 


1 .074.47 


■14.10 


19,47 


4,106. m 


1,112.61 


1 
1 84,06 4.01 


11,18 




466,60 














Surface TrffAud . 


1 




A. 10 




9J.» 






Ul,9i 


146,11 




118. lb 


14. 7S 




1 46.91 


817.1! 






Sub-Tiiral> 






6.ie 




n-K 






Ul.«l 


146,11 




118. M 


14,71 




1 46.91 


Ml. 11 






SutlucTiciicd.. 




1 
A 

a 






1.841.11 


l,V6A.ll 




il,7H.14 


1.6)1.07 


61.40 


4»,14 


11.61 


18.07 




911,17 


70 .till. 11 












hRAOFOUD 


Cunticft fiiidM». 
Timbci Biridjtn.. 




M6.7J 
I.IU.IO 


470.90 
















1 














197.76 


1.167.09 


l.)>2.30 


16. M 


[ 1J7.16 


5.771. 16 






Sul>-TDial> 






7).« 


1,471.OT 


IrZ&l.Dl 


1.966.11 




11.7a.l4 


1.611.07 


261.16 


1,987.11 1 1.194,91 


54.J7 


1 1,11s, 11 


26,460.17 




COLIN TV 






7S.JB 


I.i71.« 


1.156.19 


1.9i».)l 




1), 075. IIS 


1.877, IB 


761,16 


l,llS.7i 


1.419.68 


14.!; 


1 1.186.44 










{L^mcni Cvni:f>eie 


1 
1 
1 

6 




11 1 J 

.99 
9. 9b 


70. V) 


171.11 
14.07 

7.M 


109.14 
11.17 

l.ia 




l,7ZS,40 

im.n 

l.N 


115.11 












M.09 
1.18 

i^i?" 


2,441.11 

401,11 

1.89 

61.18 




















S.B.BM 

Miilcllinciiui... 
CutKrriT Bridget 


.'/.'.''.'.'.','.- 


























, - 











ISub-Totili 






H.» 


«4.7i 


141.16 


76fl.49 




1,075.11 


116.64 










._ 1 T4.14 


1,911.71 




COLUMmA 


Sufiace Tifated.. 




I 
) 

4 

> 


44.10 
17.44 
J. 71 




1,43S.I7 

19. m 


I,191.M 
6t6.» 
U.7I 


9.991.77 


1.111.56 
431.77 


7M.11 
40,01 
l.II 











..... .1 141.67 

6.51 


18.094.79 

).l!4.05 

33. >I 






r.raJcd _ 

Cun^rcEc [lj-idj(o 
Tmbst BridKBi.. 




AOl.lD 
















; "'";;::::;:;::: 
















t.OU.VI 








-— _ — - 


1.066.10 






Sub-ToHll. ... 






74. Jl 


1.9W.71 


1,4U.H 


],II1.10 


9.991 77 


3,61$.}) 


749.98 


1.066.30 










141.14 


70,178.97 


















COV'NTT 
TOTAUS. . 






101.71 


i.jn,y> 


1 .796.61 


1,190.59 


9.991,77 


1,71».41 


WB.M 


1,066.10 








i 

«J.3B 


111. 194. 71 








.Dfi 




4.87 


HI .00 


11.100.91 iLJ.ll 




.::;::::::;. 


.. . 






3.1^^ 


n. 469, 94 




Cnnnclc ftridjtca 


IM.K) 












Sub-Total. ... 






.Oi 


S41.I0 


4.17 


JU.OO 


l).L0D.9l 


10.11 















l.OJ 


11.469.94 










1 

4 
> 


M.47 




1,)79.1) 
30.71 

7.m 


7,119.10 

m.ii 


117. H 


4.797.62 


141.91 
H.O) 


17.71 


144,91 


8.18 




11.14 


109.19 

17,01 
l.OI 


11.700.11 
(16.08 
170.87 




















],W«.00 




161.06 












Sub'TotjIi 






i0.9S 


1.696.00 


1,417.61 


7.971.61 


1)1.1! 


4.797.62 


17B.91 


17.11 


406.97 


8.38 




1B.14 


J27.17 


16,117.17 












COUNTY 
TOTALS ... 






11.01 


1.4)7.10 


1.411.49 


B, 114. 41 


11,111.14 


4.B07.71 


178.91 


17.11 


406.97 B,1B 
il 




18.24 


129.17 




110,057.11 


GltrHRIST 


S^urficc Treated. . 




2 
> 


!>.» 


«;» 


e«.46 


BIO. 74 




V. 111.51 


691.94 










1.11 


240.12 


1, 165.00 




Sub-Totilt. , , . 






M.JS 


tl.W 


691.46 


BIO. 74 




1.111.11 


e91.»4 










1.11 


140.17 


1,561.00 




rnuHTY 






la.i* 


M.Mi 


691. 4rt 


4tCi.74 




1,131.11 


697.94 










2.71 


14fi.ll 




S s.wtl.DO 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Divistc^r) 

STATKMKN"!' OF MAENTKNANCK COST HY C(»[^NTII'>! AND lIKiHWAY .Sl'RI''An|i; TYPE GH0UP8 FOR YEAK HKIS 



SECOND DIVISION— Continued 





TIPK OF 
CONSTRUCTION 


Hij(li»-;.J iutUa 
Type GtiHip Nu. 


LENGTH 


Bopntrrioi 


SURFACE RASE AND 
SUB^CHADE 


ROADSIDE 

ANO 
DRAINAGE 


Bir,HT-OF- 
*'AY 


STKUCTURES— LENGTH 


STORM 
DAMAGE 


SUNDRIES 


COST IV 
SUIPACE 

TYPE 

GROUPS 

1938 


COST Bl 










1 1 


MWfl- 
finenui 


COUNTIES 




FcJtril 


Sraic 


Milt> 


flrid^ Supervision 


R,»it,nc 


I'criULlii 


lO-f^iJ^i lOv^r 20-^1. »1 IDO.FoDE 
^.td Uiv |Lci4rliinlOO nr Morr 


191B 




Su'i'CcTrcilcil. 


1 

e 




11.90 
7,53 




$ l,47'l.21 
19,55 


5 l,650.l>7 
101, J9 


^12,414,10 


S 1,719.79 

82,71 


S 


I, 1 ... 


E , 


^ 


J 


5 575,01 

10.10 


£20,B7!I.2B 
445.76 






gui.Ta 

»4,)S 










Comrtit ISiidfa 
S.«ll!<r!li!:> ... 
TimKcr BriiJj;». . 












J 

























































































ItAWll.TOM 


Siti-Tiiiili.... 






41), 4) 


1,'M.M 1 l.JI»,76 


1,951.46 


11,414.10 


1,612,^1 














595.11 


21,534.04 




















SuitaiT((ji,i.. 




1 «.U 


117.16 

111,00 — 


]40,lfl 


12,561 ,6R 


594,57 


1.95 












61.58 


15,6M.M 












































S.il!.T.>uJ> ..1 . . . 




«.U 


III. 150 IIT.IS 


540,34 


12,561.«8 


594.57 


1,95 
1.91 












61.58 


15,699,88 






coil NT V 




n.ti 


i,e«.fl 1 ],ft!6.lll 


1.195.71 


34 .9*6, IB 


4.416.86 










b5e,49 




515,031.91 














Cone r EEC bit^a^i 
SiccI BtJdiiEt .. 


2 

7 




.01 


1 




























4il.)9 . 

I»l,ft7 













































.. , 










Sub-Toiilv 






.« 


611 .96 






- . .. ... 






_ 


- ■ ■ 












LAFAYf-TTK 


Ciidtd 

Timber Rndjiri.. 




I 

4 


lli,4ll 


WJ.ll 

- 1 117. M 

1,047.10 j 


605,11 
I.116.t4 


■ - 


4.270,65 
1D.5B 


111,12 


22.9) 

4,4« 


27.01 
14,69 


11.60 




9.25 

41,91 


164,(5 
58,41 


5,955,87 
1,184,55 






















Sub-T..ij|.,.., 
COUNTY 






n.n 


1.047.10 


fioi,oe 


1.719.96 




4.291.01 


111.12 

11!. 12 


27.59 

27.59 


41.71 


11,60 




51.16 


215,57 


7.118,42 












1,719.96 




4.191.01 


41.71 


11,60 




51,16 


























SurlJ4:r Trr.i[eJ 1 


16.11 

11.4a 




4Si.*I 
ip4.67 


211.14 
545.45 




l.Wl'J.Ol 
6Sa,54 


359.24 

94.^1 




i.l5 








71.01 1 4,ai0.24 






ui.w 


65,79 



1,560.63 






£t»l Bnc'grk ... 


7 






















































U.79 




758,79 




4.197.57 


)J>.i6 




1.15 








118.80 


6,m,<s 














5,077,81 

41,01 
















a 

4 
Q 
1 


1M.1? 
IQ.M 




4,911,49 
111.11 




11,897.45 


5,022,26 
IB, 17 


15.52 


91.51 


4.58 






555.60 
15.19 


26,587,75 
407,10 

' 2,BlvJo' 

29.BI0.75 










M.ji' 






Conci«tC Jlrid^cf. 














58.)}" 
*19.41 






111 ni 










65,41 


1,674.71 


■85,47 








































14). 4} 


4.«4.H j J.lil.BJ 


5,144,10 




11.897,45 


5,040,45 


80.80 


1 .7AB,0V 

I ,Tfi9. lA 


887.97 


























COUNTT 
TOTALS..., 






174.11 


J.lH.l* 1 1,r71.14 


6,011). 5) 




17.195.03 


5.194.19 


Ih1.>lil 


187.97 






778.32 




155,981.61 




Surfer TrcstTii . 
&l«l Bf tii;(» 


1 

I 
& 
7 


. 1 1.43 
ID. 21 








145. Rt* 

1. oil. 17 




B.7I 




!1,)5 


i.st 






15.(7 
146 18 


190, fi9 
20.352,08 






il7ll.« 
lU.l] 


1*7, I>1 


1,870.01 


16,760.71 




10.91 






































































SuhTim)^ ... 




ItM 


1.134.10 


115.97 


1,870,02 


16,7SI.75 


1.179.15 




1.71 

13.11^ 


21 .55 


l.M 




10.») 


161.05 


10,442,77 












CcmtnT CnnirrtTe. 




1 
1 
4 
6 
7 

a 


w.oe 

19.11 






49.74 
5, 08). 10 

i,i]i.a] 




4, 560.18 

5,1!7,91 

116.10 


13,05 

584,42 

1.04 


15.15 
55.44 








122. in 
19). 69 
53,14 


5,514,19 
B, 553. 11 
l,M1.4B 




M A tJISDN 






1,118.17 


».)1 






1.79 






Gridril . . 

Sicd llililfc^ . 
Timhcr Brtd^^,. 




1)1. SO 
l.Wl.lO 


1(«.18 
























































^ ' 
























































7J.41 


1,477.90 


l.Ml.ll 


4,449.4« 


5,51 


7.»14,«0 


404.51 


51.05 


U.» 






1,79 


771.11 


15,668,77 




















COl'NTy 
TOTALS..,, 






87.07 


l,611.ill> 


2,417.10 


6,119,48 


l6.1M.a6 


«,111.91 


4^4.51 


40.7fi 


101.94 


1.R6 




U,72 


9U.I6 




$16. Ill, 54 



STATE ROAD DEPARTMENT OF FLORIDA 

General Aecounting Division 

STATEMENT OF MAINTENANCE COST BY OOUNITR,'* AND HIGHWAY SURFACE TYPE GROUPS FOR YEAR 1933 

SECOND DIVISION -Continued 





TV Pi: OF ' 
COK&TRLCTION' 


T>f>ci:;njgpNo- 


LENGTH 


and 
SuperviiioD 


SURFACE BASE AND 
SUBCIADE 


KOA[l«l[lE 

AND 
DdAI^AnL 


RIGHT JJF-' 

WAV 1 


ST lUCTUIlES — LENGTH 


STORM 
DAMAGE 


SUNDRIES 


CUST BT 
SURFACE 

TYPE 

GItUUPS 

1918 


COST BY 


1 [truJTV 


Miici 


Hfinlfcc 

!■■«[ 


lO.I'i. 


Ovcrl[>-|.T h 

U*i Fhan 100 


100- F(. 
tir More 


MIiieI- 


COUNTIES 




f fdt'il 1 


Sij[c 


RmiEinff 


Pcriiidic 


1918 




S B It M, 

MiLidUnruu^... 


1 




la-AD 




i l,45«.ll 


1 «1.04 


til, 260. 00 


$ 1,019.44 


1 1,517.74 


I 


I 


I 


i 71,11 


i 4.46 


f 161,95 


(17,946.97 














1J9.49 


1,019.14 




Ba.CH 


]a9.BI 












111.42 


2.905.30 






SfiO.ll 






■^ 












































SukToiili 




H-I4 


MS-II 


1,61b. 71 


1,461.50 


11,160.00 


2,117.48 


7,017.55 


-..I 1 


71.11 


4.46 


2«.)T 


20,857.17 




















] 
1 
\ 

7 
B 


.0) 
.2S 




\ 






1 












MARIAS 




).7B4.1J 
IOT.7) 

1 . .IS 


6,174 OB 
14.64 


ia.7B 


1D,0»6.17 
17.60 


14,911.79 
11.71 






53,01 




9)9.41 
4,15 


16,218.19 

isa.iia 
















Sir.-I DriJR^Si 




lU.W 
541. 40 
















Tituhcr »rJdj(ci. 






- ! -.- 


, -. 


)7.ll 


I.)7 






.77 


61,14 








.. , 








Sufc-Tyijf* 




m.;6 


787.70 


).Hj\..i(. 


2B.7B 


10,101.97 


14,9>4.55 




57.11 


1)7 


55.01 





964. )5 


M, 488,71 






tOl'STV 
TOTM.S 




ITO.tk} 


J, 147. SI 


i,)U.5B 


a,sd».)Q 


12,2Ba.7B 


11,111.45 


17,012,08 




57.11 


1. 17 


115,11 


4.46 


1,144.71 




tn,14C.98 










Stcd bTidx» 


I 
6 

7 




-07 




194.76 


ia.» 


s.gi 


950.17 














14.51 


1,197.51 






ioj.ia 

44B.01 


















































































Suh-Tu(4l» 






.07 


511. M 


194.7* 


ia.95 


a. 91 


95(1.17 








1 




24.5) 


1,197.11 
























C=nKnt Concrete 
buTU<: Trrilcd.. 




L 

1 
4 

a 


11. ^a 

U-7e 




66.17 

2,154.67 

114.11 


H6.47 
J. 117.91 

1,449.4a 




171 . 55 

4,121,26 
1)7.77 


1)7.77 
117,64 








15.11 
4»7.ia 
68,10 


727.16 
)l,)49,ia 
1 ,799.66 




SUWv^lVNFE 




1I.70B.51 






















O^ncrctc Prri]|;ck. 




16) .50 










































le.o) 


1«.50 


l.MI.H 


t,91).B7 


1B,70>.5J 


4,651.56 
5,(413 71 


475.41 




J-_ f-.-- 


570.60 


)l,a76. 11 




















COUNTY 
TOlTAlS 






H6.in 


714. Bfl 


2,7W.91 


h.947.IU 


IR,7I7.44 


475.41 








591.1) 




815,071.44 
















Sui-Imc Trejtfd.. 


2 
ft 




lo.w 




176.17 


116. 6« 




1,5)1.71 


7.59 




1.78 




11.15 


4,46 


14-81 


1.107.15 






IM.OO 






































10.19 


lei.a) 


776.17 


216.66 




1,551.71 


7.59 




2.7) 




1).15 


4.46 


14.81 


1,107.1) 






















GrjJcd 




1 
a 






179.01 

iia.4o 


«4i.a4 

651.71 


6,01 


1,910.10 
41, ]0 


).10 


}5.9) 


15. Bl 




10,71 
44.78 


21,17 
95.91 


17,48 
14.17 


1,264.61 

],0[16.70 

l[l.4e 




TA VIhOR 










Tiratcr Bfidgn.. 




I.MJ.tt 






10. 41 






































41 .»7 


i.iii.ao 


5)7.41 


1,494.57 


6,D) 


1,9)1.70 


J. 10 


55.9) 


16,30 




}).tl 


ll»,19 


51 85 


4,181.79 
















fOUNTY 
TOTALS 






61 .06 


1.7B5.eO 


SI).5B 


1,711.1] 


6.0) 


).50).41 


10.79 


)5.9) 


19.08 




M.6e 


11). J) 


86.68 




5 «,ia9.14 


















Cftticfii Concrete. 


1 
1 




.05 
1.74 


































B.94 






<6E,eo 














5.46 


681.10 


































1.77 




a, 94 






666. BO 














3.46 


Ul.lO 






































1 

] 

? 
a 


44.91 

).S7 




195. II 
1.11 


175.41 
28.59 


3,641.07 




7B7.W 




».»1 


76.65 






152.94 
.41 


5,089.66 
)4.70 






s.n.A.M. 

Sicel bridxei.,.. 


;;;:::;; 




4,40 










UNION 


777.00 

40.010 

I.IWI.W 










































460.»' 








41,01 












112.47 


ia2.74 






14.0a 
































Sfl.7a 


1,117. JO 


))7.n 


104. OJ 


1,64). [17 


4.40 


VR.W 




1)1.58 


109. )7 






167.50 


5,584,66 




















COUNTV 






!!.« 


I,177.W 


146, W 


104.01 


1,641. [17 


671.10 


787.50 




1)1.58 


509.17 






171.96 




1 6,165.B6 


















DiVtSION TOT^ 


LS— FEDERAL. 
LS— STATE 






174,14 
],0]a.71 


a.110.55 
19.71«.04 


f a,S65.47 
$11,777.44 


JlO.Tia.Ofi 
1)1,524.17 


flfi, 125.20 
i45,a4)-5a 


tl4,414.49 
574, SIS. 91 


S 9,760.15 
5 10,914-91 


5 8.71 
5 1,542.47 


t 141 ,8« 

s 5, we, 91 


$ 19.16 
5 7,175.16 


5 10S.64 
1 201.25 


S 19.81 
I 191.71 


I 7,111.18 
I 6.2)0.74 


1111.549.17 
1149.041. )a 














DIVISION CRA 


40 TOTALS .- 




1 1,5)S.(J5 


i7,qQa.^q 


117,642.91 


Wl.lll.ll 


IIIU,170.7B 


599. 27). 40 


f 40 ,685.28 


* 1,5)1,18 


} 5,8)0,78 


t 7,104.51 


1 111.89 


1 211.56 


S a, 161-92 


J 


5161.592. 55 



STATE ROAD DEPARTMENT OF FLORIDA 

GencrHl Accounting Division 

STATEMENT OF MAINTENANCE CDHT HV COUNTrEH AND HECHWAV HI:RFACE TYPE GROUPS FOR YEAR 1938 

THIRD DIVISION 





rVt^l; OF 
CONSTALTCTIOM 


Kjjthw&r Surr«U 


LENGTH 


mi I 
Supcrvi^ioQ 1 

1 


SL'RFACe BASE AND 
&Ul|.dtADH 


EOADSIOE 

AKO 
DRAl^JAGE 


RIGHT-OF- 
WAY 


STRUCTLFRfS— LENGTH 


STORM 
DAMAGE 


SUN MIES 


cast Br 

sen FACE 

TV Ft 

GROUPS 

1911 


COST BT 






Rati 

Mito 


Aridjgc 
Fcrl 




lO-Fnor 


OvEilO-Fi & 
Lc^Ehin 100 


Ult^Fuiir 
or More 


lincuui 


COUNTIES 




F.drtil SriiF 


RrtMiinr 


Pcribtdii: 


19)1 




S,fl,ll.M 


i 
e 




.35 




J 1*-.. 

HI. 11 1 tt.l6 


* 1 


I.. 

3d. 61 


t- '(.. 

1 


( 


i 


1 


» 

9.17 


I -.-. 

4)5.14 






1.401.411 






I 






. • 1 


















7.10 


1,401.40 


50. M 


51. l^ 


. -1 l«.6i 


50.»8 












9.27 


455.14 
























Ctrntni rftneeif 




1 

4 

7 
S 


1.91 
51.4) 

17.11 
9.7J 




65. » 
1. 195.10 
I.1M.7I 

15.50 

1*0. 11 
704.11 


1,511.59 

6.140.46 

^49-94 

!)6.JJ 


.. 1 la.ai 


114.00 

li»),44 

474.61 










17. Si 
1)0.10 
196.69 

ll.Dl 


1.551,55 

30.511,7) 

11,680.75 

405.08 








is.iTi.sn 


5.11a. 18 

9, J 67 .07 

5I.I7 


9-11 
1,70 


11.15 






gAV 


S.B.fl.M 



























CifflCrfte Priidpt. 




l,«iS.«o 

•I.Wl.lO 
7.B]§.M 




' 






















"'"510.il 


'"ii411.74" 


5.179.71 
4,691.10 






140.76 
191.31 


6.oXt.l7 
7.666.91 








































guti-TouU 






107. ID 


)S.1S1.I4 


1.711.17 


6.448. U 


15. 171, w 1 Hh«9.^7 


1.9B1.0« 


180.11 


1.485,74 


9. 185. 110 


11.55 




1,109.76 


l"" .957.98 
















COUNTY 
TOTALS- „ 




Il4.7ts 


ll.)H.14 


1.7B1.M 


8.499.58 


1^^172.*] 


14.751. u 


5,1111.74 






9.815.(10 


11.51 ! 


1,119.01 
















1 




C.IB 


etOUfl.40 
iH.JO 


U.ll 


lU.U 




1... ( 








■ 4.95 


111,41 








1 1 


































































6.M 

1«p90 
11. W 


CMMO 


17.11 


185.76 


. 1. ... ■ 1 1 


1 


14.91 


111.41 










z 

4 
7 

a 












^ttRce TrearH - 




isi.M 

1,014.10 


1,149. » 

11.91 

1.64 

.79 


7.704.14 
140,05 


9.616, )4 


i.m.ii 


1,1».17 









51.91 




711.76 
11.07 


11, 406. 10 
)77.01 
11,51 
45. 16 




1 \LHOlfN 










&IkI ttnJffcs 






1 




8. 87 
55.10 




















1.04 








.55 
































Ja.4i> 


1.430.00 


1,176.69 


8.044.17 


<i*6iA. ii 


1. ill. 11 


1,105-27 


1.04 L .... 


44.67 


)t.91 




711.16 


12.859-78 
















COIFNTT 
TOTALS* 




^/i.TH 


7.W1.1I1 


1,141.41 


S, 210-61 


*,*lfh.H 


1,111.11 


l,li>1.37 


A.l>4 




44.07 


1«-91 




1 
7^0-ly 


(11.{*1.3U 




S.BH.M 

&tte\ briificf..., 
TimJ^cr Bfidjiri-. 


) 
1 
1 

7 




;6.llj 

.10 
4.7) 




9^^ft-67 
3. 01 
ISl.ol 
il«.77 
4J*.07 
9.54 


1,041.80 

11.75 

1.781,94 


i' ^,Qll4B4 


Ml. ^4 
M,)8 
14.76 






7,16 
1,14 

IS7.I7" 
541.67 
11.14 






.*7 
frt».75 
61-^1 

lii.Il 


1,776.16 
86.43 

1,127.96 
954-41 
441.47 
510.19 








571.10 
11.1) 
11.61 


.. . 


51.19 


56.68 


)94.40 
51fr.ll 






4,!ll.W 

Ml. 90 

1 ,07) .» 


■ - 




















11.05 


476,41 


































41.11 


1,944.» 


1,145 .06 


l.S7a.49 




6.1M.85 


741.08 1 


M.14 


541.1) 


511.09 


1.110-52 


151,61 


15.W7-14 

8,765.86 

4.658,14 

16.60 

161.79 


















Sur^dCc TrEircd.. 
Cancr^m Bridget. 




] 
I 

i 


)).<7 
40,14 




716.10 
199.16 


1,115.94 
1.507.40 




5.4il,il9 

1.505.97 

4.01 


759.58 
551.54 










11.54 


149.01 
84.U 






" ' »»,ii' 

576- » 


9.11 


















11. t> 

116.Bi 












1>.67 










IS. 4) 






10,81 






























^uh-TorjU 






74.11 


l,«79.Tt 


1.104.6] 


1,43). 54 


«.ll 


6.942.91 


1,111.91 

l.lll.mi 




15.45 


il9.44 




13.54 


144.01 


11,601.49 






COUNTY 
TOTALS. . 














11J.44 


T.Sll.U 


1,549.71 


6.801,81 


9.11 


11.1^.81 




79,69 


671.17 


511.011 


1.1)4.06 


iw.-tt 




117.510.11 


















Surdicc Trifjted.. 


1 
4 
A 
7 




l.M 




11».JI 
14,74 
47.0fi 

ai.ii 






1,641.18 

n9,u 


71.eo 












71.50 
15.11 
IB, 15 
tl,61 


1,904.89 
179.14 
577.85 
)»9.17 

1,161.7) 






n^Jes.TO 

186.90 






























511.41 
>60.B1 
















- 


6,14 


































9.M 


i7,m.» 


Mi. 59 






1.781.5) 


71.60 




6.14 


671.14 


[...._ 


111.61 


f 






















Surfjrr Tr(riii?d. 
S.B.R.M. 

Grided _ 

Concrete Brjdgci. 


;:'::::" 


1 
1 

4 
« 
7 

a 


4(1.47 
i.B7 




),>».19 
5.15 


1.974.M 

Kig.ia 




>,»J-0) 


845.46 












7)6 .*7 
19.19 


14.118,11 

191,47 

5.55 




l^h^NkMN 






































u.eo 

I 11 .10 
l.tU.M 












































1.85 

4.75 








5,15 

4.75 






































































«.»7 


l.Mt.l) 


1,40! .«4 


1,144.01 




9,)S5,05 


645.46 






10,60 


1 


78). 96 


14.671.74 
























tOUNTV 
TOTALS. .. 






ftl.W 


1Q.ft04-S' 


l.MO.lv 


1.144.01 




11,161,56 


711. Oft 




e 14 


6^1.14 


1 


»4.)9 




fl7,5M.47 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 
8TATEMKNT OF MAINTENANCE COST UV CorXTlliS AND HIGIIWAV SI HFACK TVPK GKOUPM rOR YJiAR HWH 

THIRD DIVISION Continued 







TyE^ Group Np- 
FcJcnl 1 Slilc 


LEN 


FctI 


EnHincrJnjt 

J nil 
S.f,,.,.:..!. 


SURFACE BASE AND 
fUl)4;jlA[)F 


ROAUSIOE 

AND 
ORAtMAGI. 


RIGHT-Of- 

WAY 


5TH UCTUKES 


— LE H G TK 


STORM 
RAMACF 


suNraii:s 


CnST BY 
SURFACE 

TYFF 
GROUPS 

19>« 


COST it 


rot'NTV 


Riiid 

Ml 1(^1 


2,i.r,. 

inJ U,. 


Ovcr2C1-rt. A 
l-r>., llljn 1(10 


lOCt-fi 
i>r Miirc 


Mieccl. 


■OUMTIti 




„..,■,. ! 


Ptntrfit 


1918 




CuDfrttE DriJf^Ev. 
StcH flri>liE» 


1 
1 

ti. 
7 




19.97 




I IH.M 
111,76 


$ 1,217-46 
4n.91 


1---, 


i 1,176.60 
161.01 


f 162.94 
211,61 


S 17.B) 
179.02 


1 


» 


* - -- 


"■"i«:is" 


i 287,86 
100.66 


1 5,020,97 
t,B69.69 














tw.il 

SII.IW 
































16, » 




■■ 




16.80 










«7I.iU 
























Sub.TuiaJi..,, 




!B,)] 


1,M9,1B 




l.OW.Bl 


M»,i6 


196.81 




16.(0 




146.66 


I«8,12 


6,907.46 




















1 
1 
A 
6 
7 
1 


14.71 
2t.U 
4.^1 


iij|i7.71i 
141.411 
717. Tik 


112.71 
461.17 

iH.<n 


14B.ia 

],]67.n> 
Hll.lB 




111.17 
1,618.19 


49B,4l 
667,97 


14.06' 










67.17 
1B1.46 
11.71 


1,162.48 

1,521,68 

691.16 










ito.w 


42.90 






604.54 






(WiiKJ 

Concrtle brtJccs. 

^uhTocjJi ... 


__^ 
































































I»I.4l 


161.18 






13.9) 


10.14 


698,01 
























4LI.25 


4,117-10 


719.1ft 


1,017.05 


m.m 


I.»»,76 


1,166.11 


401 .47 


206.08 






6U.47 


111.97 


6,115.14 






COUNTY 






<s.7a 


l,f>ll-17 


l,.;ai.oo 


1,666.41 


ilt.Ot 


6,f)01.19 


1,761.94 


148.11 


206.08 


16. BO 




961.11 


701,44 




$11,112,80 
















Cs.nrr.tf EIriV. 


A 






249.441 


11.71 


VJ.96 
10.46 


te.n 


14.26 


12.91 
12.91 


,-. ^- 


— ^— ^ 


9.61 






1,11 


14.11 














:>Hts-T'itE4U, . 








149. 4a 


11.71 


H.n 


14,26 


9,61 






1.51 


19.11 

11,111.25 

645.49 

1.114.75 


















(traded 

Tmhtr nTPilflEs., 




t 
4 


S1,« 
12. IS 




1,5*7. W 
11,44 
»J,10 


7,0J».16 

711,71 

16,07 


11,611. Bl 
B9.19 


1,655.44 
4.02 


1,911.74 






67.61 




645.15 
IS. [12 
41.17 


















1,101.70 




4.46 


151. 6B 


745,97 


























Sub-Tniil,__ 






W.^7 


i,im.7n 


1,4B1.04 


7,107,91 


llt701.U 


2,619.46 


1,411.74 


4.46 


111,6B 


741-47 


67.61 


_.. 


704,44 


27.441.44 






COUNTY 
TOTAU. 






66.17 


1.111. in 


1,477.71 


7,B1S,9I 


lT,ftff7.44 


1,711-71 


1,946,69 


4.46 


151.6* 


751-60 


67.61 




701.91 




$27,471,81 




Cfnicnt rtHUTfic 
^LirUtt titjrcrd 

in;i:J BcrLi((f^. . ., 
Timber 0,,<ifit, 


I 

3 




.17 
8. si 


lll.t})! 
2,401. » 


"iij'w 


fO.no 
I,41P1.91 




49B.91 


219.28 














60. Wl 
2,<ltfi.41 










17,98 






11-61 


















7 ...... 


7B.11 








































1.627.11 






13.80 


i,7i9,)a 






























Suh-TuE^h 






9.*> 


2.7il,» 


19(1 41 


I,1IB.9I 




498,91 


259. IB 






1,64i.Il 






62.41 


4,175.B1 

1,911.07 
1,611.21 
1,404.21 




HOLIVll> 


.. 










Grided 




1 


16.01 

n.is 




469. BB 
101 . 17 
160,64 


1,051.44 

1,HII-ll 
i i« 

■l-iH^.t'S 
1.9117.56 




1,611-11 
1.611, HI 


616.1! 
160.^ 










101.86 
100,66 
96,11 






" 2,M1,10 
























110.11 


1,021.91 




































».42 


1.111, in 


911.71! 
1,121.74 


1,191,91 


899. H 1 - 


110.11 


1,021.91 






100.81 


10.456.50 




















TOTALS.. 






62, 9U 


1,W4.W 




1,790.84 


1,15>.41 


110,11 


1,669.26 






161-10 




















tcmrnr CofKrrcc 
Sur^iteTfjjJitJ.. 
Concrtlc Hridtc* 


1 
2 

7 




Lfl.lD 




17.71 

127.10 

1.(12 

11,11 


11.10 
126,17 

KI.IO 




11.16 
1,5)1,99 


481.16 
190.14 












4.57 
60,42 


517.11 

2,(18-21 

11.11 

42. BI 






"i, SOI. SO 

il.vl 
















































74.11 






4.81 




























SHh^TmaN 






24, 7f 


1,16), 11 


IIB.99 


54B,<7 




1,14'S.« 


B71,40 






74.81 






69.80 


1,469.46 
























1 

4 

e 

7 
B 


IJ1.» 

Ii.gii 




I ,SW,71 
1117,14 


6,171,48 
l,742,Bl 


971.17 
17.00 


7,167.21 
119,49 


J,M6,II 
48.68 




4,01 




1,100,91 


15.63 


404, 7B 
•9.19 


10,935.17 
2,404.61 




t^CKSON 


GnJti 












r.titKrcrc ^idj|«. 




1,11). IS 
]21.«l 
SSJ.JO 


























27,01 












17.01 
1,841-01 






TtmbcE UrLLtft» 






IBl.Bl 










ios.9« 


1,081.91 


711.98 


450.71 


164.61 
























Sub-Ti.uU 






114.01 


2,]St.(] 


1,101.77 


1,111,10 


990.17 


7,926,74 


1,674,80 


17,05 


110.00 


1,081-91 


1,!14-I4 


466.15 


618. 7S 


16,101,67 






COUNTY 1 
TOT\LS....I _.. 




14). W 


«,1M.1(1 


1, eft! .76 


B,(64.J7 


B90.27 


9,472,19 


1,546.10 


17-0! 


IIO.OO 


I,l«-76 


1,814.»9 


466,11 


728-54 




tl9,671.11 



fii^ucfi imlkjiEC cicd^i". 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 
STATEMENT OF MAIXTKNAXCK COST HY C;<)nNTIK-i AND HltlHWAY SURFACE TYPE GRUUP3 FOR YEAR 1933 

THIRD DIVISION -Continued 





TYPE OF 
CONSTKUCTION 


Hi ghwtf Surface 
Tj^c Ciuup No. 


LENGTH 


EnjirnKftn^ 

J 111) 
Supcfviijon 


SURFACE BASE AMD 
SUB-GRADE 


SOADSIDI: 

ANO 
nRAINAr.F. 


RtGHT-OC- 
W5Y 


STRUCTURES— LENUI 11 


STORM 
DAMAGE 


SUNDRIES 


COST BY 
SURFACE 

TirpE 

GROUPS 
1918 


COST BY 

COUNTIE.^ 

1918 


COUNTlf 


Roid 
Mile. 


BiiJjc 




ID-FoDt 

ind Loi 


0<ci iO-ri. li 
L<\^ than 10(1 


lOD.Fom 
nr Mnrc 


Miiccl. 




Fidctdl 


Sill; 


Rduiidc I PciiuliE 




SurUicTrrJltJ 
CwnCFftc flnjgci. 


2 
6 




t3-S9 


149^11 


f 7'J-65 


J 65H . 1 5 


$ 


$ 184.71 


$ 555.11 




I 


1 


J 




5 14,17 


S 1,491.99 














































SulvTctriii 






11. S9 


149.15 


79.65 

4fi.70 
917.46 
151.75 


65B.I5 




184.71 


515.21 












14.17 


1,491.99 


























SurfictTriji.-d.. 




J 
I 

b 
7 
« 


9.0! 
2J.4] 




649.84 

910.06 
1.088.09 


9,865.07 


7.00 
5,on9.65 

18.10 


187. 0< 

1.916,10 

84.44 










12.10 


17.01 
162.96 
115.27 


»<l).l! 
16.811.15 
1.704,10 
















J lift- lis SON 


GrjdcJ 










118,71 








CunCTCtr Britlj;ei. 




1.L)4.1<1 

«I,4I 

l,7U.la 




































timhcr UriJta.- 






5.75 














4.f8 




59.97 


1.29 


70.67 




























Suh-TvE^li. , . . 






69.78 


1.941.75 

J.IWl-lHI 


1.IIV.64 
1,199. IS 


1.667.99 


9,a6i.m 


1.054.8) 


1,197.61 






4.(8 


128.75 


SJ-47 


107.51 


10,116.51 




















COUNTY 
TOTALS 






9J.!7 


4.506.I4 


9.845.01 


3, 15^.56 


1,751.85 






4.68 


11S.71 


81,47 


141.80 




■11.018.54 




Ccmmr Conrrcic 
Surfaic Trottil . . 
Qiik4t4 


1 
2 
4 




11. W 
JhL7 




111.17 
184.21 


ii.Tt 




95.94 
!,5J1.!1 


l,6».5« 
17.86 












95.19 
18.12 


1,921.41 
1,861.50 
















































Sub-TMik 






M.n 




<0J.4t 

W7.W 
1.116.11 


1.118.67 

i.an.it 




1,619.15 


1,617.41 












llt.tl 

119. Ol 
479,19 


1,784.91 

5.119.11 
11,514.91 












611.4(1 

lU.ia 

1.144.70 
















Cf in<itL CuDfreit, 




1 

I 

4 
6 
7 

a 


44. 6S 
V>, 54 
7.18 


14,866,14 


1.154.90 
11, 627. 15 


1,1118.61 
1,180.74 








51.01 








Hariice Trfitcd . 












Iri'l'lN 
















Skil llriJj:, .. 
T.ri,l«, 111 .Jut,.. 










11.16 








' 




























1I4.9« 








14.99 


157.15 




















Sub-Tuijl. .. 







ai.)8 


I.WB.W 


].83t.51 


i4g.« 


14,846.14 


11.9)1.45 


4.1*5. 17 




114.98 




11.03 




711.11 


IB. 086. 15 
















COUNTY 






110. a) 


l.9^8.\i> 


1,151.1X1 


iTS.aj 


14,846.14 


14.401.40 


6,176.79 




714.98 




51.03 




854 . Ftl 




141,871.16 












Suili.cticjrcd . 
St.ll BriJfio. 


6 
T 




.4! 


l,97).»i) 
554 .HI 


11.67 
11.67 






196.15 














10.01 


1*8.05 






Sub-ToEjU . . 






.41 


l.Illl.III 






U6.JS 














20.05 


148.05 




















5urrfl(E Trfitcd 




1 
t 

6 

1 


H.<I7 
14. a) 


i'vi.iia 

71.5(1 
1,110.^0 


1.017,11 
128.65 


197.74 

l.BM.lg 




7,114.01 
489.12 


t,170.5- 




9.61 




159.16 


44B,a9 


417.51 
llt-88 


10,165,85 
1,157.91 




i IBIillTV 


Trf aJcJ 








r.onccctr llr(dj|«. 


















5J.4S 





































- 






217.65 


-- - • 









11.71 


174 .an 












S7.90 


t,9ii.iin 


1.501.21 


1.257.01 




7,611.11 


1,170.57 


IIT.SS 


9.6) 




159.76 


4tR.84 


611,11 


11,798.58 
















COUNTY 
TOTALS.. . 






58. \S 


4,411.10 


1. 511.40 


1,I5T,0S 




7.819.56 


I,!70.i7 


117.61 


9,6) 




159.76 


448.89 


611,16 




!I4,CM6,6) 












SurEd^r Ttca[ed.. 

S, B k . M 

CnrKfftf hfiigti 

Sicrl BrjdBci 

TiJnher Brpdflc*.. 


1 

a 





2(1. *i) 

10. )2 


1.4^1.40 
116.1(1 

176.011 


177.18 
417.71 

50,91 
6.74 


176.18 
419.11 






558,10 
1,541.14 


641 .25 
191.48 










51.85 


1^.71 
74.88 


1,^1(1.7! 

1,520.211 

5.60 

147.11 

19), 71 










).fO 
461.77 
164. BB 


























14.41 

4.17 




















11.50 


























Sub-Tnril. ... 






».« 


I.B6J.M1 


691.60 


W1.50 




1.900. 44 


851.75 




11. VI 


610,15 




54,85 


151.1a 


l.lBn.4) 

14,171.60 
7, '80. 81 
19,154.77 

4.50 

^8>o.i(" 










2 
1 

4 
£ 
7 

a 


(17.19 

19.47 
1.68 


i. 671. 80 

145.*) 

9.541.10 


1.614.67 

718.6) 

1.148.96 


1,181,15 
1,16], 41 
1.611.84 


18,54 

10.19 
11.641,68 


9.489.46 

4.6011.41 

47.65 


1,811,74 
5<0.H 






' B^™ 


i;ij 


4. '6 
1-16 


549,60 
114. B7 
697,17 




OKALOOSA 


S BUM 
OrjdtJ 








CcincrEFc Brjdj^s 
SCftI BriJflfl.. 










4.50 
































Tiintwr nhijjir« 






167,71 


1.41 










571.17 


1.199.61 






96.10 


























Suh-Tuuli 






101. M 


ii.4sa.eo 


5.759.98 


10. 161.82 


11,680,41 


14,117.50 


1.174. 70 


., 1 175.17 1 1.112.11 


5.19 1 9.S1 


1 ,17a.04 


44,992.^6 
















COltNTY 
TOTALS ... 






!)}.:« 


14.511.70 


4.4«.W 


lo,7<a,ll 


ll.rBn.41 


l''.0*7.64 


1.777.45! 1 t«.77 1 T 84J,*7 


5.^9 ' 44.45 


1.419.67 




*50.?73.49 



^^VBMiWiiP 



mmmm 



^mm 



STATE ROAD DEPARTMENT OF FLORIDA 

General Actountiog Division 

STATEMENT OF MAINTENANCE CTOHT HY COUNTIES AND HIGHWAY SURFACE TYPE GROUPS FOR YEAR 1938 

THIRD DIVISION— Continued 






TYPL OF 

tONSrilltCTIOS 


Trpc Group No. 


L EKGT H 


Enj[incer(n| 
Sur-vi,™ 


SLJRlACf: BASF AND 

q.»4:itAnF 


ROADSIOF. 
AMD 

DRAIN AtpF 


RIGHT-OF, 
WAY 


STRUCTURES-LENGTH 


STORM 
DAMAGF. 


SUNDRIES 


COST BY 
SU.tFACE 

TY?F 

CROUPS 

1918 


COST B1 


COIFNTY 


Roid 

Miki 


BrirJj^c 

[■tti 




ir-Fi. 


OvrrlO-Fl.S 
Ukt rli^n iOO 


lOO.Fl. 
yr Mure 


MrKcl- 

lani:,tur 


1418 


Frdrr il 


!>[a!c 


Rnurrnr 


PtrioJii 




CeiBtni Concrete. 
SurfiLC trorcJ 
S.ll.lt M. . 
Miu:EEUnrL>UM. . 

£thJ BriddK^ ... 
Timber Btliific^.. 


J 

Z 
I 

7 

B 




7.W 
*.91 




i B4,71 

19!, «4 

700,43 

14,40 

61,61 

74.01 


$ 111,70 
474 .79 
I[19,«! 
181.95 


f 


1 tl7.19 

I.16B.9I 

1.198,79 

91.14 


I 2)1, lo 
191,15 
118.81 
42. «9 

178 .ai 


i 


».- 


S 17.01 
1SD.09 


1 


f . 


% 14,7) 
50,91 
18,11 
5,19 
1,M 


t 1.019.19 

1,810.91^ 

3,061.84 

164.71 

141,09 

1 10 

1.170.81 
















' 'SJBI.IO 

171.60 

4.917. » 








i^w' 


































l.W 
970,40 














10,41 




a,» 






66. m 






41,71 






Su(i.Tur»l. .. 






Jl.)l 


ID.4«].II1 


748.01 


994,54 




l,4B5,i8 


1,161.44 




66.00 


t,iai,DI 


1,»4 




151,51 


7,798.16 




SANTA RnSA 


Surfifc Trc cH . . 

S.B.R.M 

Cridcd 




J 

1 

6 
8 


16.97 
19. » 

UK 17 




i,ma,Be 

1,{141,11 
}44,14 


944.44 
«74,40 
110,10 




6.016,11 

1.161 ai 

2B.lb 


678,11 
4,148.64 










810,11 


269,11 
117,41 
119,91 


9.817.18 
8,617.63 
5,64S.78 




























1.916.17 












iii.in 
i.aTT.Bi 


"70, ja 












iiro? 


iii'.a' 






iilii 


668.91 






.'i«)h-T(Mal5 . . . 






s;.9i 


i.ai9,iB 


1.J6S 00 


1, 941.96 




a,41D,19 


4.926,11 




137,07 


4M.06 




5,716.41 


671.85 


12,811,10 














COUNTY 
TOTALS... 






109.11 


Il.lll.WI 


J, HI, 01 


2,941,50 




11,911.97 


6,091,19 




191.07 


L,eo7,aa 


1,91 


S, 716.43 


831,16 




(10,41C),«t. 




SurFJ^^ TrfJlcu. . 
S.H.R.M 


i 

T 




1.57 
5.» 


1. 410,00 


ta.Bi 


4eB,l> 




ini.61 


118,11 












56.86 


1,171,70 


































Sub-Toiali 






9.27 


1.9l0.t» 


ta.az 


<IB8.1> 




100.61 


118,31 












J6.86 


1,173,70 






SuiliceTicJicJ.. 

S tt R M 




1 

6 


V .97 
7.M 




119.97 


719,17 




1.117.44 


6J4,W 












117.54 


5.089.01 




WAK(!I-I 1 
















CuntrtK BriJun. 
Timber Kttil^e*.. 




1H9.4U 
1 ,190,11 
















" 78,40 








78, W 






Siil-TiHili , . 






■t5.<) 


1.779,65 


119.87 


719.17 
1,117.41 




1,117.44 
I.IJB.OA 


614 ,<9 






78.40 






117,14 


1.167.41 






riJLINTV 
TOTALS 






«.W 


^,^t^9.^^ 


i4B,A9 




891,11 






78.40 






174.40 




t 4,140,11 




SurrRrcTrr^rfJ. 
S B.RM. 


1 

) 

B 




1.M 

10.44 


371.7H 
S71.711 


17.99 

14(].01 

6,91 


19,74 
61.00 




167,01 
1.186,18 


117.58 
1.117.17 












5.10 
87,02 
4.31 


117-64 

4,191.40 

50.01 


















w.w 










Sub-TntMi 






JJ.M 


164,91 


92.74 




I, 511, 21 


1.114,71 






H,BB 






96,11 


4,581.06 






SurfjifeTreired.. 
S B il M 

Crrii'c \ 




1 
■1 

6 
7 
1 


11,1)9 

ia.B9 

H.Tt) 




2,669.11 
614,46 
119,41 


3,067.67 

761,61 

1.161,15 




17. 5(1.97 
1.711.19 
1.114,24 


1.901.41 
414.91 
141,70 




41.J5 


17,45 
8,00 






)J7,11 
111,03 

Bfl.a4 


15,811,41 
5,647.41 
1,946.78 






































1,491,40 

444,70 

A.iai,40 






Srr cl bn^nc' 

Timher Bridjiei.- 




















10,90 
1,581,60 








1,611,61 






144.59 






1,68 




16.16 


674.71 






121..17 






^ub-Tsrili 






141. 16 


9,111, V> 


l.B67,ai 


1.99t.m 




11. 411. OB 


1.111,06 


16,16 


717.06 


1,647.91 






869,91 


18,110,13 






CQUWTY 
TOTALS .- 






176.10 


9,i9i,2n 


4,411.74 


4,D>ft.79 




11.966.1) 


4,906,81 


16, Id 


71T.06 


l,686.ai 






966.10 




f43,69t.l8 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting DivifiiDn 

STATEMENT OF MAINTENANCE COST BY COUNTIES AND HIGHWAY SURFACE TYPE GROUPS FOR YEAR ]<Ki» 

THIRD DIVISION— Continued 





CONSTflUCtlON 




oup No 


LENGTH 


And 
S,.p,r.t.iun 


SURFACF: BASF. AMP 
fUB-GSADE 


ROADSIDI^ 

AND 
PRAINAGE 


RltiHT-OF. 

WAT 


STRUCT li I! FS-- LENGTH 


STORM 
DAMAGE 


SUNDHIES 


COST BV 
SURFACE 

TVPt 

GROUPS 

1918 


COST SY 


COUNTY 


It Did 

Hilo 


Dridgc 




20 .Foot 
4nJ Ltii 


OTerJO.Ft, S UlO.Fnot 
L4i« Ih4[l 100 or Mvh? 


Mixcl. 

la,lcoilk 


COUNTIES 




Rcuiinc 


t>c[ iodic 


1918 




CuiKTEttr RriJge*: 
SiceI HrlJgfl ... 
T\mh<f IJridpn.. 


1 
2 
b 
7 

a 




.12 




I 10]. le 

14.19 


f 11. la 

4* .75 


S 


« 744. SJI 
70.87 


S 28.10 
104.01 


f 


«. 


1 

11.61 


t 


f 


I 17.84 
5.17 


f 939.18 
174.11 






MOO 

iis.so 

1,111 ID 

i.5«.jn 




















I.Sl 
li.Ol 














]}.o:> 






1,11 
16,77 


11.14 
212.28 






















































SL.b.T«[^l. ... 






).)7 


m.ii 


fiO.ll 




SI7.75 


112. n 






141.lt 






41.49 


1,411-11 






















i 
6 
> 


<l(l.)l 
10.45 




671.41 
14.00 
446.44 


9*0.59 


8.04 


3.974.70 

90.70 
471.81 


W1.57 








}18,16 




112-06 

2.41 

217.16 


6,471.81 

117.11 

5.500.16 




WASHINGTON 


S BR-M .... 
















5S7.)I1 
J.Tli.JO 


4,i09.}6 


a. 99 


J,« 


4,46 






11.71 


1.90 






Concrete Btiitcs. 
Se:cI iSriJfiet ... 
Timber WnJiiex.. 

Suti-TiHiK... 










































M.IO 










51.11 




58>.t8 






41.41 


771.11 




























S1,-» 


S.TU.OS 


1,241.07 


5,270.11 


17,02 


4.117.11 


411.21 


59. M 





569.48 


146.08 


5.90 


400.46 


lli86l.41 






CDUsrv 

TOTALS ., 






^*M 


J.17J.7i 


1,196.51 


5. mi.!! 


17,02 


1, 111.06 


541.18 


19.611 




SI4.54 


146,0^ 


5.*1 


441, Ml 




$14,511,71 


DIVISION TOTALS -rCDILRAL, 
DIVISION TOTALS— STATE .., 






1, 142.7V 


6(>,SOfir4T 


^, 711. 16 
10,18^.11 

f li.iiii.iJi 


4,646.<>1 

7J,»81.I11 


M,ni 

71,Vli».45 


21,629-47 
121. 117. f4 


8,441,64 
12.478.™ 


146.81 116.89 
1,115.11 1.711.17 


5,n56,1f2 
16,8)1.21 

121.919,11 


517,01 
1,668.47 


1,^(1?. ni 
5,401.81 


l,7i>l-TI 
S, 921, 91 


58,118.81 

176, 271, 18 




PtVlSrON CtRAND TOTALS. .. 


1 


l,49HO 


S 8I,5T«.45 IS 75,814.75 


5150,747.11 


*40.91fl.71 


S 1,112.16 1 5 1,8)2.01 


J 1,U1.50 


S 6.9IH.8J 


111, 621. 62 


S . . . 


14 54. 811. 4M 



I'ljfitff^ tci^lK^rr tcIji^ 



FOURTH division 





TYPE OF 
CONSTRUCTION 


HighHrdil SutfKC 

TypF Otfmjt No. 


LENGTH 


tiifiiiitfinj 
and 

Soprrvisiun 


SURF.ACE HASE AND 
SUH.GKAOE 


ROAOSIDE 

AN] 
DRAINAGE 


RICHTOF- 
WAY 


STRUCTURES 


—LENGTH 


STORM 
DAMAGE 


SUNOAIES 


COST BY 
SURFACE 

TYPF 

GROUPS 

1918 


CO^T BY 


COUNTY 


Riuj 
Milo 


B'.Jltc 
Fcti 




lO.Fi. 
ind Lcsi 


Ovci20.Fr. A 
Lc» [l>4n Im 


lOn.FT 
or Moit 


Miutl. 
Iaociui 


COUNTIE-^ 




FrJrrjl 


Sidtr 


Kouiin.- 1 Pcriudif 


1918 




Cithch. Concrcic 
Surface Trffatctl.. 

S.B.RM 

Coocnnc &ttd|xt. 


1 

2 
1 
ft 




5.81 
11. >6 

5.40 




1 162 , 111 

1.499.18 

2«.67 


i 195,64 
6,011.(12 


i 

1,11). 52 


S 111). 6! 
l.lSIKi 16 


* 451.70 

4,209.58 

108.66 


* 

41.70 


t 


S 


J 


1 --- 


i 14.10 

286.0) 

l.Dl 


S 1,144.51 

20.0119,59 

117.14 




















l,»l.ll 






















































Sub-Torjl. 






47.08 


1.191.11 


1,688.11 


6,418. » 


1. 111. 11 


1,717,17 


4,769-94 


41.70 










112.14 


21.191.49 






















1 
1 
1 
4 
5 
6 
7 
t 


»-95 
lfti98 

i].9a 

11.511 
6.00 




161.41 
1.148.46 


611.14 

7,769.24 

1.45 

1,098.11 

1,184-81 


66,115.17 
14.00 

160.19 


567.60 
1,961.84 


44.98 
1.871.67 








56.15 
U8,M 




11-46 
180.16 


1.266.78 
81.612.71 
15.41 
1.686,04 
4,641.16 












1,((4 


71.12 


112,71 




HRI VARD 


S B.R.M 

GruleJ 












415.50 

7611.511 

17,117.8U 


491.21 
111.26 

'ae^ii 

725.80 


111.69" 


11,88 
111.71 


8.88 










69.60 
89.64 






Mijccllincoui 




15.01 












Coot re If Hridj;e«. 




















81.12 








184.77 
1,116.17 


127. W 
1.O20.9) 






17. 8J 
188.16 


919.47 
5,169.44 






Timbci Brbdj£*.. 












Ba.u 




1I.3* 






















^Db-Torilu.. 






121,4] 


}»,111.80 


4,114.11 


14,667.17 


M.IID.M 


2,M»,11 


1,111,18 


97 .OS 


1.418.57 


1,661,02 


191.11 


18.24 


689.18 


97,121.91 
















COUNTY 
TOTILS - 






168. 4D 


19.912,92 


7,821.86 


21,091,81 


69,844.10 


1,1116,10 


7,921.21 


116.76 


1,428,17 


1,661.02 


191.11 


18,74 


1 (JOl.ll 




1118,614,41 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 
STATEMENT UF MAINTENANCE COST HY COUNTIES AND HIGHWAY SURFACE TYPE GROUPS FOR YEAR 1938 

FOURTH DIVISION— Continued 





TVPE OF 
CONSTRUCTION 




L t N T H 




SytlFACE BABE AND 
SUB.ORADE 


ROADSIDE 

AND 
DRAINAGE 


RIG HT-OF. 
WAT 


STRUCTURES- LENGTH 


STORM 
DAMAGE 


SUNDRIES 


COST Bi' 
SURFACE 

TYPE 

C.ROUFS 

1911 


COST BK 




Rwil 
Milci 


Dtrdtc 




10-Faai 
ind Lcii 


OvcrlO.Fr. h 
Ldi ihin 100 


lOO.F^^wE 
or Mn.r 


Miiccl- 
linccnii 


COUNTIES 




Fcdcr«l 


5(;trE 


Roiifisc 


Fciiixlic 


1931 




SurEj^^TtElltd. . 


1 
S 




1.11 


101.60 


S 92. «} 


« 51.77 


) 117-00 


1 48.10 


i 56.58 








t 8.85 


J 


S 17.87 


t 410.17 
































J.Jl 


lOi.60 


91.60 


i«.77 


117.00 


48.10 


56-58 








9,15 




27.87 


410,17 




























I 

A 

7 

a 


62.60 
I.M 

19.44 
l.Ll 




1.7M.07 

m.w 
y)i.i7 

67.12 


5,176.0^ 


4.0(1 


8. 18a. 01 

81.06 

1,056.61 

204.14 


2,171.78 
177.96 
88.01 

40.14 




14.94 


14.09 


56.15 

joe.j7 


166.11 


1,001.51 

11.51 

101.50 

S.79 


10,156.16 

811.18 

1,4)1.95 

157.14 






SBR M 














491.61 
17.55 














CUT 














,50 










1.119.62 

111.711 

I,WL.7D 
















116.19 
614.07 












97.84 
1,070.17 


2,446.16 
526.49 






11.71 
118.41 


1,851 11 
7,961,71 














117,(7 


162,99 






























Suth^Tiiuh 






94.74 


7,1^4.01 


4,411.40 


5,1107.16 


4-00 


10.729.91 


3i915.!0 


161.99 


2,181.45 


6,988.84 


161.41 


166.11 


1,516.45 


15,590.15 
















coil ^f TV 

TOTALS. .. 






98.0 J 


7,169.62 


4.505.20 


5,afl».Dl 


121.00 


10,778.21 


2.991.8« 


161.99 


2,]B1.45 


6,988.84 


171.17 


166.11 


1,564.11 




116, 000,41 






I 
4 
6 




14. M 
11.6} 


i.oao.N) 


).997.10 

1.17 

11.77 


195.97 


i.70 
191.50 


7,815.41 


1.4T1.74 
Jl 57 




41. 51 


24.il 






^06 -04 

.67 

5-20 


14,071.96 
118.11 
99.42 


































J^uh-TLPldSl .. 






4«.51 


i.tiao.oo 


1,010.44 


19).97 


196.10 


7,815.41 


1,«7.>1 




41-11 


24.11 






411.91 


11.499.69 
















CcfBcni CoiKrcrc- 




1 

1 

i 
A 
7 
S 


11.46 
41. SI 




1,795.61 

1,157.21 

211. B] 

I.719.U 

10.29 

mil 


140.99 

1. OIK. 11 

749.66 

594.>6 


S, 115. 92 
1.286-56 

" i.fii.ii 


1,851.11 

1.121-50 

114.10 

4,811.78 


1,611.81 
905.20 


















92.70 


9.70 


HI. 98 




15.49 


100-60 

75.19 

171.19 

5.71 

nt.io 

71. M 


9.961.117 
1,581.98 
10,789.16 
100-64 
1,615,14 
1,179,40 




DUVAL 






aij.io 

1.711.10 






MiictlUnfLiiiisi. ^, 




1,»4.86 




8.04 

117.06 

1,579,91 


6T.10 

1 ,919.^1 

151.04 


58. Ml 


110.91 






e.ii 




4.11 




















85.96 


165.85 




























Siib-T«[ali 


— — 




I11,H 


7.817.7) 


!,477.I1 


1.629.99 


11.104.64 


11,111.96 


4,011.61 


156.55 


1.814.73 


1,182.71 


51.60 


156.41 


1,506.40 


41,911.90 






C[>L^NTV 
TOT.^LS 


S,9!7.74 


7,497.«5 


4.iU5.9h 


lJ.tiChl.84 


19.158.17 


7,499.94 


156 . 51 


I,fl65.11 


1,406.B4 


51.60 


156.42 


Ii918.1i 




557,151. 59 




Graded . 


] 
2 
-t 
6 




1.11 

10.01 
4.112 




64.91 
1.702.40 


11.44 

1.6)7.85 

156-02 




30.80 

6.171.15 

17.19 


120.11 

1 ,H1.10 

11.41 












10-27 
119-46 


447,75 

20,008.94 

215.71 






912^7) 
911.71 


7,9«5.i) 


11.11 


















































































J1.5T 


1,767.11 


1,815.11 


7,9«.5J 


6,241-14 


1,594.96 


18.15 










249.7) 


20,672.41 






















FUCIER 


SurfAc::TrciEcd, 




1 
A 


24.26 
1.10 


117.10 


1,U}.6« 
7.H 
11 .» 


1,111.92 


14,eai.71 


ilS.i6 


611.61 

W-Tt 


11,52 


461.57 








177.27 
1-15 
15. 4J 


19.896.99 

41.91 

1.226. 09 


















1,157.19 


1.91 


































$iib-TaiiJ». . . . 







26. $« 


117.K1 
l.lin.H 


l.MJ.OO 


1,111.91 


14,6ai,7l 


511.66 


664.44 


11.51 


1,619.76 


1.95 






196.04 


11,161.00 






COUNTY 
TOTALb ,_ 






62.11 


). lU.il 


4,944.11 


12. 667. 24 


6,75(5.90 


7,259.40 


29. S7 


1,819.76 


1,95 






445.77 




141,117.11 




Crmcnf (.orKrcEC 
^MtljiCcTn^rcd.. 

Tinbcr Brid£».. 


1 
I 
A 
7 
ft 




16.64 
1J.77 


2.111.211 
20) .00 
WS.OO 


1 .025.22 

2,067.78 

124,90 

472.H 

J.n 


812. 90 
610.78 


fi.04 
1.851.89 


4,556.61 
1,423,71 


41t^.l^ 
427.44 






16.16 






115.69 
111.91 
14.76 
107.87 
-55 


7.111,11 
10.606.51 

784.64} 
4,515.17 

146.74 




















171.11 
51.64 
115.11 


461.71 

1.801 .ai 

I. DO 


















































































41.46 


1,261.11) 


3,696.11 


I.U).6B 


1.860.91 


7,980,15 


911 .an 




460.16 


4,U4.aD 






581.78 


11,181.11 






















Ccmen t ConCfCU . 
Surfjcr TrcjEcd. . 




1 

I 

4 
6 

7 

a 


11.14 
ll.OB 

i«.a) 




6U.0I 
],tl<!.61 


1111.06 

1,209-35 

614.99 


.50 

18.481.75 

106.19 


1,191.14 

1,008.02 
65e-59 


198.71 
627.61 
475.17 


7,64 




1.50 


457.07 
1M.16 


95.11 


98,17 

4011-27 
56.51 


4,171.18 
46,151.91 
2,195.11 
1.19 
1,710,11 
1.799.87 




MAS5*IJ 






















Conctttc ^riJici. 




277,00 
lOi.lO 
771.60 




1.19 

55.64 

1,048.25 














274.11 
Ul.H 


IB. 15 










1,112.11 
588.81 






67.12 
47,16 






Timber &Tid]in.'. 












1.54 











S1J^-T^l[Jll._,. 






44 ,m 


1,210.90 


4,177.84 


1.116.75 


18,790-64 


6,050.75 


1,151.6! 


9.18 


1,106.08 


1. 911-54 


791. U 

705.*1 


95.11 


66^.74 


57,191.10 






1 Tf^TrtiLS 


! . , 




HA.^1 


4,^H.H. 


7.i'»4.l7 


1.74C.45 


43.hM.57 


M.mi-in J-3&4.41 


.... 


I.5M.14 


6.1qT. u 


99.11 


1.257.53 


»g,4lK6.6l 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 
STATEMENT OF MAINTENANCE C()KT RY COCNTIKS AND HIGHWAY SURFACE TYPE GROUPS FOR YEAR 1938 



FOURTH DIVISION— Continued 





TVCE OF 
CONSTRllCnON 




LENGTH 


S«t>erTi^lOn 


^imFACF. BASE AND 
SUb-GRALE 


ROADSIDE 

AND 
PR,5IN.4Gt 


RIGKT-OF- 

W .5 Y 


STRUCTURES— LENGTH 


STORM 
DAM.50F 


SUM OKIES 


COST BY 
SURF, ICE 

TTPE 
GROUPS 

19)1 


COST W 


COUNTY 


Ruiil 
Milo 


F«i 


H)-Fi. 


Ovtr20.Fr.* 


lOO'Fi 
{.r Matt 


Uncnu. 


COUNTIES 




FtJcril 


StlEC 


Rouciite 


PcriDdit 


19)8 




Ccincnl Cofurrctf. 
itrti UrJJ^t 


1 
7 




M.Ji 




t 511.40 
915.15 


1 211. 7S 
1,745.90 


J 


% 361.57 

a4t.7i 


I 1,518.51 
1,900.77 


s 


i 59.00 


t, 


I S44,S9 


I......... 


$ 10.27 
90.9) 


% 1,0(1,11 

5,559.57 

5.50 






H0.70 
















































5.50 










































Sjb-Touf* 






S).«) 


Kt.m 


1,W7.M 


1,957.65 




1,108.19 


5,419.10 




)9.0<l 


5.50 


344.59 




171.20 


8,655.11 






S.hpf,)i;cTreifeJ.. 
GrftdcJ. . .... 




1 

1 
J 

) 

A 

7 
8 


.51 

&.7tl 
J5.T1 




10. )1 

KSy.44 

77.71 

l.t66.44 

115.79 






t7.W 
717,19 
101.14 
461.51 










195.15 
54.19 


110.01 


11.89 

111.77 

5.84 

171 . 45 

12,41 
54.96 


119.01 
6,174.36 

461.71 

11,415.19 

189^44 
1,486.71 








3,169.15 
171.B5 

i. 4)4. II 


194.44 


7S6.15 
























), 119-77 


1,9S1.»6 


2.64 






194,17 








IM.OO 
l.lli.M 














70.93 


"' '"'45^91' 


144 ,75 
1 , 161.06 










Timber lifi^tn 














































IM.7S 


Z. 126.70 


5,I49.]I> 


8,796.119 


5,116.11 


1,471.50 


7,779.01 


71.57 


45,91 


1,406,11 


M),71 


110.01 


511.11 


12 ,506. 44 
















COUNTY 






IW,!! 


l,5«l.w 


4.6Vi-*5 


10.751.74 


1,116.21 


1, SKI. "79 


fi,l>jn-M 


71.57 


!4.9] 


1.412.11 


888.10 


110.01 


614.52 




510,959.64 
















1 
I 




14.61 
11. 7> 




9W.41 
S54,4S 


1. lib. 17 
1,10).0S 


1)5.14 


1,171,57 
SW.8t 


1,879-01 
670.89 


8,91 


1.0<1 
21.74 




1,101.11 


57.19 


IW.55 
82.11 


6,!!2-41 
4,013.96 






3H.0O 
















































»7.» 


364.00 


I.)I1.«7 


5.129.42 


1)5. H 


1,9)2.58 


3,549.92 


8.91 


14.74 




1.101.11 


57,19 


262.67 


10.(35.47 






SjrUctTrtitr^-. 

S.Btt.M, 

MiifrirdttriiUn^.^ 














1 

a 

7 
9 


4J.6B 
.CO 

a. 11) 




1.1S0.6) 

14.10 
102,67 

711.76 
169.11 


5,015.78 


145.41 


6,462.02 


2,!«1.70 
48.81 
155.44 


68.55 


47,18 


16,15 


561.51 


71.51 


257.91 
2-01 
10.61 


15,191.71 
61,35 

1,127.74 

11.76 

846.6) 

1,8(7.66 

19,141.85 






)4I ,9[l 


108.61 


100.50 
















i.ftgs.^L 

&71,sn 

y7ft.7l) 






51. Kl 

711, n 


















51,47 
1,614,57 


5.71 




11.51 
58. B1 






Tjinl>cr ttndRn.. 


.... -. 










55.04 


















Suh-TntdK. ... 
( fH'NTV 


-■i:z 






1,717 .7« 


J, 541 .84 

6,571,<W' 


554.04 


6,661.51 


1,581,96 


101. 1* 


1,701.41 


761.11 


5*9.31 


75.58 


164.19 








4,^10. M 


4,15i>.61 


41^1.18 


8,vy4.9i> 


1,111.8! 


111.50 


1,728.16 


761.11 


1,671.44 


110-87 


627-16 


510,077, 51 




Srrcl Bndpcs 


2 
7 




s.ai 


117. « 


210, N 
59.91 


115.07 




72.27 


(01.44 












11.91 


1,1)1.60 




















- 








156.57 






16.74 


111,79 










71.27 




















J.» 


31I9.1J 


250,r' 


125.07 


801.44 






156.57 






31,67 


1,544.89 


























^urjjci^ trcdicil 




J 

7 
8 


H.IJ 
27.111 




ALtfi.10 
1,654.70 

li'ii 

24!, 12 


1,151.07 
4,585.19 


1,0)8,11 
11.7311.41 

"ivifl' 


76.17 
991.11 


351 .77 






(,10 
11.11 

114^77 
1,411.77 


50.15 
89.5) 




61.69 
447.78 

8.68 
97.75 


4,411.76 

14,420.58 

870^81 
1,791.00 










I .017 .40 


















'ii.oi' 

50.66 












































1 






ai.ia 


I,«T9,75 


5, 508. 05 


6,8)7.16 


11,(05.61 


1,0W.9B 


5,160.70 


— ''^^^■ 


44.68 


1,147.85 

l,5n4-42 


110.10 




612.90 


11,515,11 


















rouNTV 

TOTALS ... 






63.00 


2,P&y-Gt> 


),7)fl.9<i 


6.^1.11 


11,8411.61 


1,14!.!5 


4,<*2.14 


1 10. 10 




661.17 




$11.060. 11 






1 
6 




1S,7] 




124. 7B 
525.27 
16,19 


111.14 
1,294,14 


10,840.16 


1,117.91 
791.11 


945.90 
56), 0) 












45,69 
47.11 
1.76 


3.S47,59 

2). 861.1) 

97.92 






4(0. BO 




TI.VJ 










































34.11 


4S0.Bt] 


764.64 


1,407.4* 


10.140.36 


1,111.26 


1,508.95 




77,57 








96, 18 


26,^06-84 




























1 
1 
J 
S 
t. 
7 
t 


75. £M 
5.» 
2B.A5 




1,<M1.99 
*99.t9 
59.59 
24.78 
510.19 
1 ,511 ,07 
511.51 


1, til, 55 
516.10 
549. 1J 
12. ]5 


1,451.1) 
56. ]0 


2,128.)9 

l,917,)l 

16.65 

11. )5 


1,117.01 
120.67 


710.U 




91.71 




181. » 
411.1) 


174.01 
64.48 
8.17 
2.6S 

99.117 
518.04 
1)1.96 


11.185.08 

),9)7.40 
ft1),!4 
218-91 

7.841.40 
1), 110.(1 

4, 45). 72 


















iT. J0>^N5 


GrjdcJ 






















1,50 


51.64 






7.46 
2,401,91 
13,071-17 
1.546.10 




57.97 






CDticrrle BridjiEL 




1.9)2.10 

411.(1! 

11, 197 .W 


















6.16 
1.96 


J5.99 




i.iST.ie 

510,73 
















1.80 




816.(6 


































III. A] 


14.451.40 


4,109.62 


4,)14.41 


1,491,15 


4,111.21 


1,616.11 


1,557.68 


1 ,667.91 


16,921.56 




(5).3( 


1,119.74 


)8.)l).]6 
















COUNTV 
TOTALS.... 






]4&.a4 


14,9)1.10 


4,174.16 


5,761.19 


12,))l.e9 


6,922,4! 


1,9)5.H. 


1,5)7.M 


1.745.48 


16,911.56 




15). 11 


1,216,12 




III),1I«.I» 



NDTL: BofftftH iis,aTt\ ^mJicait cnrdirs. 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT OF MAINTENANCE COST HY COUNTIEH AND HItiHWAY SURFACE TYPE GROUPS FUR YEAR 1938 

FOURTH DIVISION—Continued 



1 





TYPE OI-- 
CONSTflUCTION 


Ht£hw«]r Surl&CG 
Type Grtn»|: No. 


LENGTH 


Enitinccrini 
jTid 

S.perv,„™ 


SURFACE DASE AND 
SUU GRADE 


ROADSIDE 

ANl> 
DRAINAGE 


RIGHT-OF 
WAS 


STRUCTURES— LENGTH 


STOSM 
DAMAGE 


SUNDRIES 


COST BV 
SURFACE 

TYPE 

GROUPS 

1958 




L".011WTV 


Raid 
Uilci 


fliidft 
Feci 


20-Fiioi 
mJ Lcii 


Ovfflo,Fr. 6l 
Lei&ihaj] 1U:1 


tO:]-FiH>r 
or More 


Miucl- 
limaiu 






FcdiliI 


St lie 


it limine 


PciiodK 


19)8 




Crmcni LuncrcEC. 
Surfiii TiigiiJ.. 
GraJca. 

SiccI BnJjtii... 






8.70 

r.oe 




S&a.62 
107^92 


1 116, )4 
27,99 
K»,ll 


* 

17,68 


t 176.00 
6,25 
54, OS 


$ 198.18 
414. 7J 
112.61 


» 


1 


$ 


t . . 


f 


t 28.40 
9.11 
10,29 


{ 1.145.68 

1.017.81 

568,74 






tl7.4) 






















































5.07 








9.07 


































S-h-Toul 






M.M 


1, 091 .10 


920^90 


601,14 


17,68 


4M,34 


746 .« 






9.07 






48.10 


1,781.11 
























SorfjttTrtjicd.. 




1 
1 
4 
i 

B 

7 

a 


7.W 

111.44 

5.S7 

4S.)J 




HJ.7) 

^f«4,47 


17, H 
9.115,41 

18. 4S 
1.07*. 51 




291 ,67 

12. 60S. 41 

64,29 

312,69 


181.0) 
6.611.B) 






57.47 






12.18 

724.08 


762.71 

107,002.81 

112.77 

^.S}4.04 




VOLUSIA 




71.014.17 


4,01 


11.79 


ei.Ti 


62,11 






GjjJi.I 














756. S5 


14,0.1 


1,151,6) 










11.00 


88.66 






Cont^rTF Still get. 
Sicil Biidici 




4)4,2) 
S«> SO 

4,<a.so 
















202.24 
1,1I1,B» 


20.40 
4.Di 










22.10 

'1,608.66 


2.449.79 
11, 49], 41 






81.09 
767.16 


1.777.82 
21,208.01 






Timl-Er Undies.. 








.n 






.« 
































171.04 


VSD.li 


S.RTD.BR 


11,115,01 


72.028.17 


11.491.3:} 


8,2S4,58 


1.01 


4,644.71 


16.004,48 


66,65 


81.55 


1.675.17 


116.708.19 
















COUNTY 






ZC^.41 


»,MS.45 


9.1II.3R 


il.its.ia 


71.041.81 


ll.?!7.14 

10.181.01 
5S.7)!.ei 


9.0W.58 


4.01 


4.644.75 


16.011.55 


66.65 


81,1) 


1,715.47 




»119>89.51 










Division TOTALS-FEDliRAL, 
DIVISION TOTALS-StATL .... 






901. 84 


9),aii.es 


16,242.16 


18.121.11 
61,118,11 


16.18S 16 
11].78V,0^ 


19.628.20 
10,610.91 


63,96 
1,116,16 


649,81 
16.159.11 


4. 561,03. 
52,1W1.I!) 


1,455.57 
2,810.11 


57,19 
1.856. 5) 


1.201.75 
8.911.91 


110.578.11 
102.489.78 




DIVISION GRAND TOTALS . . 






1.1^7.47 


10M17.7I1 


H8.I64.71 


(S1,S^1.6B 


*llfl,&?l,47 


^41,178.66 


$10,182.01 


1 2,425.11 1 $16,909.11 


516,670.91 


$ 4.165.90 


] 1,911.81 


«I],I15.68 




$65) ,068. 09 



FIFTH DIVISION 





TYPE OF 
CONSTRUCTION 


Tyt* Gtyup Ni>, 


LENGTH 


EDRinc'ing 

jnd 
Super visicji 


SURFACE B.^SR AND 
SUIMiRADE 


ROADSIDE 

AND 
DRAINAGE 


RIGHT^OF- 
WAY 


STRUCTURES— LENGTH 


STORM 
DAMAGE 


SUNDRIES 


COST BY 
SURFACE 

TYPE 

GROUPS 

1918 




(.nUNTV 




Roil 

Mill! 


BridK 
Pen 




10, Fl, 
aaiu.. 


OTcr20,Fr. & 
UcMEhib 100 


lOO-Ft. 
or Mor4 


Miucl- 


COUNTIES 
19)8 




FedrrAt 


.^furc 


R murine 


Pei-iodic 




Ccmcni CancrcTC 

SPRiM 

Gtiit^ , 


J 

A 

6 
7 




11.51 
5 17 
1).0» 




$ B7J.56 

11.17 

S.ll 

51.(11 

160.59 


$ 4.901.92 


S 


f 617.60 


5 1,614.5) 
95.10 
45.64 


S 


i 15,85 






1 


t 164 .65 
4.)S 
4.11 
15.18 
81. )4 


JIO.124.71 

121.81 

87.21 

316,01 

1.513,28 
















11.16 




















CoaCifte bridal. 


M).eo 

157 -IKI 








58.02 
1.069,42 


209.68 
1.212,9) 






















































5ub.To( *(!„.. 






49.78 


BIO .60 


1,121.56 


4,914.08 




617.60 


1.775.19 




1,121.19 


1.411.01 






170.7) 


13.275.06 






















^urficrTrtircd.. 




i 
7 


57,14 
6.16 




1,818.74 

1)9.16 

.10 

511.11 


6,674.47 
141,11 




1,4^10.47 
747.04 


5,449.61 
165.60 


5,5) 


4.01 


11,22 


115.85 




152.57 
12.11 


17.842.08 

1.145.21 

19.10 

6.075.93 






MiMJclUncom... 














418.80 
751.50 








19.00 
4.717,19 






















572,10 






1)1.1) 




































58.40 


lillt.lQ 


I. 489. 41 


6.815.69 




4,147.51 


t.lll.ll 


5,J1 


576.11 


4,797.61 


U},»S 




«17.61 


25.280.14 


















COUNTY 
TOTALS... . 






108.18 


1,971.90 


5.610,97 


11.749.77 




4 . 771 . 1 1 


9,490.40 


5,)) 


1.699.41 


6.120.22 


111.85 




888.14 




t5S,lJl,40 
















Cf ntsnc CurtcriCe. 

CoucccK Dridjci. 
SikJ Bridges 


1 
3 

7 


....,..^ 


25.86 

11.70 




415,07 
220,10 
45.61 
175. 12 


467.55 
185.57 




56.94 


.1,(118.59 
946.17 












145.36 
31,7) 
11,14 
69.06 


4,141,11 

1,557.17 

1)1,01 

2,071.71 








72.00 














619.50 

)7.00 






188. U 
!,B».14 


65,91 






























































17. » 


6».50 


1,096,10 


711.12 




56.94 


1,954.96 


71.03 


1,7)7.70 


65.91 






160,19 


8,007,42 






















CciDcnc Cancr^rc- 
SurfjIccTrcatrd.. 




I 

I 
4 
S 
6 
7 


4.58 

114,85 

1.70 
1.16 




10,10 
2,687,11 


55.57 
9.417.90 


16,744,59" 


i.i-i' 


147,12 
10,217.11 












12.81 
«75.il 


201,62 
40,991,63 










U1.9« 


2,lt«.f7 






PAPE 


Grade! .... 






















5,196,11 

1.197.9) 

1. 111. 11 

181.84 


69.84 




196.54 


114.5! 








IS, 118.57 
2.50 
.90 




1.1)1,90 
801.28 
OH. 61 
79.69 


10,258.71 
14.471,17 
11.475.5) 
1,507,45 






CancrtEf DnEigti. 




4.059,00 

179,60 

1,985,50 






16.51 

14.61 

1.090.17 


11,411.15 

10.704.11 

)5.75 






































































Sjb-TuLili _ 






111.19 


7.114.10 


10.504,40 


9.551.11 


16.744.59 


198.79 


10,678.98 




1.111.11 


11.119.11 


16,148.94 




1.116.84 


90,896.11 
















-LlOi-Ll-^ 1 

TOTAI-fl, ..I 


l... . 


lAn.I^ 


7.vlhi.ftn 


n.Aon.wi 


in,3R6.,|l 


in.74ri.i>i 


m.iv 


14.r.4l..j4 


77. C« 


3. 044. Ml 


Ji.iju.in 


7A.14H.IM . ,S ?,*T7.|» } . . .J 


59t,B01.94 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT OF MAINTENANCE COST BY COUNTIES AND HKiHWAY .SURFACE TYPE GROUPS FOR YEAH 1938 

FIFTH DIVISION— Continued 





TYPE OK 
CONSTRUCTtON 


HifhwiT Surface 
Tjpc Grci^ No. 


LENGTH 


Enftineerpug 

md 
Sure.i.iiou 


SUKFUCE BASE AND 
SUB.GRADE 


BUADSIDE 

AND 
DRAINAGF. 


IICMTOF- 
WAT 


STtUCTUKES— LENGTH 


STORM 

DAMAGE 


SirNOAIES 


COST BY 

SURFACE 

TYPE 

CROUPS 

1918 


roST BY 




HoiiI 
.Mile. 


Btidje 
Feel 


lO'FupiE 
ind l.cii 


Over20.Fl & 
l.e^p tlliip 100 


IDO-Fuup 

11 r More 


Mi,ce[- 






Federal 


Slitc 


Roillne 


Perludic 


191S 




Cemcni Contrnt 
Stirfuc TrciicJ . . 
MiKilUncciui 
Concrete BridfcF. 


1 
1 
) 




7.U1 

.11 

7.1 J 




$ 11) .01 

],4J 

1)4,00 

6.99 


110,698.71 

15.39 

1,761.44 




1 601.11 


1 1.1)1.70 
25.18 

74). 80 












$ 176.77 
1.76 
73-84 
3.35 


114,132,41 

57.44 

3, 1)2. 62 

43.00 




























414.74 
















M4.00 






34.46 




































Sub-Tuili.... 






1S.» 


5)4.00 


1.17[],14 


11, 48). 54 




1.013.95 


I,el2,38 




14.46 








1)8.91 


17.387.49 




























1 
I 

r 
t 


20. »1 
2.1.40 
2.111 




191 , 13 
347.97 
111.44 
I9fi.4tt 


J. 119, 78 
514,04 
990.74 
)1.1) 




143.14 
1.017.]8 


166,77 
1B3.1) 
383.99 


10J.84 


4.0« 








91.34 
68.20 
7). 36 
124-99 


4.454.19 
1.217.13 
1,371.73 
1.179.96 
63.17 
11.53 
10,695.74 










6.41 










SHU M 

Cniti 






















7,814.41 
















SiccI StiiIri 




IM.tO 

191*00 

U.OOI.M 








56.15 

6.16 

1,111.67 


9.11 

3.99 

7.501.)7 












.94 
BOJ.Bl 
















.44 
361.10 






TinitiEr Bndgci.. 














13.38 
































Sub Tor ill 






Jl.l) 


11,4111.70 


1,W4,01 


4,7«p.71 




4.187,14 


95). 91 


119.41 


1. 780.04 


7.511.09 






721.43 


21.19)86 






















COUNTY 






«B.nl 


11,974.7(1 


3,034-36 


17,151.23 




3,10^,19 


3,336.19 


119.41 


1.)I4.)0 


7.!1I.09 






911.33 




(39. 783.1) 


















Cement Concrete. 

S.B.B.M. 

MJiccltineou*..^ 
Conereic Bftdjtei. 
SreeJ Bndj^ci 


1 
i 
) 
6 
7 




.54 
.17 


































35.11 








170.17 












1473 


410.11 




























1,14].40 
110,70 


































3,34 














58.57 






1.10 


67.11 




































7.17 


1 . !)4 . 10 


40,7* 








37n.l7 






5B.)7 






17.83 


487.31 






























Ceinrnr Cunfretc. 
SurfneeTrclIc^.. 




1 
1 

A 

i 

6 
7 


l.rli 

11.77 

t.ai 

10.43 




ill .114 
1.451. SO 
11. i) 
138.67 
1,311.39 
111.19 
65.69 
316,19 


4.187,(8 
3.90S.57 
16.40 
1.43). 17 
10.839.06 


' 141977. 7J" 
lll,nfi 


201,91 
133.82 


77.86 

3,910,07 

541.61 

17.74 
1 ,841.93 


119.00 
)SS.14 










35.36 
127.31 

14.70 

7). 34 
191.11 

IS. 01 

io.il 

116.31 


4.961.8) 

)5,i5«.46 

117. 11 

1.714.91 

17, 123. » 

249.7) 

711.43 

1.730,62 






1.40 


5)9.41 
























findeJ 




















Miurllincuui.. 






77), 74 


1,134,01 
















CnlKielr Bndgrf. 




1, 174.75 

74t.)0 

J, JOB. SO 






-44 

)81.I14 

1 .784.41 






















41.81 
301.81 










Tiratft BnJgt.,, 














11.70 




























Sal>-TDrali.... 






IH.M 


J,)W.M 


4.915,71 


ll,41<.e8 


13.976,36 
13,976,16 


1,(09,7) 


«, 100,30 


)1).«4 


)46,09 


1.706.30 






B11.40 


64.713.64 






COLTNTY 






111.10 


fr.KM.IS 


4,936.4& 


11,4I6.8N 


1,609.7) 


6,370,47 


313.84 


546.09 


1.764.17 






846.2) 




f63,101.97 
















Contrcte Bridgei. 


« 






Ma.ia 


,40 




15,07 






~ 1— -1 — 


1).13 


44.90 








71.60 




































MO, 49 


,40 




1),07 








11.15 


44 .9C 








75.60 
























Suificc TiciicJ.. 
Mj^cJIioeuui 




I 

h 
7 
B 


B9.4] 
16. W 


16L.O0 
)I.9M.I5 


I.IIQ.IB 
39,47 
4)7,45 
17,15 

1,855,75 


17.47I.64 
165.73 


1,510.61 


5.301.61 


3.)00.13 


13S.07 




214.14 


aa.at 




1,439. 37 


33,043.17 

203.11 

1.3)1.31 

37S 91 

14,403.13 




MONIQE 


r.dULrere Bnd^n. 














1,760.64 
219 79 

20. 417.01 






133.21 

3 1 .fP7 
1.011.71 




















170.70 
1,013.09 




' 'loi^52 


















































S»b-Tiili]i 






10), SI 


K.JIJ.H 


).7(lfl.lO 


17,644.39 


1.310.61 


),)Oi,ei 


5,300,21 


138.07 


1.13). 19 


11,611.68 


2M.M 


101.32 


1,596 64 


60,311.16 






COtJNTY 
TOTALS 






105.»l 


36,67^.53 


5.701.30 


17,644,30 


1,333.69 


1,)01.« 


5,300,23 


1)8.07 


1,148.31 


11.666.38 


W.N 


101,51 


1. 596. 64 






















5 BH M 

Timlvr Brid^ei. . 






).47 




11. 8B 


1)0.94 



















14.23 


167.07 






17). 44 
HI. 70 






















ll.« 










11.91 








































S.47 


497.14 


11.81 


130,94 










M.92 








14.25 


171.99 


































2 
1 
4 
6 
7 


17. 4S 
7.11 




1,179.77 

1,143.4) 

1.38 


14,110.46 
340. a? 
14.63 


IB. 940.59 
11.549.17 


9,191,51 


1,W9.S7 




11.19 


1.10 






914 .«1 

199.89 

.7) 


57,810.31 

14.634.06 

16.94 

13.00 






S.B.R M. 














UK EEC HO Bet: 


Ge«ded 














.-,-. 








Cuncrerr Brpdgfl. 




M.BD 

161.30 

3,196. BO 










ii.oo 






































Tienher Bridj|ci 






617.91 


98.04 








6.69 


3.038.17 


1.679,05 






]ll.08 


3.790.9) 


























!^lltl~TDtAtl 






74. » 


9.514.90 


4.n51.70 


14,674.00 


41.490.46 


9, 191. 31 


1.309.17 


6.69 


3,084. 56 


1,611,15 






1.816.61 


78.117.46 




















COUNTY 
TOTALS... 






W.i! 


6.012,04 


4.074.38 


14,804,94 


41,490.4^ 


9.191.31 


l,3if9.S7 


6.f9 


).ll»6.28 


1.681.13 






1,830.87 




I78.SB8.43 



Eif^uiti jndicjTc tmlifi. 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

KTATEMENT OF MAINTENANCE COST BY COUNTIES AND HIGHWAY SURFACE TYPE GROUPS FOR YEAR VXiH 

FIFTH DIVISION— Continued 





TVPt: OJ-" 
CON.^TRliLTlCJN 


Tjpt Graiip Nu. 


LENGTH 


tnjIneeeiQji 
and 

Suprrvimm 


SUAFACL &A5E AND 
SLllH^KAtlE 


HOAEISIDF 

AND 
IIRAINAGC 


«lGHT-OF- 

14AK 


ST* UCTUKES— LENGTH 


STOJIM 
DAM.AGE 


SUNOAIbS 


COST BIT 
SURFiVCE 

TYPE 

GROUPS 

1918 


COST BT 


tOUNTy 


Mitc> 


»r,d,r 

feel 




lo.Fi 


0^-rrjL»-F(. ft 
Uii [han lou 


1nO.Fr. 
nr More 


Miiccl- 

tinco»> 


COLT.NTIES 




Federal 


Siare 


Biiurine 


I'eniidic 


>f}> 




Lcnifnc Lancrcic. 
Sirr>i;c Trcilcd.. 
MtKcll«itcuui... 

Jimhct Bridjri-- 


I 
6 




4. HI 
«.J1 
1.S7 




S 

629. M 


*-- 

1,067.11 


s 


f 

488,95 


f 146.66 

1,511.14 

20,09 












t. 


1 146, M 

4,781.91 

20.09 
















171.79 






















1,T«.17 
U3.I0 














































































Sut-ToMli 






IS.Of 


l,41t.47 


679. »4 


1,047.11 




4W.95 


1,487.1)9 












175.79 


4,949,68 
















Surface Treated. - 




1 

5 


35.10 
14. <S 

1.70 


715.10 
IpBJO.in 


164.50 
1,051,11 

1^.04 


471.81 

6,190-11 

17.50 

1,951.99 




196.79 
75.98 

42,00 


718.11 
591. *5 

41^11 




1.47 








61.78 
441.28 


1,818.4! 

8,114.01 

79.50 

4,656.99 




















Grjdcd 

Miurllinruui . 

Timhct HrLd^ck 

Suh-Tiitali 




























9t,54 


























1U5.W 
1,711.11 


11, 0)1. » 










1,011.14 


114. « 






110.46 


1,973.94 








--■ 



















7i.n 


l,U7.ai 


114.77 


1,5)7,™ 




1,011.01 


514,44 






719.06 


18,061.96 






















COIPNTY 
TOTALS 






1!1.07 


5.545-47 


3.141.W 


l),ir98-64 




1 ,,105. :i 


5,024.89 




2,015.01 


514.44 






1 ,004 . 81 




111,011.64 




S(irfa£E TreafeJ 

ilonirttt Vi nifty 
-Sirel Hridj(r« 


1 
I 

7 




9.11 
J. 01 
11.11 


lia.hl 


154.19 

74.<>9 


1,111.65 

471,77 




99.18 
11.17 


1.190.54 
10(1.71 












108-59 
36.58 


1,901.05 
896,55 






































71.93 
441.15 












"lmoIS" 


IT.JO 
4i».41 






7,11 
122,11 


116.68 
1,601.71 






















SutnTiiriJA . 




1 
1 
3 

) 
i 
7 


M.M 


I.IIJ.JI 


945-46 


1,614.40 




1)1,45 


1,491.06 




I,180.IH 


491.91 






274.15 


6,519,76 














Crrnrttr rtmcrrtc. 




S.OO 
l4ILIfi 
11.01 
M.70 
5.97 

••■• 




274.77 
5,617,14 
15.61 
536. lo 
M.Kl 
32.7« 
181.75 
1,4)4.19 

7,917. « 


851.87 

27,296.40 

54-67 

1.242,74 

80.91 


48,905.06 


300.91 
799.06 


121.50 
18,010.91 
61.48 
10.00 
16]. y5 












69.70 
1,142.97 
7.69 
56.81 
11.60 
4-75 
89.11 
)i4 .68 


1.001.17 

102,101.98 

1 45 . 51 

3,645.76 

170.67 

506.14 

1.100.01 

10,101. 59 






4N.0I 


176. » 


9,10 




117,7] 






S.D.R.W 

(Wide J 










l.«I.M 
M49-00 




















MiN'rlFancDin . 






















CdeHTEtfl ^idiff. 






)7.0I1 
1,150. in 


211.6} 
4T9.0J 

t,oit.e3 
























TiDihcr Bti^jie,.. 






J. 90 


































m.n 


«,W0.17 


5i,ioa.s» 


48,90«.9« 


»9.99 


18,915.09 


479.01 


1,997.(0 


4,718.56 




117.7] 


1,717,50 


120,976.14 


















tOLlNTY 
TOTALS 




119 -fS 


Jt.iJSl.eis 


H, 900. AT 


n.m.y/ 


48,^16.96 


711.44 


10,404-15 


479.01 


7.578.54 


1,151.48 




117,71 


1.011.85 




S117,49«.0O 




Crnkeni CuiKretr. 


J 
6 




.1) 


40.00 










87.18 














87,58 


























































Suh.TiMjK 






.11 


4&.ao 










«7.3» 














87.18 




































Lemenr Ciintrcfe. 
Sijriice Teejied 




] 
I 
A 

7 

> 


10. ne 
M.ll! 

n.4) 


1,^1.70 

147-00 

1,173.70 


511 «5 

719.74 
110.77 
15.71 


4.753,M 
2,666.61 
I,4T7.«2 




485.8(1 
9«a.(7 
14t,15 


l.WO.l* 
1,>91.U 












117.15 
161.18 
59.70 
12.08 


7,176.2! 
7,118.4! 

1,906.44 
104,51 






Mi.ia 




22.04 


XO.M! 






ST. LUCIE 


Gr.dcJ 
















168.71 






































SWll 


"' ^ 






91,80 




1,058.18 


7. 196. 71 




' 


137.61 


10.564.81 




























Sub-Tolil!..-. 






17.10 


).*I3.« 


1,9>4.W 


9,897.19 




!,710,S2 


1,999.44 


131,56 


1,107.10 


7,618.71 


IIO.SO 




600.11 


26.570.10 














COUNTY 






137.61 


5. 44*. 4(1 


1.9B4-&0 


9,897.19 




1 ,7!0.SJ 


4,076-81 


ni-ift 


1,107.10 


7.618.71 


510. 80 




600.11 




$18,617.88 
















8S5 . 45 


7,SO0-7] 
81.546.75 


5,014-74 
4l,lfiO-ll 


11,995.19 
117,188.19 


11.07 
154,618.99 


1,501.89 
15, "TBI .00 


15,799.05 
55 778.05 


71.0fl 
1.S11.94 


4, nil. 54 
14,001.76 


1,084.91 
74,159,81 






1,371.54 
11,981.11 


51,166.71 
5r*9, 406.99 




DIVISION TOTALS- STATH 






16,575.59 


1!0.15 




DIVISION GfiANn TOTALS .. 


.. . . J 


1.01(1.65 


90,547.48 


$ 4&,3m.y5 


$149,185.48 


1154,^54.06 


^8,0(1^. 89 


WD. 177 .06 


S 1.687.94 


iIi,MH,ifl 


576.414.71 


816,175.59 


$ 110.11 


SL4,557,46 


S 


(5*0,175,70 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT Vh' TUAFFIC AND TRAFFIC ACCIDENT PHEVENTIUN COST HY CUUNTIE8 AND HIUHWAV SURFACE TYPE GROUPS FOR YEAR 1038 

FIRST DIVISION 



COUNTY 


TYPE OF 
CONSTRUC- 
TION 


HIGHWAY SVRFACfi 
TYPE GJIOUP NO. 


LENCTH 


ENCINEER- 
IN(i AND 

VISIOM 


SIGNALS. 

GATES, 

MAKKGkS. 

ETC, 


CENTEB 
LINES 


CUAKD 
RAILS 


LIGHTING 

BSICGES. 

ETC. 


BRIDGE 
ANDFERUT 
OPEflATlON 


TRAFFIC 
INSPEC- 
TION 


TKARIC 
STUOltS 


SUNDXIES 


cair>t 

SMHUX 
TTPE 

oaups 

19)9 


COST BY 

COUNTIES 




Fcdcrii 


SlAfc 


JtDid Mllc> 


HtUge Fki 


19)t 




Surface Tmied- , .. 
MJitLellitKom 

Steel &9il^i -.„... 
Uridjtr O^ntiun.. . 


2 
5 
t) 

7 
9 







4,j^4-40 
114.00 


t 


t 


* 

11,11 


» -.. 


S 


1 

■ i'.oii 


1 4.01 
.76 


t 6.69 


t 


1 10.71 

11.10 
1,00 
















j 












1 


466.61 








18.11 


i,4i6.n 






105.69 


1,107.11 






























l.Sl 


4,]6>.40 


4<6.61 




17.17 




11.15 


i,4ii.ai 


4,81 


6.69 


105.69 


5.146.07 






















1 
i 
■s 

6 
7 
8 
9 


H.Bl 
9. OS 
19.1; 




il.lll 
1.67 


119,90 
1).71 
17. » 


5.19 


170,66 
117.44 






74.17 
17.11 
)4.70 
7.61 


11.40 


16,09 
ll.M 
1.47 


708.69 

181.17 

59.99 

8.10 

173.15 
-161.16 




CHARLOTTEi 


S. it. R. M... ....... 

Sfiicclljintaut,,., . 
Cancrtic btidwa 
























66.00 

161.00 

i. 017.90 




.5) 






























Timbet firntick 










114.44 


11.91 

na.47 














tlridjfc Opcrjitan. . . 






40.» 






))4.0O 






19.59 
























^ub'Tuiali 






ti.ai 


5.(14,90 


1)1.14 


1J1.)7 


349 


141,74 


107.9! 


1)4. 00 


lil.n 


11.41 


60,10 


1,611.16 
















couwry 






M.)) 


10.0)). 10 


611. tl 


151 .57 


71-51 


141 .74 


116-06 


1,751.81 


138.70 


18.09 


171.89 






















1 
6 




11. 91 


D.oo 


l.ia 


14.91 










14.74 




,61 


41.48 






















il.fi 






Sufa-Tocali 






ll.ni 


l.ia 


14.91 










14.74 




,6) 


41.48 






























I 
4 
ft 

^ 


!J.97 

11.7fi 




7). 10 


411.11 
6.0D 




76.M 


7.0< 




101.19 
41. J» 




17-14 


711.17 
50.11 




CrTRUP 




















1.014,40 
111.30 
797.60 



































- - 










TiinbeT Bnitgei 








































76 .7 J 


1.444.111 


71,10 


418.15 




"V.&b 


7-OB 




146-71 




17.84 


761 .J« 




















tOUNTV 
TOTALS 






1,01 


1 .467.70 


76,18 


441.06 




Tfi.f'fl 


T-OS, 




171.49 


18.49 




$ BO) .06 














SiirfAcc Treictd .... 

Mit4dllnEDUi 

ConcrcEc fridjie* ... 


1 




'ta}.M 


1.16 






11. 11 






1-68 
1.91 




.16 


14.71 
l.H 
































































Smiv^Taiih 






1.S9 


699. in 


1,16 


1 


11,11 






).61 


- •• 


.16 


1£.64 




















r.OLUER 






1 
t 
e 


77.1(1 
J!. 11 

lU. 1 


' 8.157. )l) 


70.78 
9.(1 
19.74 


215. '8 
77.51 


<«1.97 


7te.» 






147.47 
77-»l 




19.69 
4,14 

18 -n 


1.701.74 
164.19 
J47.H 
























lr4.4( 


11.11 




























Soh-Jmali 






8.li7.)Q 


.:n.lJ 
101, H 


Itl.lO 


467.97 


8 7 

B81.0^ 


11.11 




110.11 




54.71 


1.014.14 


















COUNTY 






117.11 


6.B46.)4 


191.10 


461.97 


11.1] 




111.94 




51.17 




















CEDicnc Concrdf 
^iirfic^Trcdi^. .. 

Mit^rllfTEOLK . 

Cli>iHi-?lT FrijKiS 

TimKr StiJnv>., ... 


1 
1 




.01 
1,01 
li.lS 
















.01 
1.04 
19.55 






.01 
111.90 
148.14 








4). 01 


91.67 
15.44 


4. 1 










«,)1 
11,14 








119.10 














747.14 
134.00 












































































16.4) 


901.14 


Jl,»4 


117.11 


4.0! 


1».10 






11,41 




17.>T 


411.46 




















DE SIJTO 






1 

2 

I 

6 
S 


47. « 
11.46 
















1.14 
91.97 
11. M 






1,14 
«t.l5 
111.55 




Suifacc Tfcticd 






JI.D7 
S.ll 


190.19 
74.90 


51.99 


40.^ 









19.57 
5.50 


















10. BO 














































































60. je 


1.9I9.4CI 


61.40 


465.19 


11. M 


40.46 






117,0] 




51. m 


7M-14 






















COUNTS 

TOTAIJ: ., 






76. «9 


1.671. M 


in.i4 


567.10 


Ifh.Ol 


169. « 






148,44 




M-94 




1 1.110,60 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT OF TRAFFIC AND TRAFFIC ACCIDENT PREVENTION COST UY C( J UNTIES AND HIGHWAY SURFACE TYPE GROUPS FOR YEAR 1038 

FIRST DIVISION— Continued 



(OUNtV 


TYPE CB- 
CONSTRUC- 
TION 


HIGHWAY SURFACE 
TVPE GROUP NO. 


LENGTH 


ENGINE EI. 
ING AND 
SUPER. 

I'lSION 


SIGNALS, 

GATJiS. 

MARKERS, 

ETC. 


I.CNTER 
UNE5 


GUARD 
RAILS 


LIGHTING 

BRIDGES. 

ETC. 


BRIDGE 
ANDFERRY 
OPERATION 


TRAFFIC 
INSPEC- 
TION 


TRAFFIC 
STUDIES 


SUNDRIES 


COST BY 
SURFACE 

TYPE 

GROUPS 

1911 


COST BY 
COUNTIES 




Pnlti-»1 


StAEC 


Roid Mil:s 


Bridge Phi 


1911 




Cone re ic tifiil^a — 


2 




S.W 




S It .61 




S 81. no 


t 169.16 






f 10.) J 


1 


1 14,11 


i IID B6 








71.44 
















































J.U 


71.44 


U.tl 




u.oo 


169.16 






10,51 




14.15 


110,16 




























1 

7 
t 


11 -61 
H.OJ 


.'.-.-—..— 


19. ij 












.10 
45.11 

21, TR 
71.91 






,10 
611,01 
11, 71 
259,10 










149-00 


Ml .19 


4.01 




11.90 




1,17 






















111, ID 
1.198 .M 


10. M 


114. 14 












10,01 






















Srrcl Rrjdici 
































































190 .4» 










i.ioi.n 






11) .9S 


1,711, 19 






























Sub.Ti»«li 






77.19 


4.A14.7t) 


110.17 


101. M 


1*1.89 


4.01 




1.141 .-ra 


147.9« 




141,90 


1.611. IB 




















COUNTY 
TOTAUS 






111.91 


4,7I«.H 


143.99 


111) . 54 


449. B9 


171.18 




1.141.71 


118.11 




157.45 




f 2,911,21 








UrttitJicucA 

Cnncrctc btvigei 


I 
A 




1.44 


lio.40 


2-1)7 


11.11 




1.50 






1.75 




,78 


19.11 






















































1.44 


110-40 


1.97 


11.11 




I.IO 






I.7S 




.79 


19.11 


























1 
1 
4 
J 
» 

( 


.[19 
41.77 
10.91 
l.BJ 


J, 407 .00 

im.o" 

), 009.40 


100.11 
IS. 51 

i.M 


10.49 


" ii4;ii 








.17 
81.69 
10.91 
1.14 






.17 

1,217.81 

10.92 

11,11 

' ii.il' 










IM.M 








45,19 




HAROPt 




























1,96 






Ccincrcct brkditi , 


















It.SB 


«.U 












2,01 




















































^ub-Tori}! 






».6J 


l.AI6.4a 


119,50 


JlB.l) 


161.10 


»4.96 






101.11 




49.17 


1,141.W 






















COUNTY 
TOTALS.. 






58.09 


7, 716. BO 


111,47 


149 . 57 


161.10 


566.46 






111.07 




50.15 
























f. B. R. M 

TinlKt Btidgei 


3 




-7i 


ii'.oo 














1.40 






I.W 
















































Sub-Tar Atf .__ . 






.7) 


11 .00 














l,« 






l.« 




































2 

] 

i 


41.41 
9-IB 
I.JO 

ii.ir 




}2.gi 

11.54 


141.71 
Bl.Ol 


)W.15 
149.54 


llt.tl 






81,11 
17,94 
1,41 
11.91 




15,61 
J, 91 


l.OtO-TI 

170.11 

1.41 




HENI3RV 


S. B. a. M ^,.,, 

GradEd 
































I, SI 


».T» 












1,00 










471.10 
1,711.10 
















Tiinber firtd^jA...., 






i.M 








19. M 


1.00 






l.U 


19.70 






















Sub-Tp(AU. 






M.61 


1.10S.9O 


70,51 


in.4» 


718.69 


111.11 


19.90 


1.00 


111,45 




15.17 


1,449.46 


















COirNTY 
TOTALS 






64.14 


7.140.90 


70,51 


16). 48 


718.69 


111.11 


19.96 


5.0O 


126,81 




11.17 














Surface Treitcd 

CtitKlcle Ariil^f 


1 

6 




6.ai 




1,17 


IS.Ol 










UUl 




i.n 


15.71 








111.91 


















































t.Bl 


111.91 


3,17 


11.01 










IJ.DI 




1.51 


11.71 






























1 
4 
i 
6 
B 


49.90 
11.91 
9.19 




«4,1B 


411.07 


1.01 


7S.B7 






95.41 
14.71 
17,76 




1J.47 


685,01 
14,71 
14,10 




HEANANriO 


f;r4dtJ 
























11.61 




1.41 


















Mi .no 


















Timhrr BrrdRO 




















































' 


Suh-Ti»ili 






71.11 


910.00 


64. IB 


416.69 


1.01 


71.1! 






117.19 




11.47 


744,11 























COUNTY 
TOTALS . 






78.9) 


l.lll.ql 


67. IS 


4S4.71 


1.01 


78.19 


ISO. 4)1 




tf*.V9 




S 7H0.2fr 



i 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

.STATEMENT OF TKAFFIC AND TRAFFIC ACCIDENT PREVENTION COHT HY COUNTIES AND HIGHWAY SURFACE TYPE GROUPS FOR YEAR 193S 

FIRST DIVISION— Continued 



COUNTY 


TYPE OF 

CONIiTaUC' 

TION 


HIGHWAY SUKPACg 
TYPE GROUP NO. 


LENGTH 


ENGINEER- 
ING AND 
SUPER- 
VISION 


SIGNALS. 

G ATES. 

MARKERS, 

ETC- 


CENTER 
LINES 


GUARD 
RAILS 


LIGHTING 

BKIDGES, 

ETC 


BRIDGE 
ANDFERHY 
OPE RATIOS 


TRAFFIC 

1 NSPEC- 

TION 


TRAFFIC 
STUDIES 


SUNDRIES 


COST BY 
sua FACE 

TTPE 
GROUPS 

1918 


COST BY 
COUNTIES 




Frdcril 


Si8r< 


nulJ Milci 


Eridltr Fnl 


I9» 




Mi*.,dlai]cui« 




I 
5 

7 

9 


1-7* 




S 11I-*H 

n.oi 

).9J 

84^4' 


i 111 .04 

M.ll 


f. 

111.61 


t 416,06 


* 


S, 

I.JO 
20.00 


f 164.78 
7.21 


J 


I 61.48 

6,70 
1,17 


1 1. [68.24 
451. 11 
16.11 










61.00 
1,BIJ.I0 














































160.00 






It, 11 


171,16 






























Sub-Toiilt..^. 






S9.97 


1,876.10 


!»,» 


411.16 


111 .61 


416.06 




281.10 


172.01 




97-47 


1,998.11 




















COUNTY 
TOTAI-S 






IW.9'' 


1,B7A.H> 


116.12 


4U.16 


112.61 


416. OS 




281.10 


172.01 




97.47 




^ 1,998,11 




















f.fiiKncLLjncf^itf.,.. 
SurfftH;? Tre.tcd 


J 

2 
4 

6 




1.94 
J.O) 




13. Wi 


1166-1] 
».)1 


111] -61 
47.79 


1,186.71 






91.14 
1.80 
1-91 

11-16 




101.01 
1,18 


1.89a- ]4 

119.4 

1.9! 

14. I< 






























MiuclldnfauA 

C«<n£rcicBridj[».-.. 
















1.78 












i.489.C» 
















































SjbToiiN 






)a.9€ 


1.409.UO 


181.00 


911.6) 


419.40 


1,181,71 




1.78 


111.61 




106.19 


),016.47 


















HILLS BOaOUGH 






1 
J 
1 

b 

7 

a 

ji 


.9i 




W.JO 
109.1) 












.1) 
61.91 
1CI0,«9 






-11 

1,111.91 

1,199.26 

.17 










112 ,nl 

131.31 

.17 


4».ll 

186.1) 


173.19 
114.14 


J.OU 






16.11 
16.16 










52.82 






























304.01) 
l.itl.OO 






















































111.44 








11. M 


1,141.16 






117.64 


1.498.11 
























^ub-TatftJi. 






Sfi.12 


4.767.00 


1!6,17 


584, 10 


617.11 


887.71 


16,90 


1,141.1« 


161-1) 




200.11 


4,011.81 


















COUNTY 
TOTALS 






14). 02 


7.JS6.00 


669.17 


1,110-11 


1.066-11 


1,074.48 


16. 90 


1,148.01 


m.75 




106.60 




1 7,078,28 
















Suff^JE TreaEcd 

Gridd..-. 


1 

4 
i 

it 
7 
9 




.21 
J, 87 
14. W 






4.M 




4.« 






.40 
11.11 
47,71 






8.88 

11.11 

711.81 






















Miucllaneuui. . . - . . 

&E«cl Bridj^i 

Brid|pOp7raliun... 




770.4o' 

bl.OQ 


76,61 


101, » 




)j7.9t 








11.90 


















































187.67 






11.10 




819.17 






81-81 


1,111.11 


























£ii(^TDiali. . 






11. M 


8)1. JQ 


164.11 


107.61 




414.92 




09.17 


19,14 




108-71 


1, 894.10 
























I 

7 

a 

9 


168.89 
li-S) 




lis. 96 
11.11 


1,)9).1B 
91.66 
1-16 


7.00 


491.44 
S.19 










94.14 
6.10 


1,107,11 

111.70 

1.16 


























J44.71 

1S4.W 

9.101.90 






































TimKci ^tuifstt 
















4,M 
1,144.19 


17,786,47 






17,790,91 
1,018,91 












1)0.41 








i.OO 




148,91 


































Znt.Jl 


S.Kll.ll 


MO, 92 


1,494-60 


7.00 


499.71 


1.00 


1,149.01 


17,786-47 




149.49 


12,111.16 


















COUNTY TOTALS 






J)i.76 


lO.SH.Sl 


»li.l7 


1,702.11 


7.0O 


914.61 


1.00 


2, US. 41 


17,841-81 




118.10 




114,046,16 
















S DR.M 

1'imhcr Pritljtcit 


1 




l.H 


41.00 


1.16 






11.10 






4.86 




.» 


18.88 


















































Sub'Totdi 






l.H 


41.00 


1.16 






11.10 






4-86 




.16 


18.88 


























SurfKc TrcAlfd. 




1 

! 
! 
6 
7 
« 
9 


12.10 
9.10 
51.11 




80.76 


lls.l) 




U1.99 




4.01 


ll.l) 




41. 9« 


688,91 






&.B.R.M , 
















1.67 


14.84 


47.81 


1S0.94 






100-41 




1.47 


118,17 

16.61 

7.91 

50,11 

5,440.84 




LEE 






4.901.40 

112.10 

1,130,10 


16.61 

1.48 

W.ll 

llO.ll 










^tt<:i Rridj^fi 












1.41 










































791.68 








4,048.94 






144.91 


































71.91 


7. 785. 10 


871.11 


11I.A7 


47-81 


471-91 


119.91 


4.Q1S.)9 


12). 71 




J9'.)6 


6,142.97 


















COUMTY TOTALS 






76.46 


7,S!O.10 


876.27 


111.67 


4T.«1 


481.21 


119.91 


4,018.19 


128.61 I-. 


W).91 




t 6,161.81 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT OF TRAFFIC AND TRAFFIC ACCIDENT PREVENTION COST !(Y COl'N'TIES AND HIGHWAY SURFACE TYPE GROUPS FOR YEAR 1938 















FIRST DIVISION— Continued 
















COUNTS' 


TYPE Ol 

CdNSTRUC- 
TION 


HIGHWAY SUJLFACE 
TYPE GROUP NOh 


LENGTH 


ENGINEEB 
INO AND 
SUPHK- 

VISION 


SIGNALS. 

GATtS, 

MAHKEiElS, 

ETC. 


CENTER 

LINtS 


CUAIIO 
RAILS 


LIGHTING 

BRIlXi£S, 

ETC. 


SRIDGE 
ANDPERJIY 
OPEBATION 


THAFFIC 
INSPEC. 
TION 


TRAI-FEC 

sructEs 


iUMDRIES 


COST BY 

SllRFACE 

TYPE 

GROUPS 
19)9 


COST BV 
COUNTIES 




IWCIHII 


Scjl? 


Ruiil Milr. 


ll.iJsc Frt. 


1918 




Mi-irlNiiciu,. .. 
CoiWcf^r Iti.Imc- 


^ 

^ 




7.«i 


50.50 


, i i.e^ 1 » ;?.oi 1 s 111.6a 


S 4.44 






I 11.01 




S .5! 


) 184.41 
1.6] 






V.M'.'.'. 


1.11 






















Sill 1..I..:. , 






7S.» 

e.l9 


90.50 


l.M 


7,0J 


111.66 


4.46 




1.61 


11.01 




.5! 


190 17 




















] 
I 
^ 

T 
9 




>.14 
71.11 
11. Ill 

"ii]i* 

614.61 


51.11 
151. i» 
JO. -11 


Hl-«6 

77.51 
IB. 14 


11.71 
104.(5 
11-17 






17. Wv 
161. nl 
12.01 




4.19 
10.01 
9.74 


316.59 

1,199,80 

104,44 

4.U 






















MiictlJancuiii 




i. 171.10' 

4,011-90 










MJlNATIi: 






1.00 


1.81 


























711.11 






21.49 

lOl.ll 


ei.Bo 
l.ln.IO 








191.67 
4,191.62 




















198.-49 


































^A.F^I 


e.44^.01 


761.92 


314,11 
711-16 


lll.M 


411.64 


110.64 


1.111.04 


191.40 




1*0. 11 


6,111.00 






Tt>TALS. . . 












H.llt.ll 


7*1.77 


4ilT.14 


41ft, 10 


I^L».64 


l.llfi.6T 


K1fi.4l 




141.08 




5 6.111.17 










Siii-lw,r TrPi*i;i| ... 


I 

5 

6 




6.5D 




B-gl 


loo.^a 


71.18 








I7.« 
11.4) 




2, HO 


101.49 
11,41 




















JM.OO 






















































IC.U 


334-00 

711.03 
196.00 
110.00 


B.02 
141.11 


lOI.Sifl 

].7ia.ai 


7).U 








19,»i 




2.90 


114,91 




























1 
4 
6 
7 
S 


>I6,)7 


110.11 


461,44 






111. 46 
16-10 




lU.lJ 


1,870 07 
16,10 




























































' I'oo' 
















1.00 
































111-15 

H] .4^ 


ltlJ7.0n 


3-11.11 

l-li-H 


1,71B.01 

l.Hlfl.V^ 


lln.il 

1H1.19 


465.44 




l.DO 


1W.16 




112.11 


1,891,77 






TilTAlJi ... 














1 .4VL.(H> 


4*^-4-1 




l.ffll 


it 4. St 




111,11 




$ 1,106,69 




^uiULeTrcALtd... , 
Mii^ecJIjncuu^ 


1 
* 




I.DB 




4.74 


Jfl.OO 

s-o« 




14.11 






1.64 
1,00 




1.11 


51.01 
10,11 








lOD-no 
















































SuEi-Tu[di 






i.n 


100-00 


4-T4 


W.09 


144.17 
110.99 


11.11 

11-60 
761.19 






4.70 




1.11 


61,17 






















i^LifJiKc Tre»tc<J 

Sf-cJ tritrjtvR 




1 
) 

b 
7 

a 

9 


6. OS 


6, 110-00 
J16-C10 
119. DO 


ln-.« 
III.M 


60.75 
1 , 190.36 




i.sa 

T7.91 


11. J7 
169.06 




5.T7 
111.45 


171,40 

1,717,74 

11.15 

.16 






11.11 






PINFLUAS 














■U 


























-114^41 












Bridjtt Cf<rBiiun... 






416-00 








1,191.11 






1W.04 


1,610, 30 


























M.47 


fi.TAS.DO 


619,04 


1,111-11 


151.56 


795.01 


445- (£ 


1,«72.U 


100.61 




nn.m 


«.071,01 


















TOTALS 






96.SV 


fi,^5.lX> 


6SI.78 


1,199.10 


ill.Vi 


811.16 


445.68 


1.672.1* 


191.11 




H>9.IV 




i 6,714.19 












Cctncfrt Confrere .. . 
^urfiiccTrcAicdi 


1 
1 
4 




la.fil 
l.lt 

i.e) 




lf[,64 
11-05 


1U>.8B 
91-71 

41.77 


497. » 
11. IS 


4,17 






14.70 
4,11 

17,11 
6.94 




18.14 

6.27 


1,110.09 
111.6] 
17.11 
ij.ll 
























^71' 












CaocrcrcBridgci.,,. 






2.61 






l.VU.M 
















































4).4S 


I.IU.M 


60-95 


466 -M 


711.51 


4.n 






Bl.U 




17.11 


1,»1.17 




















POJ.K 






1 
4 
■i 
6 
t 


m.as 

W.4I 




105.01 


6M.5a 
11,41 
419. eo 


419->* 
1».06 


166.71 






111,06 
10,75 
170.96 




44.77 


1.491,«9 
16, It 

1,194.11 
4. 46 


























11J,S5 


Ml. 11 








17.41 










1,041-17 
101.00 


-4.46 








































































ist.tn 


1. 14]. IT 


110. »5 


1,069,19 


62H.4CI 


467.84 


4.46 




101-77 




tOl.ll 


1,817,11 


















COUNTY 
TOTALS . 






102.11 


l.^Jfl.ol 


IWI.^i* 


1,111-97 


l.lli>.93 


471.91 


4.46 




106.89 




119-44 


1 4,191.40 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMJiNT 0¥ TRAFFIC AND TRAFFIC ACCIDENT I'KE\'EXT1()N COST liY ajUNTIEH AND HIGHWAY SURFACE T^TE GROl'PS FOR YEAR 193S 

FIRST DIVISION— Continued 



COLINTY 


TYPE OF 
CONSTRUC- 
TION 


HIOHWAT SUHFACE 
TYPE tidOUP NO, 


LENGTH 


ENGINEER- 
ING AND 
SUPER - 
VISION 


SIGNALS. 

GATF,^. 

MARKERS. 

ETC 


CENTER 
LINES 


PUARE) 
RAILS 


LIGHTING 

BRIDGES, 

ETC. 


ntlDCE 
ANDFERRY 
OPERATION 


TRAFFIC 
INSPEC- 
TION 


TKAFFIC 
STUDIES 


SUNDRIES 


COST BY 
SURFACE 

TYPE 
GROUPS 

19)6 


COST BY 
COUNTIES 




FtJtcil 


SriEt 


Rudd Mild 


Kttigi Teci 


19)6 




CfcitcnC Cl"itrc(E 

SurlatcTtratciJ... 


1 

I 
b 




.5) 
10.^4 


4W.6b 


J 

5.6a 


i 


J 15.76 
47,19 








) 1.01 
20.54 






% 14-77 
105.17 








29.46 








1,71 








































Sut-Totitli 






11.17 


45A.fia 


S.W 




<0.M 


19.46 






21.55 




2.71 


110.14 




























) 
1 
I 

« 

t 
9 


I.66 
61.57 
IS. 01 




l.JI 
51. 5J 
9.S7 
l.BO 


15.50 

134.57 

JO .50 

S.Otl 


6.10 
191. US 








lo.ai 

119.64 
47,12 




1,6< 

27.15 

4,65 

,17 


38.01 

1,040.47 

158.19 

21.01 

8.95 

12-64 

1. 70S. 27 






Surft£r Trcitrd 




415.91 
46.13 

































5. 709.50 

!5i.8(l 

i. 551. 10 


5.6) 

a.9i 

11.14 

I91,«S 


i.67 








Stc^J Bridni 


















Tirnbcr BrtdftCI.. 


























BtiAgt OpcrAiinn.. . 






146.18 








2, 017.45 






151,19 






























».14 


a. 417. -10 


411.79 


11H.57 


100.36 


460.17 


110.12 


1.015.11 


mil 




117,24 


5. 970. 45 


















COUNTY 
TOTA LS 






im.4i 


It.ft76.[)0 


41a. 4S 


IBS. 17 


161.31 


4B9.«! 


210.12 


2.015.11 


190.65 




169,96 














Surl'Cr Jtfii^ ^ 


J 




.65 
















1.34 






1.24 




































as 
















1.24 






1.14 


































Sur(jC[ Tecjr^ 




1 
1 


87. )t 
19.29 




HO.K) 


1,071.49 




109.70 






167. 11 

56 .aa 




S4,]l 


1,545-03 

ifh.as 

1.50 






Or^td 




















il9.« 

417. 7t3 












1-50 








































































106. Hf) 


957.11 


140.10 


1,071.49 




109.70 




1.50 


204.10 




SI, 51 


1.511.41 




















COUNTY 

TOTA IS 






lir?.JS 


957. J! 


140. Id 


1.071.49 




109.70 




I.W 


105.44 




54.51 




1 I.5U.6S 












D1MSION TOTALS— FEDERAL 






l,7M,69 


12,257.69 


1,IB5.1S 
5 ,41*. 60 


l,916.9S 

Il,6fl1..fti) 


1,556.16 

4.4rhl.40 


i,o7a.!6 

7.4tt.W 


111.13 
1,189.85 


l.Jflg .611 

14.657.91 


434.35 

2a.ASf1.86 


6.69 

11,40 


501.76 
3.4Sl.aa 


10.957.31 

70.11}! -25 




OmSION TOTALS— STATF., 














1,955. IS 


y5.9N9.74 


i 6,644.0fl 


SU,M]2.7S 


! 5. His. 56 


S ^.SlJ.^l 


i ],5L>7,->6 


119,407.52 


$1 [,105.11 


^ if.09 


S 2.9B1.H 


J - 


$a],[)59-S6 











SECOND DIVISION 



tOUNTV 


ttph: of 

CONSTRUr- 
TION 


HIGHIVAY SURFACE 
TYPE GROUP NO. 


LENGTH 


ENGINEER- 
ING AND 
SIJPBR. 
VISION 


SIGNALS. 

GATES. 

MARKERS. 

ETC. 


CENTER 

LINES 


GUARD 
RAILS 


LIGHTING 

BUDGES. 

ETC 


BRIDGE 
ANDFERR¥ 
OPERATION 


TRAFFIC 
INSPEC- 
TION 


TRAFFIC 
STUDIES 


SUNDRIFS 


COST BV 
SURFACE 

TYPE 

GROUPS 

1956 


COST BV 
COUNTIES 




Fcdcril 


Sr4[« 


Rnid Milci 


Bridge Fed 


1S)8 




$\MtitctTrcued 

S &.lt,M 

MiiCEMflciFdut 

Tifflkf Btidgta, 






9. 01 
25. 2J 

4.01 
11.17 




i 5-05 
11. 10 


5 26.67 
21.19 




1 41-58 
110.95 






i 17.15 
48.14 
7.71 
62.15 


S 


S 1.46 
7.20 


! 95-01 

312.71 

7.71 

159.56 

21.76 






































18.11 


150.05 
21.76 




lo.ao 








1.81 








I.IlB.n 
15.30 






































































71. IS 


1,344.17 


14. 9B 


101. T7 




113.53 


,., — ,. 




116.0} 




11,49 


J74.»J 
























1 

1 
4 
b 

7 
6 


1.50 
111.04 
10.14 
















J. 87 
135.16 
19.39 






2,17 

1.116.13 

14. M 












61.10 
.69 


IW.iS 


14S.S4 


174.09 








19.19 
,41 






Grided 




















435.110 
131.50 
655.25 
























I.5S 
15. IS 








11.11 








14.71 
15, iS 






























































154.61 


1,121.55 


61.99 


161. B2 


145.94 


174.09 




11.11 


257.51 




29.81 


1.144,19 




















COUNTY 
TOTALS 






205-13 


2. 565. SI 


97.97 


561.59 


545.94 


157.43 




11.33 


591.57 




4S.5l> 




1 l.ai9.UI 



STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

STATEMENT OF TRAFFIC AND TRAFFIC ACXIIDENT PREVENTION COST BY COUNTIES AND HIGHWAY SURFACE TYPE GROUPS FOR YEAH 1838 

SECOND DIVISION— Continued 



tOUNTT 


TYPE OF 
CONSTRUC- 
TION 


HIGHWAY SURFACE 
TtPC GROUP NO. 


LENGTH 


ENGINEER- 
ING AND 
SUPER- 
VISION 


SIGNALS. 

GATES, 

MARKERS. 

ETC. 


CENTER 
LINES 


GUARD 
RAILS 


LIGHTING 

BRIDGES. 

ETC. 


BRIDGE 
AND FERRY 
OPERATION 


TRAFFIC 
INSPEC- 
TION 


TRAFFIC 
STUDIES 


SUNDR1F.S 


COST BY 
SURFACE 

TYPE 

GROUPS 

1919 


COST BY 
COUNTIES 




\tiat\ 


Sine 


Roid Mild 


firdjic Feet 


19]> 




Concteie PriEtjTi..-. 


1 





H.M 




J 1).B4 


t 76,10 


S 1W.9) 


i 


s 


J._^ . 


1 41.37 


t 


I 10. M 


f SOO.Tl 






617.111 










































Sjb-Tot^i 






2^.30 


sn.ic 


11. [14 


76,10 


110.91 








48.17 




lO.M 


KO.TI 






















BAKER 






4 
6 


10.78 
















10.61 






10.61 








IM,44 
























































10. 7» 


t9&.44 














lO.fil 






10.61 
































COUNTlf 

TOTALS. 






w.oa 


9(1, M 


11.04 


76.10 


150.91 








6B-9S 




10.09 




i 111.11 




SurrjCfflreircd..... 


i 




6,10 
















11,66 






11.6fi 




































fi,10 
















11,61 






tl.M 






































2 
1 
6 

B 


H.U 




17.97 


HI. 10 






5.41 




111.11 

7,00 




11. to 


571.11 
7,00 
11.71 
66.40 






















BKAOFORO 






S««,71 




11.75 
M.40 


































































ShUokJi 






71. M 


l.<71.» 


17.97 


4H).2t 






5.41 




140,11 




11.60 


6W.1S 






COUNTY 

TOTAlJi. 






7^-lfl 


3,171.il5 


17.97 


460,11 






1.41 




111.70 




11. on 




t 668.02 




Ccrncni Coivcreur, ^., 


1 
I 
) 
\ 
6 
7 




11. !1 

.l( 

.S« 

9.M 




ID.IB 


l.M 


4«S.71 


14.11 






44.40 

.14 

1.17 

19.0S 




6.11 


566.00 

.14 

I.B7 

1^.08 






































































W1.ll 
70, SO 














































































Suh'TotaU...... 






H.l* 


«4.71 


lO-lB 


J.B4 


486.71 


14.11 






ei.69 




e.ii 


S»7.1» 




1 OI.UHBIA 






2 
) 
4 
6 


J1.70 

17.44 
1,71 




4,81 


|[)0.O4 
415.(9 


17.10 


16,01 






(4. 11 
12.47 
5.11 




11.84 


166.4) 

478.11 

5.18 




















Graded 


























l.)4!.51 
6UI,10 






















Tinl^cr Brjj^t.,^^. 
























J 






Syb-ToriJi 






74.1) 


1 ,»».71 


4.R1 


515.93 


17.10 


36.05 






142.16 




1).M 


7W.01 






covtixr 

TOTALS 






ICUI.71 


1.411.^fl 


11.11 


519. 76 


111.91 


10.17 






307.81 




10.17 




* 1.117.11 




'^H^rifc Trcjtcd^._,_ 
Cu^crrlc Uridyl 


7 




-« 
















.11 






.11 








3iM.lt) 
341 .fiO 






























































— 
















Sub-To[Ja 






.0* 


141.10 


..._. ... 












.1] 







.11 




OIXIE 






2 
B 


29-47 
1.51 




t.M 


0.41 


119. U 








M.l) 
1.91 




6.19 


Ml .15 
1.91 
6,40 ! 




















Timtttt Brld|<* 




1 ,896, oc; 




6.40 
71.91 




!_._ 














Sik-Toid. 






W.W 


1,SS«,00 


9.16 


119.92 








M.M 




6.» 


171.0* 






COUNTY 
TOTALS 






11.01 


1,417. HI 


9.B6 


71.8! 


119. B2 






5fl.^7 




6,19 




t 171.17 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT OF TRAFFIC AND TRAFFIC ACCIDENT PRKVENTION COBT BY COUNTIES AND HIGHWAY SURFACE TYPE GROUPS FOR YEAR 1938 

SECOND DIVISION— Continued 





TVPE OF 

CONSTR LTC- 

TION 


HICHWAV SURFACE 
TYPE CROUP NO. 


LENGTH 


ENGINEER- 
ING AND 
SUPEA. 
VISION 


SIGNALS. 

OATCS, 

MARKERS, 

ETC. 


CENTER 
LINES 


GUARD 
RAILS 


LIGHT! NC 

MIDGES, 

ETC. 


BRttJCE 
ANDFERRV 
OPERATION 


TRAFFIC 

INSPEC- 

TIOM 


TRAFFIC 
STUDIES 


SUNDRIES 


COST BV 
SURFACE 

TYPE 

CROUPS 

1^11 


COST BV 
COUNTIES 




F<dtr«l ScAtc 


Road MIlci 


RrjdjTC Feet 






Sml^iHTrtjitJ 

Timber Bridg£i 




i 
9 


18,19 


'fil.Bo" 


t 6.41 


J H.98 
6.40 


$ 11.46 


»-- 


I 


t 


t 75.79 


( 


* 4.17 


S 160.91 
6.40 




GliXHUIST 


SubToull 




" — 


58.J9 


W-ao 


A. 41 


Ji.H 


11.46 








7J.T9 




4.17 


167.11 






COUNT y 
TOTALS 






».W 


61. M 


6.41 


71.18 


11.46 








71.79 




4.17 




) 167.11 




SkLTluc TrrMied. 


1 
4 
6 

7 

a 




)1.M 
7.IJ 










1.55 






61.91 
14.40 






65.46 
14.40 






Cnntmt Ur.Jjei.. . 

Slnl Bi-.Jj" 

TlinbeF Ofidjjci 




901.70 
JM.91 
175.00 














































































Suh-Toial. 


..\^. 




40.4} 


i.ni.ti 








l.ii 







77,51 






79.14 




HAMILTON 


5ii.(u< Trei.ed 


ra- 


i 


i.n 






14.11 
1.4S 




I] .6] 






11.11 




1.66 


11.90 
1.48 






Sub-ToriJ. 






t.42 


III. 00 




15. Bl 




».6) 






11.18 




1.66 


Sl.ll 






CQUNTY 
TOTAL? 






46.lt 


l.SM.M 




».>1 




56. It 






89.19 




l.tt 




1 165.14 




Sur(«tTtt = itJ... . 

CutlCJ-CEt PfjdgCl.- . 

Sled Btiiga 


2 

6 
7 




.CM 


411.19 
16I.07 














.07 






.07 


































Sub-jDlilt 






.04 


611.U 














.07 






.07 




LAFAYETTE 


Gr«J<J 




1 

4 


16.11 
1A.4D 




41.48 


10.4) 




lU.EiO 
7,1J 






69.44 
51.56 




10. IT 


157.91 
31.61 






Sub-Tsult 






H.71 


1,047.10 


41. 4R 


10.41 




191.15 






Itn.lo 




lO.ST 


J76.55 






COUNTT 
TOTALS 






51.76 


1,(79.9« 


41. 48 


10.41 




195.15 






100.117 




10.57 




1 571.60 
















Surfict TrfflCcd 

GriJcd 

ConerEtc ^ridjei,... 
Slid Bipdjij 


1 
4 
« 
T 




1«.)1 
11. 4B 




.58 


8.01 










31.19 
15.16 




.61 


40.41 
13.96 
l.M 




























147.10 
141.60 
























Sub-Tmili 






11.79 


4W.90 


.iS 


10.57 










J J. OS 




.61 


66.8] 




lEvr 


Surfjicc Trt*ied 

Gr*J<d ,-- 




1 

4 


Hi. 17 
10.06 


ii.n 


lfi.40 


188.87 


119.14 








158.13 

19.14 




10.41 


103 ,U 
19.14 






Tlnbci DridRit 

Snb-T<K»li.. 




a 


14i.41 


4.644.10 
4,674.1] 


1«.40 


64.00 
J51.17 


1W.J4 








178.07 




10.41 


617.10 






COUNTY 

TOTALS. 






174.11 


1,I<4.1S 


16.98 


161.44 


119.34 








555.11 




11.05 




t 751.91 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 
STATEMENT OF TRAFFIC AND TRAFFIC ACCIDENT PREVENTION COST UY COUNTIES AND TUCHWAY SURFACE TYPE GROUre FOR YEAR 1938 

SECOND DIVISION— Continued 



ttlL'WTV 


TYPE OF 
CO WST RUC- 
TION 


HIGHWAY SURFACE 
TYPE GROUP NO. 


LENGTH 


ENntNEER- 
ING AND 
SUPER- 
VISION 


SIGNALS, 

GATES, 

MARKERS. 

ETC. 


CENTER 
LINES 


GUARD 
RAILS 


LIGHTING 

BRIDOES, 

ETC. 


BRIOOE 
ANOFERXY 
OPERATION 


TRAFFIC 

INSPE.C. 
TION 


TRAFFIC 
STUDIES 


SUNDRIES 


COST BY 

ajRFACE 

TYPE 

G ROUPS 

19)8 


COST BY 
COUNTlEi! 




FeJtr.l 


Sriic 


Raid Mill! 


BriJjr f «. 


19)8 




Cfjiinir L«»(H:rcic 

Surfice trtiEcJ 

S^fJ Pridjtfk 


1 

i 

7 




1.4: 
IQ.U 




( 


a . . 


t 34.41 


a 


( 


f 


1 1.71 
19,34 


J.. 


3... 


1 37.11 
19.54 






























»7(>.ai 
laj.i] 














































































11. M 


I.IM.IO 






54.41 




_ 




11.15 






56.66 




























I 
I 

4 

fi 
7 

a 


1),M 

4o.aa 

19.11 




)B.92 

a. 6 J 


15.7) 
1.11 

1.7J 


509.11 


105.3) 
74.06 






IS .71 
7«.M 
37.88 




13.43 
3.a7 


6)0.36 
168.43 
40.63 




vl.MlJ*ON 


















Grade J 






















112. so 

4D.lt) 

1 ,WV.10 


















































timhci 9ti4g!tt.,. 




























































Sub'Totali .. 






71.4) 


1,477.W 


4B.J5 


ia.7) 


]0?.ll 


179.59 






H*.!) 




19.50 


859.41 






















COLTNTV 
TOTALS 






B7.07 


l.Ul.Od 


48.55 


IB .7) 


34). 65 


179.59 






IM.4B 




19.30 




S 896.08 






















x^iVrfiCc TrcftEcd. 

SB fl M 

MikctlUne>i>ui, ..... 
Coocrctc Hfidfet 


1 
) 
1 
6 




4.14 




34.00 


70.77 




196.78 






)5 36 
7.91 
lo.OB 




1.14 


JJ9.13 
7.91 

11), 41 
).84 


























15.60 


)J.O* 

) at 




145.56 








9.33 








MO. 11 




















340.14 






















H.M 


StiO.ll 


49.60 


109.(6 








SI. 34 




11.47 


374.43 




























1 
i 

7 
B 
9 


.0) 

.la 
















.10 
45). 60 




"""'mIm 


.10 

1,1)4.13 

5.19 

15.16 

13.60 

1,747,19 






Surficc Trcjicd 






B).34 


65S.6C 




ai.60 
4.76 


15.17 
















S4e^?l Bj-jJijcn 




1)9. lO 
V4B.40 




13.56 
13.60 
50,00 
















Tmthhfr UrpLt^e^ 




167^7 


















Brid|!c OjKrAnioji..- 










1, 109.64 






110.48 


























H7.« 


7a7.70 


450.51 


7*6 .« 




B8.)6 


H,17 


1,104,64 


454.15 




133.16 


1,117.79 


















COUNTV 






170.80 


l.)47.«l 


5«).ll 


£56.18 




41«,50 


11,17 


1,109.64 


117.79 




166.63 




S 1,701.11 


















CufftrcitBfidjtei.,.. 
Snt\ Brid^ci 


t, 
7 




.07 


"ioilia 

446.01 


).V^ 




154.69 


60.70 






.1) 




1.41 


311.87 








































































Suti-Tiirxli 






.07 


»1.)0 


).»4 




154.6S 


60.70 






.13 




1.41 


311.87 


















1 

2 
4 


11. sa 

11. 7S 
















14.03 
116,04 
14.40 






14.03 
166.14 
14.40 




SUWAMr^EE 








i.3J 






41.46 








3.37 




Ctidtd 






















16). K) 


























































ais.oj 


163. W 


5.17 






41,41 






164.49 




3.17 


114.39 


























COUNTY 
TOTALS 






a«,w 


714. ao 


9.51 




2S4.69 


101,11 






164.61 




s-sa 




a 5)6.48 
























Sutluc Treitcd 

CoDcfete Vtidgfi 


6 




M.W 










10, HI 






58.99 






39.49 








161. DO 






















































iO.M 


Ul.OO 








10. ID 






)B.99 






3».49 


































1 

4 

a 


40.01 
1.66 




1.71 


U.tl 










76.30 
3.17 






lOO.B) 

1.17 




taylch 


Grided 




















Timber Drid^ 




1,5)5.80 






















































41.67 


1,5)!. BO 


1.71 


11.81 










79.67 






104.00 




























COUNTY 
TOTALS.- , 






61.L»6 


1.795.80 


1.71 


11.61 




10.50 






1I8.M 








t 1M.41I 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

.STATEMENT OF TRAFFIC AND TRAFFIC ACCIDENT PREVENTION COST RY COUNTIES AND HIGHWAY SURFACE TYPE GROUPS FOR YEAR 1938 

SECOND DIVISION— Continued 



COUNIT 


TVPE OH 

CONSTRUC- 

TION 


HIGHWAY SURFACE 
TYPE GROUP NO. 


LENGTH 


ENGINEER 
ING AND 
SUPF.H- 

VISIUN 


SIG N A LS, 
GATES 

MARKERS. 
FTC. 


CENTEK 
LINES 


GUARD 
RAILS 


LIGHTING 

BRIDGES. 

ETC. 


BRIDGE 
ANDFERRV 
OPERATION 


TRAFFIC 

IN5PEC. 

TION 


TRAFFIC 
STUDIES 


SUNDRIES 


COST BY 
SUKFACE 

TYPE 

GROUPS 

1916 


COST BY 

COUNTIES 

1S)8 




Fidctd 


Si at; 


Rnid Milci 


Bttdjic Ftci 




Cenent ConcrftE.... 

$url*cc Trrartd . 


1 

1 




.01 
1.74 




u 

1.14 


( - 


f 


J- 


( 


1. 


, .Ot 
5.15 






1 .06 
IT. £6 










.41 
























Sub-Tmi'. 






1.77 




1.14 


le.Ai 










).19 




,«l 


I J .71 




























Suflact T^isrcJ..... 




1 
) 

6 

7 

a 


>I4.91 




10,97 
1.14 


HI .71 










M.»7 
11.11 




4,« 
.«1 


146.11 
1B.]1 






S.B.R.M 


















UNION 


Concrcrt Brid^ci-.„ 
-Si«l Britlprci 




777.01 

•U.OO 

l,»O.)0 








































Timber B"aj(t. 








ij.u 
















11 .ea 
































Sut-ToEjl. 






511.78 


1,177.30 


11.11 


171. M 










«7.0< 




7.ia 


190.54 
























COUNTY 
TOTALS 






H.« 


i, 177-11] 


1)11 


1911.54 










lnl.58 




7.69 




$ il4.i» 


Dr VISION TOTA 
DIVISION TOTA 


LS— FEDE8AL 






274. H 

I.fl58,7] 


B, 110.15 

19,760.04 


E 115.66 


S 41fl.81 
J 1.776.14 


i 
$ 


I.IU.TA 
1.042.46 


1 611.54 
i 644.11 






S 514.51 
1 1.014-11 




I 


Vl-Ill 
194-47 


1 1,957.51 
i 8,911.91 




I.S— STATE 






f 10. M 


$ 1.111.8S 


1 




DIVISION URANO TOTALS... 






l.il>.i« 


17,yy«.iy 


t An . nji 


$ 1.144.^ 


f 


1.1*9.74 


» 1.^65.77 


S ».ft9 


I 1,211.66 \$ 1,146.65 


( 


( 


144,4* 


t 


S ll,7iJ0.14 



THIRD DIVISION 



< OUNTY" 


TYl'l-- 01- 
CONSTRUC- 
TION 


HIGHWAY SURFACE 
TYPE GROUP NO. 


unaiH 


ENGINEER- 
ING AND 
SUPER- 
VISION 


SIGNALS, 

GATES, 

MARKERS, 

ETC. 


CENTE* 
LINES 


GUARD 
RAILS 


LIGHTING 

BRIDGES, 

ETC. 


nmnGE 

ANDFERRT 
OPERATION 


TRAFFIC 


TRAFFIC 


SUNDRIES 


COST BY 
SUJiFACE 

TYPE 

GROUPS 

1916 


COST BY 

COUNTIES 

19V8 




Prdcial 


Stats 


Road Milt^ 1 Bridjie Fact 


TION 




Cemtnc t.>nL-tcrc .. . 

S B R M 

Coiurcic ili;dfg«.-.. 


1 

1 
6 




.15 
6,95 




I 5.07 

1.44 














f 2-07 
1.17 


S 31.40 
176.11 










19. M 


141, S6 








15,29 











2,401.40 














Sub.Toult 






7.10 


1,401.40 


5. II 


19.04 


167.66 








15.77 




1,64 


299.61 
























CcDicni Hanireit . 




1 

1 

y 

4 
6 
7 

a 

9 


6,98 
5I-4S 
17.51 

9.7S 






.55 

121.16 

21.51 


16.52 
114.11 
Ml. 65 


4,46 

11. to 






17.17 
98.16 
71.15 






58.50 
595.66 
450.90 






Surface Troicd 






19.47 
6.87 








11.45 
J.75 






SB RM 








15.00 






HAY 


GilJtd 
















ConcrrCE nridjre*.... 
Steel BridiEi 





i.sH.ao 

4,6M,30 
7,8tl.M 
















































Trmhtr Biidfin 








].M 
















J.94 

t,4M,n 






BtidjcOpiiiatiDa... 







1 75>.41 








«,UI.15 






46a.4a 


























Suh-Trtiili 






107. » 


ij,m.n 


786.15 


149.97 


)41,07 


11.56 




»,aH,i? 


101.54 




484.64 


r.ati.tt 












COUNTY 
TOTALS 






114. TO 


17,555.44 


791.76 


169.01 


709.71 


11.56 




>,eoi,2: 


119.51 




4I).U 




IT.IM.H 




Surfice Ttcjicd.- , .. 
Cnncrete Bridack. , ,. 
Stttl Btidjei 


2 

6 
7 




6.M 
















10,10 






10.10 








6,«]6.60 
»4.)0 




































117.91 








117.91 




























Stib.TocaU. .... 






6.18 


6, 541. in 












117.91 


lo.lo 






148.11 






























Sur(Mr Trtiicd 




1 
4 
7 
8 
4 


56.90 
ll.SO 




9. 15 


IIS.M 


77,74 


16.90 


I.I4 




70.15 

li.ai 




6. IT 


191.01 
15.81 




CALHOUN 


GraJ«d 














Siiel Br.djc. 




m.ta 

l.OM.IO 






















Ttnthcr Bridjiei 
















' 














Btldnt OptratioB.-. 






107.9a 










1,6K>.50 






175.09 


2,981,49 






Sub.TDtjtli 






50.40 


1, 4(0, no 


117.05 


109.58 


77.74 


16.90 


1,14 


7,60n.w 


96.56 


-^ 


179.1^ 


5, 50 J .11 


















COUNTY 

TOT*l-S . 


56-76 


7,fl91,10 


117.01 


109.58 


77.74 


16.90 


J. 14 


1 Mf .41 


116.56 




179.16 




t 5.55U.41 



i\ji,\jlti imikilc CErtlLii, 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

rSTATEMENT OF TRAFFIC AND TRAFFIC ACCIDENT PREVENTION COST BY COUNTIEB AND HIGHWAY SURFACE TYPE GROUPS FOR VEAR IBW 

THIRD DIVISION -Continued 



{lOtlNTV 


TYPE OF 

COUSTAUf: 

T30N 


HIGHWAY Sim PACE 
TYPE CiilOUP NO, 


LENGTH 


EWOINEER- 
ING AND 
SUPER- 
VISION 


SIGNALS. 

GATES. 

KtAltXERS. 

ETC. 


CENTEK 
LINtS 


GUARD 
RAILS 


LIOHTtWa 

BHIDGES, 

ETC. 


miocE 

ANDFERRV 
OPERATION 


TRAFFIC 
INSPEC- 
TION 


TRAFFIC 
STUDIES 


SUNDRIES 


COST BV 
sun PACE 

TYPE 
GHOUPS 

19)1 


COST BY 
COUNTIES 




ftiai\ 


Slilt 


RdiiI MiIci 


Drill fie pcrr 


19)S 




Ccnunr Cuncrdt . 

SuHwcTrnicd 

&.H.R.M- 

ConcrECf Bridge... 


I 
I 
1 
6 
T 
B 




16.19 

.VQ 

4.75 




1 MM 


t J6J.7I 


t 11.97 


t 




t 


1 M.ll 

.)7 

9.M 


5 


1 )).74 


1 95). H 

1.14 

IS). 51 

141 .71 

1.910.19 

9.75 










7.67 












l.Ql 
64.10 
140,11 


)6.)5 

i.to 


l<].9t 








1.77 
1)94 
149.65 








4,117.90 

Ml. 90 

1.071. BO 




1.10 


14). 71 

1.510.1) 

1.40 


































6.1) 
































Sufc-TuriU 






41. M 


5.IMA.60 


)7).47 


tl4.B4 


10) .90 




17.11 


1,769.4) 


7B.B) 




Itl.OH 


),4«0.77 




KSCAM^A 


















I 
1 
4 


40.94 




11.6) 

B.ia 


4)t.B7 
10). 77 


1B1.41 

101.10 








64.TS 
TJ.l) 




11.65 
).■!> 


■64.41 
400.)) 










90). i) 
976. )0 


4.46 










CuiKj'ri'F RrUj^i,,^ 














Tinher btrdgn 












4.00 










4.00 
































Sah.TotftK. 






74.11 


1,879.7) 


4«.9) 


)99.e4 


4B).]B 


4.46 


4,00 




141.19 




16.54 


1,161.74 












COUNTV 
TOTALS 






IIS. •14 


7.116. )i 


410.40 


I,)I4.4B 


691. IB 


4.46 


11.11 


1,769.4) 


110.71 




1)7.61 




% 4,74S1.)1 




S«(l PFrd^i 

flnJgt Ofwrjliort... 


1 
i 
6 
T 

B 




).S9 
J.M 








■4.11 








7.0) 
11.17 






91.16 
11.17 






















- - 








I7.W6.70 
216.911 


































11.44 










11.44 
1,011.11 










)no.!H 








1 , )67.40 






ll4.fr) 




























SjhT«[,U 






».)S 


17.191,60 


500.06 




•4.11 




11.44 


1,)67.40 


11. U 




114.65 


1,196.61 


















1 
1 

4 
6 
7 
> 
9 


44.47 
A.B7 
1.6) 




16. )7 


111.16 


16. )9 








sa.B5 

11.15 

].05 




17.5) 


411.01 
t).l) 
].D] 






S.&RM. 


















Gttdt4 

CfHiKTcrc Bf id«i 




131. 6U 
I.AIl.U) 
















































































'li^5) 




















171 .11 






1,719.9) 






161 .Ml 


1,161. se 






























«.97 


1,101.2) 


191.1) 


111,16 


16,19 




11.5) 


1.719.9) 


107.01 




179.1) 


1,611.16 




















COUlVTy 
TOTALS. 






6 J. JO 


i9,M4,>5 


79a, )l 


III.M 


IDOi)0 




10.99 


).097.1) 


11). 1! 




m.M 




1 4,011.04 




















!»tlFfjCt TfMEciJ 

Cnntrete Briimti 

Bridge Opfrdiion.. . 


1 
1 
A 

7 
9 




19,97 
a. 36 




ID.H 


4! .75 


ta.n 








M.ll 
16, )7 


100. OO 


10. IB 


11). H 

16.57 

19,07 

1.90 

I,1B).I) 




















OW.ll 
)B,9t 








'' 


1.90 


"* 






































150.M 








1,036.11 






95.11 


























Sub-Trrili 






IB.)) 


SI], Of 


166. B9 


41.7) 


10) .75 




11.17 


1,056.11 


54.)) 


100.00 


I0«.10 


1,644.1) 




















1 

1 
4 
6 
7 
> 


14.71 
JI.H 
4.J2 




u.eo 

51. )6 


S).9) 
111.19 


14.97 


46.19 
116.)5 






IB. 11 
40.57 
B,I6 




1.61 
11.10 


19). 5) 
)7).77 

a.u 




GADSDEN 
















nrxlid.. 




















i, 1117. 70 
111.9(1 
717.70 





































































11. IJ 








11.1) 
































Sub-Toi»l» 






411.15 


4.1)7.)0 


66. 1< 


116.11 


14.97 


171.94 




11. 1) 


76.9) 




)1.41 


)91.B1 




















COUIMTT 
TOTALS 






f^.th 


1.1^7-17 


1^^.0% 


3^1.97 


1JI1.7J 


17?. B4 


11.17 


1,0JB.J7 


1)1. )0 


100.00 


1)!.)1 




1.156.14 



i 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division • 

STATEMENT OF TRAFFIC AND TRAFFIC ACCIDENT PREVENTION COST BY COUNTIES AND HIGHWAY SURFACE TYPE GROUPS FOR YEAR 1938 

THIRD DIVISION— Continued 



COUNTV 


TYPE Of 
CONSTRUC- 
TION 


HIGHWAV SURFACE 
TYPE GROUP NO. 


LEMGTH 


ENGINEER- 
ING ANO 
SUPEX- 
VISION 


SIGN A US. 

GATES. 

MARKERS, 

ETC. 


CENTER 

UNES 


GUARD 
RAILS 


LIGHTING 

MICOES, 

ETC. 


eittx^E 

ANDFERRY 
OPERATION 


TRAFFIC 

tNSPFC- 

TION 


TRAFFIC 
STUDIES 


SUNDRIES 


COST BY 

SURFACE 

TYPE 

GROUPS 

l^iq 


rOST BY 
COUNTIES 




Fidcril 


Sl4H 


Rold Mjlii 


Bridge FfCt 


195> 




Coflcretf Brrdjin 


A 






145. 4C» 


I 


t 


i 


J 


* 


t 


I 


$ 


*-.. 


I. . - 






















J49.4U 


























































SilrJAfC Trcjted 




1 
4 
S 






It.]) 


iM.ai 


7H.)B 


M.77 






104.09 
11.19 




11.05 


1,000.67 
11.19 






CVridtJ 












GULF 


Timbtr biijjii 




1 , 103.70 


























IW.Il 










1,719.71 






lAI.AO 


1.140.94 




































M.17 


1,101.70 


171. SB 


ItS.ft) 


71S.i! 


1S.77 




t,ri9.7l 


117,11 




171.65 


5,314.70 




















COUNTY 
TOTALS.. . , 






»,i7 


I,1S).I0 


!7] .as 


1«.8! 


71&.19 


16.77 




1.719.71 


117.1) 




171.65 




I 5. 114. 70 
















Ctmeni CoiKrcK 

Suflai:? Tr^jud 

Slitl Bridfti. 

Timhrr Hrtctj^ci. 


1 




.57 
1.91 
















1.04 
17.04 






1.09 

<g li 










i.ll 


17.71 












5.41 








111.00 

IIB.M 

},401.SD 






































r - 




























































Su^-Tor»li 






9.4« 


1,7H.10 


1.11 


57.71 










18.11 




1.41 


94,41 




HOLMES 
























1 
4 
ft 


17.59 




9.M 


41.11 


10. in 


19.M 






6a.i! 

11 .M 




6.59 


164.46 
11 .15 






CtrddnJ 
















TiEnbtr Bridgtt 




l.Sll.lO 




















































Suh-Tof«U 






11.41 


1,«I.I0 


9.94 


41.« 


le.w 


19.14 






101.14 




6.59 


197.71 
















cnuNTi- 

TOTALS 






&].9a 


).»4.40 


tS.ll 


101. On 


16.10 


19.14 






110.17 




10.01 




$ 141 - 1 1 




















Cemctii confrere... 

Concrclr Bridge..... 

SfccI Bridfcci 

SriJjE? nperAtioo... 


t 

2 
6 

7 
4 




a. 24 

1R.]0 




11.47 
l.t7 

i./i 

S9.TI 








7i.ft4 




11.91 
M.J7 




8.11 

1-57 


hs.4«? 

SI. 10 

3.17 

17.97 

694, n 










10. 7t 
1.S7 




11. HI 












1,901.90 
5S.9J 






















M.]< 








1.11 
54. Jl 
















«a.<D 






































14.74 


i.gai.ai 


IM.l) 


40.11 




11. ai 


101.00 


iio.eg 


47.10 




65. It 


917 .« 


















JACKSON 






t 
4 

i 

7 


11I.M 
11.00 




M.77 


1)1. Oft 


47.07 


11.0] 


9.M 




311.4ft 
14.16 




la.oi 


719.10 
14, U 




Cr4d([} 
















1,1(1.1] 

111.00 
WJ.W 


































































11.16 








11.16 
















47. m 
















Suti.Tofali 






1I4.«S 


I,19a.«] 


J9.77 


111.01 


H.Ol 


9.85 


tl.li 


MI.14 




18.03 


7M,41 


















COUNTY 

TOTAIJ 






149. » 


U.IW W) 


1^8.10 


171.41 


47-1^ 


ll.ft4 


110.61 


161.95 


381 .«4 




91.5! 
















Surljci Tn.rcJ 

Concttic Brijj^fi 


3 




H.i9 


HS.IS 


7».li 


17.01 


171.81 








45-10 




IS 


711 ,» 
















































Sak-TaitU 






21. V9 


149.11 


la.JI 


17.01 


171. tl 








45.10 




.59 


711.66 




























1 
z 

4 
6 
1 
I 


9.11) 
11.41 
M.Jl 




4.U 
i7.U 


17. Rl 
U4.ll 




mr.n 

1.04 






IT.W 
41. >1 
75.17 




1.91 
K.Bl 


606.99 
75,17 












H1.49 










JEFFERSON 


Gttdti 


















1,114.10 

40.4} 

l,7fiH.10 
















































































































Sul>-Tn[>lA 






<9.7e 


1.941.7) 


j7.oe 


111.14 


ll).4» 


lu.n 






115.43 




51.91 


194.14 






















COUNTY 

TOTALS. 






91.11 


1.091.00 


11). 19 


1S9 . n 


717.10 


zK.n 






na-13 




52.1* 




( t.iii.oir 



(igitftt imliuic credttit 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 
STATEMENT OF TRAFFtC AND TRAFFIC ACCmENT PREVENTION COKT UY COUNTIE-S AND HIGHWAY SURFACE TYPK OHODPS FOR YEAR IBS'* 

THIRD DIVISION— Continued 





TYPE OK 

EONSTRUC- 

TION 


HIGHWAY SUKFACE 
TYPE GROUI- NO 


LENGTH 


ENGINEER- 
ING Anu 
.■iUPER. 
VISION 


SIGNALS, 

GATF,S. 

MARKEAS, 

ETC 


CENTFH 

LINE.S 


GUARD 
HAILS 


LIGHTING 

URIDGES. 

ETC, 


BRIDGE 
ANOFERHY 
OPERATION 


TRAFFIC 

IN SPEC. 

TION 


TR,tfFIC 
STUDIES 


SUNDRIES 


rOST BY 

SUofSCE 

TYPE 

CHOUPS 

19)1 


COST BY 
COUNTIES 




PcJ;r>l 


5i*tc 


dm J Mil« 


Bridge Feet 






CfrtjcnT Convreic 

GfiJ<J 


L 
2 
•4 




11.1(1 

s.w 

J. 17 




i 5.59 


S 111,17 
l.W 


i 11.71 


j-- 


1 


I.-. 


S 41 .49 
10.70 
3.34 


J 


S 1-64 


i 219.71 

14,21} 
1.14 






































Sub-Tot al» 






K.47 




J.» 


ll«.77 


11.72 








M.41 




1.64 


116,15 










I 
1 
4 
A 
7 
< 


44 .eB 
10. H 
7.11 




19.11 
11.90 


171.99 
141.44 


417.17 


NH 






B1.4! 

11.69 




11.89 
7.9) 


650.15 
119,68 
11,69 








































Coni;rct; Elrid|n.... 




621.40 

111.10 

1.144.70 






















Ttmbtr VtiAgei . 








iV.n 
















61.71 






Sub-Tot^i...... 






ll.JI 


i.tw.io 


51.01 


171. 1! 


417.17 


n.H 






157.11 




11.84 


947,94 






CCHINTV 

TOTA LS 






110-Jt 


1,»M.» 


16,61 


49ft. 31 


471,09 


ES.M 






311.94 




17.48 




S 1 114-OV 




SjiEiff TrcaicJ 

Sl«! Bridgtr' ^ 


1 
6 
7 




.4B 
















.91 






.91 








1,»71.»0 
JM.JO 






















































Sl.W 










117.1* 






14.51 


40). ti 






Siit^Totili 






.48 


I^IIO.IO 


11,70 










117. IB 


-91 




14.11 


404.11 






f^urfiCr TrcflTfd 

iiiiifd 

CiliicrcMr Hrtdjt» .- 




3 
4 

^ 
a 

9 


)).0I 
14.11 




71,97 


94 .M 




474.66 






61.11 
4T.4> 




45.18 


711. in 
17.41 




















710.00 

71.10 

IJLO.» 














































T»mt>cr Ptid^n ... 
















410.74 
3,916.95 








410.74 
1.1B7,*9 








266.10 














164,66 




































i7.M 


i.9ii.ao 


11*. 27 


»4.S6 




474 -M 




5,Vi7.67 


110.71 




109.94 


4,597.11 






















COMNTT 
TOTAI^.. 






M.IB 


4,412.10 


jm,97 


94.96 




474.66 




5,6B4.fll 


31I.A1 




144-45 




J 1. U01.il 




S.R.R.M. . 

Sttd Bndjfci. 

TitnKer B<-i>lp[Ch. 


1 

7 

B 




20.B1 
10. }2 








71.4! 
17,00 








19.41 
19.71 






Dt.U 

110.41 

19.17 

1.104,05 

4.41 










1.71 


»,7> 










4-Jl 








l.41t.40 
116.50 
176.00 






59.»7 

],574.M 

4.43 












lia.M 








tll,7B 






in.)4 






















































30. »S 


i.ui.ga 


J47.S7 


50.79 


99.41 




K1.78 


3.619.14 


».H 




111-77 


1,570-70 


















J 




1 
1 

4 

7 
> 


e7.i> 

39 ..IT 




19.10 
14.7fl 


451.14 
339.17 

41. ea 


tM.iS 
111.64 








11B.47 
5S.11 
lO.U 






778.40 
446.16 
M.14 




OKALOOSA 
















10.12 
2.41 




















CoACfCEC Brijge*- 




241.90 
9.141.10 
























».» 










4.10 
78.40 












6.18 


le.M 




4B.74 








4.45 


























5ub-T{>rfl]s 






101.14 


I2,4M.>I> 


64.14 


740-14 


171.1) 


4>,74 


».10 




191-69 




16-97 


1,570.90 




















COUNTY 
TOTALS 






I11.J9 


14,132,70 


411,71 


791 .S! 


174.^6 


4N.74 


191-nfl 


2.fil9-ll 


154,86 




149.74 




S 4,941.60 



figures pnditUfF 'rfdili. 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT <)F TRAFFIC AND TRAFFIC ACCIDENT PREVENTION COST HY COUN'TIEH AN'D HIGHWAY SURFACE TYPE GROUPS FOR VE.\R 1938 

THIRD DIVISION— Continued 





TVPli QF 
CONSTRUC- 
TION 


HICHWAY SUKFACE 
TVPE GROUP NO. 


LENGTH 


ENGINEER. 

ING AND 
SUPER. 

VISION 


SIGNALS, 

G ATES, 
MARKERS, 

PTC. 


CENTER 
LINtS 


GUARD 
RAILS 


LIGHTING 
BRIDGES, 

ETC. 


BRinCE 
ANnFERS.T 

OPERATION 


TRAFFIC 
INSPEC- 
TION 


TRAFFIC 
STUDIES 


SUNDRIF.^ 


COST BY 

SURFACE 

TYPE 

CKOUPS 

1911 


COST BY 

COL'NTIES 

1918 




Fcdcril 


^tAlG 


ROid Milci 


Dndjic let) 




SiirNtr TrcAEcd..... 

!^B.A.M.. _, 

MiKcltiiwau*...... 

CdiKtcec tlridf{». ... 

^EceI mi[{jt?ii 


1 

1 
) 

i 

I 




7.M 
IJ.W 




i 11.19 
5.44 

4.74 


1 91. tl 
17.69 
94 .86 


i 61.11 


t .75 
19.45 


J 

4.50 


1 1S.69 
1.50 


I 14.16 

i4.es 

45.15 
15.06 


f 


1 7. II 
1.61 

1.11 


^ 194.01 
66.16 
148.57 
11.06 
11.05 
1.911.11 
7.71 














































i.iBj.m 

J71.M 
4. 9)7. SO 




10.40 








1.65 

1.516.71 

1.00 














101.11 












149-41 
















4.7« 










Sub'Toiili...... 






4I.$L 


10,491.10 


114.55 


114.56 


61.11 


10. JO 


9.M 


1,511.54 


17 .« 




161.17 


1.1BI.04 




HAHXA AOSA 






1 
i 

IS 


)6.»7 

10.17 
l.JO 




10.17 
8.71 


141.46 
4J.1J 


90.54 
461.07 








70 .69 
16.84 
19.44 
1.E7 




J -00 
5.71 


417,96 

M4.04 

19. <4 

1.K7 

" '4^«" 












16.46 












































Cancfcrre Urtdee^---. 
Timber llridj(fs 




141. » 
1. 1177. Ill 






























4.46 










^uh-Tnrili. . . . ,, 


. . 




i7.91 


I.1I9.M 


ig.99 


1(4 .69 


551.61 


10.91 






119.a4 




10,71 


1 .(ll*.T7 






tOUNTY 

TOTAU: 






ii».ai 


11, 111. HI 


111.54 


W9.15 


614.11 


51.11 


9.11 


1.511.54 


117.70 




171.09 




S 1,470.41 




SuiljLT Jtmtd. . . 


2 
1 
t 




).97 


'1,910. 00 


1 .15 

1.15 


JO, 11 
16-09 










7.59 

10.11 




.76 
.78 


19.74 
71.15 






















CaiKrrre Ikidj^ci ... 










Sab-lDHl. 






».I7 


1,910.00 


1. 10 


U.ll 










17.7! 




1.56 


47.19 










1 
J 

* 

6 

a 


H.917 
.51 

7.M 




a.u 


144.94 


W.19 


41.91 




'^"■' 


6fl.AA 
1.11 
15.07 




16.07 


459.99 
1.11 
15.07 




Vk'AKUl LA 


S.B k.M. ... 




































in.4<i 
l,»Il.ll 








































































Suh-Torali 






4]. 4) 


l.7J9.6i 


11.95 


144.94 


66.19 


41.91 






11.04 




16.07 


476.17 






COUNTY 






H.70 


4,i>9.n 


le.li 


171,15 


M.I9 


41.91 






100.76 




I7.H 




S 514 .on 




.StihijCE TrcjmJ. , ., 

S.H.R M 

TmKcf bndjfci. .... 


1 
! 
S 




SO. 44 




4.46 












iS.io 






5.89 

106.86 








171.70 


19.51 


11.61 










1.01 
























ti.Sl 


17 J .70 


4.M 


19.51 


11.68 








64.09 




i.cn 


111.77 










1 
* 

T 
• 


1).70 




71.« 
t.Jl 

1.79 


(10.46 
I00.«] 
11,00 










156.77 

7n.5t 
45.11 




44.69 
1.94 

l.JO 

1V74' 
194.17 


1,104. IB 
110.65 
59.10 

IM^i?" 

7.975.74 








" 














WALTdN 


y H K.S|. .,.._ 




" il491.40 

+44.70 

6,111.40 






































S0.5J 

701.75 










110.00 
6,819.16 










Tjmbcr Biijgn^!!!? 




44.00 




4.46 












Soli-Tot.l. 






141. M 


9,111.30 


BU.O« 1 9M.11 




4.46 




7.l».16 


171.61 




470.94 


9.714.14 






COUNTY 
TOTAl-5 , 






nfi.io 


9,495.10 


819.53 ' 1,015.01 ' 11. *» 


4.46 




7,I)?,1S 


1W.70 




479.96 




t 9,M7.1I 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT OF TRAFFIC AND TRAFFIC ACCIDENT PREVENTKJX COKT HY COUNTIES AND HIGHWAY SURFACE TYPE GROUPS FOR YEAR [938 

THIRD DIVISION— Continued 



roi'NTV 


TYPI- OP 
CONSTRUC- 
TION 


HIGHWAY SURFACt 
TYPE GROUP NO. 


LENC^TH 


CNOINF-ER- 
ING AND 
SUPER- 
VISION 


SIGNALS, 

G ATF.S. 

MARKERS, 

LTt. 


CENTER 
LINES 


UUARI7 
RAII.S 


LIGHTING 
BRIDGES. 

ETC. 


BRIDflE 
AND FERRY 
OPERATION 


TRAFFIC 

INSPEC- 
TION 


TRAFFIC 
STUOIES 


SUNDRIES 


COST BY 
SURFACE 

TYPE 
GROUPS 

1919 


COST BY 




tcdir.l 


Sine 


Ruid Mile. 


Bridge Feet 


193a 




Cement Cun^rftc... 
SurfdCE TrptEciJ 

SiEtl Qridcc- ^._ 

Timber B[i<l|ga 


1 
1 
b 

7 

a 








1- 


(... 

4.55 


1 


1. 


I 


t ll a.£^ 


1 


f 


J. 16 










.61 












90.00 

1»-W 

1.117.1(1 














































































































i,17 


l.J4^.7e 




4.51 










lO.U 






14. SI 






















Suifice Trciiol 

S B.R-M _ 




1 
J 

4 
6 

7 

a 

9 


40.H 
1.61 

10.4] 




a.»7 


)].S) 


n.ti 
1)1.1) 


19. S4 






ri.n 
J.I1 

19 .9> 




e.74 


181, to 

211,1; 

U.«7 
.30 




WASHINGTON 












GtiJtJ 






1. 19 


li.ja 










I-4I 






CxinLrctf 3ridf:ci 




2. 411.15 

]B7,W 

l,7iS.!fl 








.30 








Sitel bndjick.. .. ... 
























Timber Hnilfti 






























Bridac Oprratinq- 






48.10 










101 .00 






11, M 


lai.si 






























Sob.Tii.l, 






i3.46 


5,71I.Oi 


M.ia 


$8,11 


14T.D4 


».S4 




>m.M 


101,11 

112.47 




40. ai 


a J). 47 














" 






COUNTY 
TOTALS 






iS.«l 


7,171.75 


64.1* 


61,76 


147.04 


y>.» 




JOI.M 


4(1. ai 


















DIVISION TOTA 
DIVISION TOT A 


LS— PEDERAU.... 






1EX>.6J 
l,l9i.7) 


M.M8.47 Is 1.9)4.08 
6a,l)5.H |j i.Jll-91 


t 1.476.16 
i 5,106.17 


S 1,361.18 
I 5.6)1 .i) 


S 14.01 
i 515.41 


i 551 B9 1$ 9. 41*. 45 [J 590.61 
J 46-S4 ] 7,176.11 \i 1,180.55 


s 100.00 

I -.- 


J 1,011. SI 
( 1, 966.il 


1 16,191.10 
t 74,067,75 




LS-STATE 








DIVISION GRAND TOTAI-5 




.1 1,491.411 


!Ja.&45.7l Jj 1.117.9^ 


E 6.583.51 Is 5,rnj.ftt 


5 549 44 


i 4(K1.71 |5 ]h, 696.1^ i 1,^71-15 Is IOe-00 IS 1,989-01 


f ..-. 


W(J,)J9.B1 



FOURTH DIVISION 



COUNTY 


TYPE OF 

CONSTRUE. 

TION 


HIGHWAY SURFACE 
TYPE GROUP NO. 


lEMCTH 


ENGINEER- 
ING AND 
SUPER- 
VISION 


SIGNALS, 

GATES, 

MARKERS, 

ETC. 


CENTER 
LINFS 


GUARD 
RAILS 


LIGHTING 

BJlinGE.S, 

ETC- 


BRIDGE 
AND FERRY 
OPER.^TION 


TRAFFIC 

INSPEC- 
TION 


TRAFFIC 

STI.lDlliS 


SUNDRIES 


COST BY 
SURFACE 

TYPE 
GROUPS 

19)8 


COST BY 
COUNTIES 




Federal 


Sure 


Rigjd Milet 


Bridge Feet 


1918 




Cement Concrete 

Suiiice Treiied 

S.B.H-M 

Ctintreie Bridal 


1 
1 
3 




).8! 
53. 86 

J.40 




J. 


t .60 

100.17 


^ 


» 12.1! 
M2.61 


8 I 


8 11 1) 
68.16 
10.11 


s 


f 


$ l)-88 

866.07 
10.11 
1).7) 








55.10 


131.18 








19.11 




















1,191,11 












lJ-73 


































Sub-TaiJj 






47.08 


1,)9I,11 


»,30 


100.17 


131.18 


404.78 




13.75 


M.Ol 




19.11 


914.01 




















Cetnrnt C-irntrete 




1 
1 
5 
4 
5 
6 
7 
8 
9 


9,95 
)6.98 
11.98 
55,50 

4,00 






21.42 
770 .« 










19.02 
108.95 
14-82 
67.88 
11.47 






44.44 
1,010.07 
14.82 
67.88 
41. 1-* 












191 .17 


IW.OJ 


711.14 








76. JO 






S.B.R.M.. . .,..,.. 
Grided 














BREVARD 
























MireelUneoii 








)2.91 








.7) 














41). JO 

76a. 50 

J7,))7.ao 


















Sieel Hnd|;ei 

Timber Hfid^ek. .... 




41, )1 








498-01 

1.40 

190.69 


101-61 

7.10 

1,461.65 






17.9) 


661.9) 
11.64 

7,691.78 










10.14 
1)1 .00 














Bridge Olieeatiofl... 






i.sii.M 










496.80 






















Sub-ToMlt 






111.41 


38,111. 10 


1,)4),)6 


970.14 


139.(11 


11), 54 


794,16 


1,379,10 


1)1,14 




191.0) 


10,384.72 


















COUNTY 
TOTAUS 






168.49 


19,911.92 


1,598.8* 


1 ,DTI .01 


191.1) 


1,118-12 


794.16 


1,391.85 


111.15 




«10.l« 




(11,498.74 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 
STATEMENT OF TRAFFIC AND TRAFFIC ACCIDENT PREVENTION COST BY COUNTIES AND HIGHWAY SURFACE TYPE GROUPS FOR YEAR 1838 

FOURTH DIVISION— Continued 



COUNTY 


TYPE OF 

CONSThUr- 

TION 


HIGHWAY SUKFACE 
TYPE GROUP NO. 


LENGTH 


ENC.lNFm. 
ING AMD 

SUPFh- 
VISION 


SlGNA(.i. 

GATES, 

MARKERS, 

ETC. 


CENTER 
LINES 


GUARD 
R.lll^ 


LIGHTING 

DKlLK^IiS, 

ETC. 


BRIDCE 

ANDFERRY 
OPERATION 


TRAFFIC 
INSPEC- 
TION 


TRAFFIC 
STL' DIES 


SUNDRIES 


COST BY 
sun FACE 

TYPE 

GROUPS 

1958 


COST BY 
COUNTIES 




Fedeiil 


Slit: 


Ruid Mile> 


Uiidj(e Feet 


19)8 




Sur(«cTre«EcJ-.... 
Timber Brt^gn..... 


1 




5.51 




* l.SO 


1 15.50 










t 6.51 




$ 1,47 


t 16.10 
41.45 








l(l5.fi<} 








45,45 






































1.51 


l(}5.«] 


1.90 


15.50 








45.41 


8. 51 




1,47 


81.61 




























1 
5 

4 
5 
6 

7 

a 


61. W 
1.59 

IB, 44 
1.11 




M.IB 
5.M 


157.15 
4.56 




111.81 
7.56 






119.69 
4.95 
M.58 
2,12 




18.91 


191.64 
111.50 
54. J8 

111.16 






S.B.RM _._ 


























TLAV 






" iiiis.si 

5Ba-7Ct 

5,wi.jn 


15.67 


97.}1 












7.06 






























51. B8 








141.10 


15.01 






U.ll 


651.14 


























UriJdt Optijiiun... 






1,450. IB 










5,«a.io 






Ml ,47 


7,167.05 
































^.74 


T.JM.Bl 


1,5115.64 


15S.KI 




219.38 


541.10 


5,418.« 


111,14 




191.56 


8,806.97 




















COUNTY 
TOTAL*i_ 






W.05 


7,lM.eil 


t.WR.54 


lU.K! 




219.18 


541.10 


1,491,71 


187.47 




195.05 




{ 8,888.60 


















CfltKftt Ct*Ot^fTC 

CnJcd 

Concrete firidgta.^.. 


I 

6 




54.19 
I5.«i 




91.5* 


57B.61 
41.97 


5S1.H 


11. 50 






66.71 
16.10 




18.48 
1.16 


1,560.46 
71.11 




















1,[I«.D0 
















































48.54 


i,o«.ai 


95.14 


611.58 


581.80 


11.10 






91.81 




19.84 


1,415.57 




















Ctmrnr Cnncreie 




I 

1 

4 
] 
t 
7 
1 
P 


14.09 
11. )I 

41.51 




50,75 
17 .« 


169. Bl 
191.07 
14.69 
117.74 










4A.06 

41.67 
44.86 
79.19 




15.(18 
11.71 

19. SI 


119. -.1 

in. OS 

59 55 

115.18 

4.00 

579.51 

8.58 

9,168.57 






Surficc T«!jilc4 

Grjded 


































DUVAL 








5B.ia 


















S.»9.45 

117.11) 
1,751.10 








4.CU 
101.88 






StfrJ nndj^ci 






17.14 


1.11 
>.5B 

1.11 






149.50 






8.71 




















Bndxc OpcriTiDD... 






l,T74.aa 






41.01 


7,071,74 






679.14 




























111.59 


7,»47.75 


1,187.90 


B78.56 






190.55 


7,177.61 


111.96 




711.59 


11,179.98 






















COUNTY 
TOTALS 






159. S5 


«,9U.1i 


1.581.14 


1,100.14 


591.60 


11.50 


W.ll 


7.177.61 


501.79 




741.41 




|i:.&L5,ll 




Ce in em Cunef el e . , . 

SirFice Treaied 

Glided 

roncreic Hiidjtci 


1 
1 
4 
b 




1.11 
4.B1 




6.19 
17 .i7 
6.16 


W.SO 
7i.«l 
81. 5B 




60.47 
161.60 






1.16 
57.40 
9.11 




1.65 
6.48 
1.87 


99.97 
150.97 
100,*f5 






































911.75 










































£jK-TuiaEi 






55.97 


Ml .75 


40.01 


ia«.9Q 




124,07 






68.78 




12, CO 


)5l.7T 




















FLAlSLEtl 






1 

1 

a 


H.3B 
1.51) 




Il.9t 
9.66 


151.80 
58 .95 










48.58 

4,40 




1.18 

4.15 


IM.41 
77. IS 






























117. SO 


















































».i6 


117. BO 


11.61 


194.75 










50-78 




6.45 


171.57 


























COUNTY 
TOTALS 






el. 55 


1.110.5! 


ei.61 


581 .65 




114.07 






119. « 




18,4) 




I 805,54 



m 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

.STATEMENT OF TRAFFIC AND TRAFFIC ACCIDENT PREVENTION COST HY COUXTIKS AND HIGHWAY SURFACE TYPE GROUPS FOR YEAR 1038 

FOURTH DIVISION— Continued 



1 OUNTY 


TYPE OF 

tONSTflLrC- 

TION 


HIGHWAY surface: 
TYPF GROUP NO 


LENGTH 


ENGINEER- 
ING \ND 
JiLIPER- 
VISiON 


SIGNALS, 

GATES, 

MARKERS, 

ETC. 


CENTEK 
UNES 


GUARD 
RAILS 


LIGHTING 

BBlDfjES. 

ETC 


BKIDGE 
ANP FERRY 
OPERATION 


TKAFFir 
INSPEC- 
TION 


TRAFFIC 
STUDIFJ 


SUNDRIES 


COST BY 
SURFACE 

TYPE 
GROUPS 

1916 


COST BY 
COUNTIES 




Federal 


&IIIC 


R.iid Mtlcf 


BriJ,E He:. 


1931 




Cemcnl Coticrtic. .. 
Sur(«tTrfjrfJ ... 
CnJhtfriF Bndp«^ ... 
l^^ttl Etnd^ci. ... 
Tmber Bititm.., 
NrMjti! Ojniraiiun... 


1 
I 

ft 
7 

a 

9 




«.77 




1 19. na 

10.61 


1 14(.0I 
97.113 






t 




I 11 91 

49.17 




S 11.15 
4.91 


t 410,13 
161 -M 


























1.531.10 
103.0(1 
51B.0O 




























4.21 


54.47 








1B.72 

1.6) 

1,047.49 










391.73 


1.63 


























l,106.tl 






149.61 




























Suh-TuiaJ*.... 






«.« 


J.lel.ln 


451.01 


144.69 






4,11 


1, $130.60 


Bl.ia 




167.16 


1,690.60 






















CetFicnrConcmc. 
S-rfutt Tnlltd 




1 

2 

4 
« 
7 
1 
9 


11.14 

11. na 
14.11) 




11.36 
16.«1 
1.61 


60.71 
169.61 
11. ai 










11.10 
25.01 
17.91 






91.61 
217.76 
71,04 




^.^S.^Al 


















[indcJ 




177 ;;» 

1IQ.30 
771. «> 












.69 






Sltfl BriJjiri 




























3i.4) 










11.45 






TiithcT l!rjd|^> . 












' 


















i».l9 










1,116,14 






14}.a4 


2. oat .97 






























Sub-TuEAli . 






44.03 


1,130.«1 


414. la 


161.11 






30.41 


1,556.14 


14, 11 




llj.ll 


i.ioa.Bi 




















(BOUNTY 

TUT .Mi 






«.5t 


4,SH.H1 


Hif^.Vt 


706,91 






41.70 


5,116.74 


161.40 




311.30 




















MlU[||jl1CUK> 

ContTcrt BndRcs 


1 
1 
b 




10.31 
11.89 


775. Wi 

nt.i.i 


17.31 
141. B6 


95.47 
11. Bl 


lid. 35 
.79 


17, Jl 
969 44 






10,09 
45-77 




4.91 

60. aa 


341.31 
1.171.37 


























































































Sut-Tnijl. 






11.4(1 


160. la 


14T.ia 


iai.14 


996.11 






61, H 




65. SI 


1, 615.03 


























I 
1 
4 

7 
S 


41. M 
fi,70 
53.71 








6a.Bi 

51. M 








.61 
Sri. 14 
11.11 
IM.ll 






69.43 

1,063,11 

11, ai 

511.91 










157.09 


J41.91 


IBl.Tl 








48.51 




OKANCK 


UridcJ . 

Mixcllincuu..... 


















11.50 


170.96 




IM-H 








10.11 










105. no 
I.SIS.H 














^iccl Bndftci . 














,40 








,40 






Tmh^r Dftdffft. . 




































, ,-. 
















S»b-Tl)l»l> 






IM.JJ 


l.llt.TO 


109.19 


717. IB 


1KI.S0 


119.76 




.40 


1<N,2> 




«,73 


1 ,699.94 




















COUNTY 
TUTi^LS 






131. 15 


i.3ai.n4i 


169 57 


BUI. 16 


101 .«4 


1,116.37 




.40 


164.14 


, 


111.54 




1 1,315.01 




Su.fUr Tr«nJ 

CD^KrcccBridj^..... 


Z 




34. 6 j 
11.71 


1*4.00 
304.00 


12.57 
11.90 


H9.7B 
105. 7i 


4.46 

ia.e3 


4.46 






66.17 
14.44 




7.79 
5.10 


110,77 
169,4] 














































Suti-TuriU 






47. 5S 


11.47 


161. W 


11.09 


4.46 






90.61 




11.99 


410.11 




















S. H. R, M. .. 




1 
3 

5 
& 
7 

9 


4).M 

-eo 

a.B) 




101.64 


413.19 




431,17 






67.14 
1 15 
76, n 




11.17 


1,081.71 

l.ll 

377.4a 


















PUTNAM 


MiicHljnnnii 

Concretr Prid^ce... 






14.14 


114.94 


3.09 










6.31 








l,W3.ti 
673.90 
976.70 














13.80 
iie.99 








iie.ao 


60.61 

5.79 

91. 381.44 






10.31 


411.7) 

10. ta 

91,754.71 






Timbef Rr-dg^n 






5.07 






























311. la 






























$ub-T«uls 






51.11 


4,544.51 


1,004.(7 


703.10 


1.09 


4J1.17 


376. ao 


91.64a.B5 


105.17 




161.19 


94 ,649.64 






c.ouisrTr 

TOTALS 

















101. 50 


4,910.51 


1,030.14 


1.016.76 


la.ia 


4»6.H1 


116.80 ' 91,648.15 


195. 9B 




376.19 




^5,(169.61 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

.STATEMENT OF TRAFFIC AND TRAFFIC ACCIDENT PREVENTION COST UY COUNTIES AND HIGHWAY SURFACE TYPE GROUPS FOR YEAR 1938 

FOURTH DIVISION— Continued 



tiOUNTTf 


TYPE OF 
CONSTRUC- 
TION 


HIGHWAY ^UKFACE 
TYPE- GROUP NO 


LENGTH 


EN<SmEER- 
ING *Nt> 
SUPER- 
VISION 


SIGNALS, 

GATES. 

MARKERS. 

ETC. 


CENTER 
LINES 


GUARD 
RAIO 


LICHTINO 

BRIOGES, 

ETC. 


BRIDGE 
ANDFERRY 
OPERATlCm 


TRAFFIC 

INS PEC. 
TION 


TRAFFIC 
SIUPIF.S 


SUNDRIES 


COST sr 
suaF.vcE 

TYPE 

OIIOUPS 

19)8 


COST BY 
COUNTIES 




^cdrrjd Sure 


Kiud Milci 


Bfidifc Tcct 


19)« 




Surf MCE Treiud 

Canfrrrte HrtJtci.... 

Sieei B^idftci 

BridfEt OpttAtion-.- 


2 


i.tl 




% 


t 21.14 


s 


1 


( 


!.__„ 


1 7,10 


|.-.„,..,.. 


t 


f 18.44 






6 

7 
9 




171.10 
117. 4J 
























16.41 
1I5,W 








116.1? 
DB.Oi 






9.44 
BS.7I 


151.06 
l,)22,)B 
















1.078.6) 


"■''" ' 






















Su^T"[|lJi ....... 






J.ll 


in.i] 


1-11 -17 


11.14 






JM.12 


1,078.61 


7.10 




99.11 


1 ,801.8a 
















MJKclJdnc49i»...... 




1 
i 
b 
7 

9 


)*,17 
27.0I 




7) ,12 


179.72 
14.11 




in.4T 
)-W 






65.1) 
SI .64 




26.61 


659. )7 
89.74 
.85 
49.4) 
102.(1) 
1.700.10 




^liMlNULH 


.06 
.-.-... 
















JSH.OO 

JBS.Jl 

l,U17.*ll 


6.47 
19. Jl 
1)0. 11 


.as 

40.49 
109.5) 












Scrd Hndfei . 












1.47 
6.64 
95.76 












5.07 






61,00 
1,164.59 




















































tl.ll 


1 .679-75 


))9.« 


)l<.9] 


.06 


117 -W 


110. an 


1,)15.]9 


116.97 




1)0,50 


1.599.61 


















COUNTY 
TGTAIJl 






*^,Ofl 


2.C69.60 


Sll-JQ 


)4n.0fi 


.OA 


in.)* 


505.09 


2,404.12 


114.17 




12971 




i 4.401.50 




r.Ttr5cnf OkntrcK 

jHnirJiKcTrcAlcd..... 


1 

1 




I5.« 

ia.7> 




II.IH 
^0.14 


SI. 76 
19i.«) 


.14 








21.7) 

15 -ai 




4.1) 
5.17 


110.90 

24). 19 

.89 








lan.M 




.n 


































Ssh-TDfilt.. .„. 






H.18 


4WI,<0 


IS. 42 


15). « 


.14 




.a> 




65.54 




9.40 


))».07 






















SurfittTrtilnl 




7 
A 
9 






)2.51 


414.47 
).03 










14) .41 
11.19 
54.74 
i.70 




15.10 


611.57 
14.41 

S4.74 
1)1.41 






S- B. R. M....,.„. 




















Graded 






















ST JOHNS 


Mi.4firjj»cihj*.. ., 






)1.B1 


279,41 












14.47 








1 ,811.20 

ni.w 
















Sttr! BrtJftO.,. 




17.M 








m-16 

i.ti 


61.40 






10.27 


40A.67 

7,69 

62,))7.)0 










5.07 














Bridge Operat i i>n . , 






2,™j.li 






59.044. li 




,^'" 


9*9.8) 


























!4uh-T»ljU .. 






ill.ei 


14,4)1.40 


],4«S.n 


711.00 






111 .78 


59.105.71 


111.51 




917.67 


63.7«T.8I 






















COLFNTy 

TOTALS 






146. M 


24,9)2.10 


2.Sln.7S 


965.19 


.24 




)I2.M 


59.105.71 


180.85 




9)7.07 




















CEniriti OiiKr[:r<: 
SurliLf Trf*lc4t.. . 

GradqrJ . 

Cdncrmc RndjiTV. . 
Sieel BndRCi 


4 

ft 
7 

9 




fl.7ll 
20,62 




1.59 


-tl.66 




l,Tt 
iJ.17 






16.6) 
l).50 
19.41 






46.t14 
96.76 
)9.4) 

5.11 

1,561.61 














2.81 






















11741 


































1-1] 


















11] -tl 








l,lM.9i 






as.7» 




























Sub.Tot4it, ... , 






5S.W 


1,06). 10 


121. }1 


7VM 




W.M 


5.1) 


1,156.91 


69.56 




91.60 


1,750.07 
























1 

t 

* 

7 
A 
9 


7.W 
S.S7 










6.15 
l.l)n.)8 






11.96 
21).0S 
11.41 
92.41 






10.11 

2,W66.11 

11,41 

1)5.56 












1)6. la 


948.10 


I.M 


.40 






1)6.14 






HrndeJ , , 


















1.21 


1)1. OJ 


.oa 










).ai 






'Con^fttt Hridjtci 




4)4. 2S 

)6S.)0 

J,«l.iO 














Srtfl ft'idjin 






7.)1 

14.fi6 

). 181.44 








115.97 








5.14 

).12 

442.90 


116,4) 

67.68 
7,470,87 












19.30 






10.50 
5,I»6.>1 




















141. 6) 
































Sub-Toril» 






17) .04 


5, 14]. 2) 


l,)4n-8l 


I.01FI.55 


1.72 


1.1)6.61 


175.01) 


5.717. )5 


))0.B6 




509.41 


10,908.5) 


















COUNT V 






in**. 41 


p,eof).4) 


1,770.J1 


1.172.4) 


1.71 


1 .267.01 


JSO.l) 


6,964.16 


400.41 




682.01 














DTVISrON TOTAlJi FHDIiMAL 

i>I VISION TOTALS— STATE 




:l::;:::::: 


V04.a4 


V,4(l^.B2 


t l,2b^.41 
% I1,0U.)2 


) 1.1)8.99 
( 6.170.01 


* ),019.45 
i 186 41 


t 1.671.80 
i i. 119.06 


1 )64.« 
( 2,729.49 


i 1,«5.11 
1177.659.11 


( 615.98 
S 1.7)0.05 


1 

$ 


S 510.11 
i 4.151.71 


J 11,594.87 
!206.979.41 




OlVlSln^J GRANTD TOT^LI 




' 1.]J7.^7 


10^1)7.70 


I 12,1W.9) 


i a. 109.01 


s i.)o).e7 


S 4,890.86 


5 1,094.1)7 


1181,614.44 


* l.JM.O) 


S 


8 4,66). 05 




1119,574.18 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT OF TRAFFIC AND TRAFFIC ACCIDENT PREVENTION COST BY COUNTIES AND HIGHWAY SURFACE TYPE GROUPS FOR YEAR ISM 

FIFTH DIVISION 



COUWTY 


TYPE OF 
CONSTRUC- 
TION 


WOK WAY SURFACE 
TYPt OROUP NQ. 


LENGTH 


EfJGINtEB, 
iNG AND 

SURE*. 

VISION 


SIGNALS, 

GATES, 

MAKKEHS, 

f.TC. 


CENTER 
LINKS 


GUARD 
RAILS 


L1GHT1NC> 
BRIDGES, 

ETC. 


BAIDC'^F 
ANOFEBHY 
OPERATION 


TRAFFIC 
INSPEC- 
TION 


THAFFIC 
STUDIES 


SLIM DRIES 


COST BT 

SURFACE 

TYPE 

GROUPS 

]i»)jt 


COST BY 
COUKTlF,S 




Fcicni 


SflEf 


Raii Milo 


BiiJgt Ftii 


1958 




Csncmt CtmCTCtc 


J 

4 
6 
1 
9 




11.)) 
5,)7 
13.0S 




( 1911 


i 116.4) 
IS4,4fi 


( 9<7.(>e 


J 1.40 


s 


X 


% 40,76 
10.17 
44,11 


i 


$ 8.14 


S 1,161.94 

19<.7) 
4S,4& 
















GrjdcJ 
























CorJCrctc firidxn 




1)7.00 
























7,oe 

211.1) 


5.46 






W.54 
1].66 


4.50 
1,10) .90 






5.60 
107.71 


80,99 
1.4)0,82 










































Sub-Tctili.- ,,... 


1 


J».7a 


aoo.AO 


149.71 


J17.70 


947.09 


1,^0 


84.00 


1 ,110.40 


9), 18 




119.47 


2, 91). 9) 
















tiROWARD 






i 
i 

6 

7 
9 


11. U 
fr,16 




lt.6t 
).1» 


)6),J4 
li.il 


eii.09 


4.01 






99,69 
11,97 




7.04 
1,50 


1,554,06 
51,50 


























411. Kl 
7Jl.ltl 






















14. io 
1,107,41 


144. )1 






174.91 
421.1) 


149. B) 

5,591,71 






19,54 
506.15 


775.(10 
7,651.61 






Briiiftt OpcmioB,,. 










































ig.40 


1,171,10 


l,17).il 


61). 60 


«l.09 


4.02 


690,25 


).741,)5 


111,66 




SJ6,21 


9,740.91 


















COUNTV 
TOTALS 






106.1S 


].«71.«CI 


1,4!).)0 


9)1.10 


1.799.17 


6.41 


711.25 


6.6)1,9) 


106,84 




6)5,70 




SI 2, 676, 91 
















Citn.en[ Coucrrrt 

^1LSC?IJ41tC»U^ 

Sled Uriid(t«--. 


i 

A 

7 




11,70 


61!), VII 
37,00 


114.1) 
5 !1 


2>J6.7H 
6). 04 


I.7S9.11 
197,46 


110-4) 






49.44 
11,17 




Ji.m 

l.W 


1, 4Jl.nl 

191,61 












































































)T.iS 


6».iO 


119,)i 


161. Bl 


1 ,9iS.70 


1)0.4S 






7l.ll 


- — 


IS. 11 


1,714.67 

642.5) 

),177,00 

1,25 

441,64 

11,10 

449,19 
























i 
1 

5 
ft 

7 

9 


114. » 

1,70 
1,JS 




19. W 
)l4.Ag 


1,070.(7 


1)4.11 
1,116.^ 


451.21 
1*4.45 






B.)7 

119,60 

5,2) 

4, SI 




S.l) 
110.81 
















tlADE 
























1,01 


17.64 


41). 79 
31.10 




l.W 






l.)l 










4,0)9.00 

179,60 

],9U,KI 


















47.14 


112. U 




)1B.I0 


17,00 






24,47 
























HriJjic Ofurjtion... 






i ,»i .is 








5.40 


s,ija,9a 






795. )0 


10,988,76 


























in.i) 


T, 114. 10 


Z.lBA,n7 


1,110.79 


1.1(6.01 


6».<] 


115. M 


i,l«),9« 
6,1I),9S 


15)71 




1,059. W 


17,915,47 
















ct>LrNTy 

TOTALS 






ldd,B) 


7,910.60 


a,4tS,6S 


},6«1.61 


l.Pl.Tl 


766.10 


lll.M 


J07.54 




1,094.67 




520,548.14 
















Harim Trailed 

MrscclJaTifoiH 


1 




7, OS 

,4) 

7.7i 








in.6» 








11.54 

.81 

14.81 






145.22 

,91 

!6),40 

20,26 




































148. SI 
7.01 


















JM.OO 








11, IS 


1,00 


































ij.ie 


iHM 






117.17 




12.1) 


l.OO 


19.18 






119,70 






























I 
1 
J 

4 
ft 

I 

9 


lo.ai 

24.40 
1,10 




11. )i 
3,89 
I,«l 


116.07 
10. IS 
29,79 


175.04 
4.44 








10.21 
».79 
46.65 
4.21 




5,70 
1,U 
1.70 


)1T.17 
S0.)1 

10,71 

':". 

211,01 

46,78 

1,D7B,05 
















I.IS 
















































IK. 80 

191.00 

J 1. 001. 90 
















' 7;i7' 












16.14 










1)),W 
17.51 

)9.14 


l.lo 

9.10 

1,192.D1 






















Bj^iJftc Qfwrjttion-,- 






im.ei 


lU.V) 










144. )9 




















Sub-Toiiii 






!J.75 


11,410,70 


yu.y} 


181.71 


179.50 




151.61 


1,504.46 


100.86 




1)9.74 


1,990,19 




















COUNTY 

TOTALS 






(9,01 


11,^74,70 


104. )0 


iaB.71 


466.77 




164. S7 


1,505,46 


110.04 




1)9,74 




t 1,2)9,19 



' 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 
STATEMENT OF TRAFFIC AND TRAFFIC ACCIDENT PREVENTION a)HT BY CfJl'NTIES AND HIGHWAY SURFACE TYPE GROUPS FOR YEAR 1938 

FIFTH DIVISION— Continued 



COU^fTY 


TYPE OF 
CONSTHUO 

now 


HIOHWAT SURFACE 
TYPE GROUP NO 


LENGTH 


eNCINEFR- 

ING .)ND 

SUPER. 

VISION 


SIGNALS, 

GATES. 

MARKERS. 

ETC. 


CENTER 

UNES 


GUARD 
BAILS 


LIGHTING 

BRIOGLS. 

ETC. 


BRItX^E 
ASOFtRRV 
OPERATION 


TRAFFIC 
INSPIiC- 
TION 


TRAFFIC 
STUOltS 


SUNtialES 


COST BY 
SURFACE 

TYPE 

GROUPS 

I9)B 


COST BV 
COUNTIES 




Fedcril 1 Scare 


Ruad Mtlr^ 


bi'tige F;?r 


1918 




is D. fl. M 

Miiutlintnui 

CnntrcEe BriJj;?^ 

Srcel BtiJgri. .-,... 
Bridge OpcrAiiofl--. 


1 
) 

7 
9 




h14 
.17 




t 6.41 
1.49 


S 4).iJ 

)1.79 


* 


S 


I 


1 


t 1-0) 

11,14 

.51 


1 


1 ) 16 

1.01 


I 54.14 
49, B) 


































1.143.40 
110.70 


























11.14 
)77.99 


100.51 






87.11 
11J.6T 


116.00 
1 ,4B1.7B 






7.15 
B9.7B 


))6.01 
l.OU.U 
















































7.17 


).H4.10 


419). 14 


17e.l4 






lfll.78 


1.KH.7B 


1].8) 




101 .20 


1,106.6} 


























1 
1 
i 
4 
S 
6 
7 
A 
» 


B.01 

11.77 
J.Bl 
2C.41 




3B.6t 
12. ]1 


11 .)B 

191,91 

1.14 




))9.4) 
74.11 






1).19 
1)1.66 
11. )0 
11.1) 




16.11 

7.Bf, 


6)1 .71 

ni.tl 

11 .74 

11. 1) 
1)4.07 

)l.)l 
440.11 

10.71 
).19).» 










101.8] 














































MJKE^lEPm'EDlll 






ia,)4 


fl«.25 

19.(7 
159.B9 


7.97 


14.19 








B.16 










1,471.71 

74*. id 

i.MI.lO 


10). )1 

1.00 

105.11 


B.ao 

)7.)0 

).71 

Ii«).10 








Srect Btidji-k 






M.J7 










11.5) 






Timber ltnJg« 

Bridge Ofwrii!iDO.._ 




















1.001.7) 












JJ9.)) 
























SuhTdtiih,..,. 






114. 9; 


),!W.01 


1. 111.1) 


4B1.74 


109. BO 


648.47 


418.47 


).«).ll 


IIS.J^ 




51) .59 


7,161.91 
















COUNTY 
rat A L-3 






111.7^ 


i,au.\i 


1.514.17 


65S.ia 


109.00 


648.47 


All. 15 


).)0).99 


1)).6) 




484.59 




I 9.&74.58 


















CnnErerE Bridfg^^i... 


6 






ifio.4a 






























































IM.W 


























































Siirfact Trrjrcd 




I 
I 
« 

1 

9 


>9.41 




.74 


117.77 


1.1U.I* 


tr.is 






170.911 
51. » 




.58 


1,641,19 
)l.)5 

m.os 

170.44 

11. )7 

1,4)1.18 


























4. 11). no 

Iftl.OO 
M. 9)9.1) 




iuoo" 

17.76 


lll.OB 














tAOHROP 


SiMrfi,iJ,o. ... . 

Trmbcr Brijgn 






).1J 

1.19 

)10.B1 




107.17 


)«,» 






1.10 

1.41 

)]0.4I 




























).)BI,)J 








































IM.9I 


Mk.ID.l) 


llf.91' 


lU^.S) 


1,179.14 


B7.18 


107.(17 


).«l7.(jn 


101.51 




))4.)l 


6.t41.)I 


















CO[J^fTV 






10). 91 


J«.67).)) 


)lfi.97 


Urip.)l 


1.174,14 


S7.IB 


107, B7 


).6I7.S" 


101. )l 




))4.)l 




1 «,4« )l 
















J 
B 




J. 47 




10.94 


:9.io 




«5.48 






IEI.4) 




7.1) 


I5).48 






Timbci BnJj,,-, 




17). 44 
111. TO 










































































1.47 


4J7.14 


10 .34 


)9.J0 




M.46 






10.4] 




7.1) 


155.48 




























1 

4 

ft 

1 


».4; 

7.1i 
.75 




5.99 


117.14 


)I«.U 








118.97 

1).67 

.4B 




).90 


571.71 
1).67 
,48 
70.10 
15.40 
)4.15 
1.171.57 






S.B.R M 
















































Ul.UI 
),19>.>0 








. 


11.40 
15,40 
18,00 


4.B0 
















































6.15 

l.)47.7D 


















171.16 












1)3.01 




































74.91 


i,)14.M 


177.1! 


117.14 


))«.«1 




18,10 


1,1J8.7J 


145.11 




1M.91 


),918.69 




















COUNTY 
TOTALS 






8D.il 


(.OIl.IM 


MS. 19 


I7C,74 


}l(i,«l 


61.46 


)S.)0 


1,))S.7) 


1)1,H 




164.01 




1 ),9B1.I7 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT OK TRAKKIO AND TRAFFIC ACCtDENT PREVENTION a)8T HY OUINTIF^S AND HIGHWAY SURFACE TYPE OROUPS FOR YEAR 1938 

FIFTH DIVISION-Continued 



1 ai \TV 


TVHI' Ot 

CONSTRLir- 

TION 


HIGHW.VIT 
TYPE iiB 

l-'cijEt^l 


si'RF.Arr 

OIJP NO. 


LliN«TH 
Ri.jJ Milt. 1 BriJ|(t Jnr 


HNGINEER. 
ING .IND 

StiPRR. 
VISION 


S1GNAI,S. 

0I1T1.S. 

MABKP.BS. 

KTt 


I.ENTIlH 
LlNtiS 


(lUAlD 

RAILS 


LIGHTING 

BIllDGES, 

CTt 


BfllOGE 
AND FEB HV 
OPIi RATION 


TRAFFIC 
INSi^LL. 

TION 


TRAFFIC 
STUniFJ 


SUNDRIES 


COST BT 
5L18FAC£ 

TV PI- 
GROUPS 
I91B 


COST BV 

COUNTIES 

1918 


! r ,, >, 


3 
1 

i 




4.BI 
1.97 




i. . 

94.61 


( 

6J.7J 


i 14.41 
HI. 10 


S 

1.367.1) 


%.. 


J 


I 9,10 
77,07 
I.6> 


1 ,.,, 


J._. . 


S 41.61 

1.417.11 

5.68 






Uiurdliiicrnui 

Cartcfcrt Hndjifs . 
Timlxr thidKci 






41,64 


















1.7)1.17 
661, In 






















.... . ... 




















































SdbToialr 







4S.n9 


7.41B.47 


94.61 


61.7» 


407.11 


1.767.15 






91,91 




41.64 


1 ,456. 41 














Surlicc Trcitcd --., 

S BRM 

Gr^Jvij 




2 

\ 

T 


IS. 10 
14.46 
HI. VI 

J.JH 


. , . 


M.54 


21.01 
911.4] 






4».)7 
44.77 
59.1) 
).16 






69.45 

1.094.64 

19.21 

1.16 




tlSCEiOLA 










«.90 








































76. Wl 
2.IW.1C1 


*)\.9J 

491.47 




















Tinker \\iii.fc\.. . 






40.5) 










411.55 
1,061.79 












tflo.oo 






)9.86 














3,767.11 














11 .9* 


1.^-j.sa 


9».51 




40. » 


<l».00 


iw.n 




100,76 


1,111.81 


















ttHrNT\ 
TOTALS 






111.117 


!.)41.4T 


^It7.i>tf 


I.IK11.J6 


41i7.il 


40-15 


MHl.Uti 


111.41 




142.40 




% 4,779.14 




(^crnrdi (lunLrFic. . . . 

Graded 

CunftElc Undue* 

Surl BriJ^cri 

Uridyl E^ Opcr arias. . . 


1 
2 

^ 

1 
9 




11.11 


«i4.90' 

;i«.61 

1,)1).» 


(.49 

4. 67 
»1.B0 


51.65 
17.17 
1,» 

il.ll 


110.17 
47 .11 


76.17 






37. »2 
5.7) 
41.66 




12.11 
1. 01 


54t.ll 
85.14 
44.91 

94.51 

1.151.64 






:i: 


45.4) 












5,04' 

169,14 














2.704.0) 






















,'iHh-Tmi] ».,.... 




14,04 


)71,B« 


114. M 


191.19 


76.17 

11.17 
101.17 


BI.04 


1.704.0) 


66.11 

15.29 
161.00 
11,96 
54. S7 

11.41 




185,70 


4,1IB,6Z 






£url acr Trc'lcd . . . . , 
S.BR.M 


- 


1 
Z 

4 
% 

A 
7 
« 
9 


140,16 
It. 01 
ll.TD 
1.97 




7.M 
11.15 
«.7Z 

6.81 

^.16 

I.IID^U 


M.64 
3110.14 
11.30 

W.IJ 

iiaVn 

11.95 


106.1(1 
Ml. 15 

411.11 








1.64 

ll,Eao 
2,)1 


179.48 

1,785,61 

85,49 

)4,ir7 

487,7) 




PALM M'ACH 













l,9K.64 
I,149.0U 
i.Sll.H 


t,0] 






CEinLrcit Hrwljijei., . , 























J7t.4a 

.40 

617.61 


11.6] 






50,90 


1,610,94 

11)5 

61,181,11 

65,781,60 

















57, 501.90 







1,041.99 


















Sub-Tin lU ... 






194.94 


6,94n.l7 


1,166.16 


I. 197.91 


1,419.46 


111,44 
2B9.6I 


1,206. ;o 


}7.J14.57 


172.51 




1,111.05 












COIIUTV 
TOTMJi 






221,46 


fl,mi.69 


2,ti19.0'l 


1,5)1.29 


l,»]7.fiV 


l.liri.M 


60.118.58 


411,76 




1 .4LJft.T5 


. .... 


S 70.100.11 




CGFKrcEc bridges 


1 




.11 


46.00 














.15 






,11 
































Suh.TlM»l. . 






.11 


4&.00 














.21 






,1) 














Lemtnc Codcrtcr. . . 




1 
1 

4 
6 
7 
> 
9 


10.06 
M.OI 
11.41 




16.11 
12.76 


175. S4 
197. W 


711.115 
414,19 


Ul),l« 






51,5) 
107.44 
21.85 




19.51 
1,61 


1,119,80 
761.10 
21.85 
5).«7 
19,5) 
28,11 
914,81 














Grided . . 


















I, Ml, 70 

147.00 

1.)7I.70 






47,11 




6.05 
59.)) 
21.11 

1.00 





















































Biidjt^ OpfntJDn. . . 




im.51 








71). « 






71,81 
























S7.W 


],40].40 


104.49 


171. ft 


1,191.10 


195.16 


75.75 


735.55 


I«7.64 




99.91 


1.119,)T 


















rOUNTV 
TOTALS 






«7.6) 


),449,40 


ILM.4V 


171.62 


1.191,10 


191.26 


71.7) 


715.55 


167.19 




99. 9B 












DtVIStON TOTAL*;- FF.DrRAl. .... 
DIVISION TOTALS— STATE 


;: \ 


19S.10 
BBS. 45 


7, if 0.71 
Bl.54f.75 


S l,4fO.BB 
t B. 741. 41 


i 1,111-97 
S 5,007.67 


J 4,o35.4S 

S 7.5!i.ai 


! 1.041.75 
i 1,BB2,I2 


$ 1B0.07 
% 1,011.67 


t 1.424,11 
t 64,^4.61 


5 178.94 
J 1.693.51 




S 590.45 
5 4,071,71 


t 11,415.71 

1119,3 57,11 




P]VIS1UN GRAF 


{O TOT-ll.S 


1 


i.oei.« 


9n,i47.Jfl 


S ]fl,Jl>Vi[l 


E 5,n],fr4 


* 11.1111-77 


f i,'-Ii.«^ 


i 1.461.74 


E 11.741,16 


S 1,071-16 




E 4.641.11 


$ 


51)4.1^1.10 






STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting DtvisLOr> 

STATEMENT .«HOWING MAINTENANCE COST BY COliNTlES AND CLASSIFICATION FOR TIIK VEAK 1938 

FIRST DIVISION 





Maintekancb 


TRAFFlfr 


Total Cost All 
Maimteinance 
TOK Ybah lO.'SS 


Tot* I: CoHT .\i,l 


Coil NTT 


Road 
Miles 


lirj(1)^i> 
FcM-t 


Rom Ik 


CoBt 

per Mile 


Hridftcn 


Storm 
Damage 


reriiidic 
MaiiitenuzuT 


Maintenance 
Ti> Date 


Charlotte 

CitruM 


68.66 
89.69 
117.11 
76.99 
82.91 
58,09 
68.34 
78.93 
89.97 
145.02 
236.78 
76.46 
98.81 
141.43 
90.93 
202.33 
104.41 
107.45 


10, OSS, 30 
1,487,20 
8.846.34 
,'i.822.54 
4.700 14 
2.7.W.80 
2.240,90 
1,121.91 
2.876.10 
7,256,00 

10,634.53 
7,830.20 
8,530-63 
1,491, IX) 
6,965.00 
3,528.03 
8,876.00 
967.22 


* 10.866.8fl 
,TO.389.63 
22,753,00 
9,868.18 
17,4:«.95 
10,624.03 
11,714,61 
12,739.43 
14,920.63 
35,9.%3.0(1 
44,397,42 
20,086.77 
16,305.05 
40,819.90 
18,506,49 
3!, 394. 54 
16.182.12 
10,252.(113 


t 166,69 
361,12 
194.29 
128.17 
210.28 
181,18 
176.68 
161.40 
166.84 
247,78 
188.32 
282.71 
185.01 
288 . 62 
190.93 
165.17 
145,41 
95.41 


S 4,567.62 
762.91 
9,464.77 
3,109.60 
3.002.76 
1,287.03 
1,024.04 


t 149. 13 


t 

5H.78 

52.22 

8.70 

33,07 


S 4.761.23 
803.06 
2,030.78 
1,230.60 
2,933,24 
1,362.02 
1,460.86 
780.26 
1,998.16 
7,078.28 
24.046.56 
6.561.86 
6.325.17 
3, 106.68 
6,734.18 
4.182.40 
4,090.59 
1,582.66 


t 20,123.87 
34,460,38 
34,300,77 
14,419.53 
33,403.01 
13,321.57 
14,189.51 
13,519.60 
46,015.39 
58,803,33 
70.491.80 
38,204.27 
46.627.34 
65,650.49 
33, 660., H 
36,851.08 
50.634,17 
11,998.94 


1 305,447.60 
181,061,80 


Cullier 

DeSoto 

(.iladc'E! 


26i'45 


945,929,85 
607,939.30 
338,540.68 


Hiirdc*?^ 

lloiiilry - 


147.59 


.382,963.88 
168,982.99 


MriTIUTidD- 






224,381.47 


HiglilandE^. ^ 

H)Upb(irtiuf(h 

Ijike.... .... 

ijv 


2,356,85 
5,461.50 
1,731.54 
9,602.37 

11,046.0'.t 

2,988.77 

1.149.11 

131.56 

31,219.44 
158.24 




28,839.76 

8,306.96 

316,08 

53.28 

11,876.97 

18,736.06 

7.170.76 

135.58 


740,889,92 


24 50 
.20 


819,894.06 
544,611.26 
369,258.37 


Manatee. . . 


76.08 

7,00 

142.02 

4.0'2 


404,048.84 
679,113.14 


PiiipUiu*. - . . . . . 

I*nlk 

HEirnKOta 


460,377,75 

1,084,232.47 

233,167.93 

591,067.66 








Division TotiIls 


1,937.18 


93,939.74 


« 376,877.66 


S 194 03 


t88,944.28 


S 753.97 


$73,839.21 


^l,DeS.6« 


S 620.473.88 


$ 9,088,188.80 



SECOND DIVISION 





Maintenance 


TltAJFlC 


Total Co«t All 
Maintenance 
ran Year 1938 


Total Cost ,.\li, 


County 


Road 
Miles 


liridKe 

Feet 


Roueis 


CoHt 

per Mile 


BridfccH 


Storm 
Damage 


Periodie 
Maintenance 


Maintenance 
TO Date 


Aiat'hua 

Raker 


205.83 
36,08 
79,38 

108.71 
31.05 
38.59 
46.86 
.^2.76 

174,22 
87.07 

270.80 
86.10 
62.06 
53.65 


2.56S.fe 

836.94 

2.472.96 

2,415.50 

2,437.10 

65,80 

1,693.85 

1,670.96 

5,104,16 

2,832.00 

1,347.82 

714.80 

1,706.80 

2,177.30 


t 40.174.59 

9,148.01) 

21,640.63 

12.234.65 

16,434,76 

5.662.77 

10.027.04 

7,267.28 

33,166.41 

19,333,76 

44,986.60 

16,366.00 

6,248.88 

2,162.49 


1 196,18 
253.55 
271.36 
112.54 
629.30 
144.15 
214.02 
137.74 
190.37 
222.06 
166.12 
180.96 
100.69 
40.38 


t 4.019.74 

88.08 

5,772.26 

1,066.30 

270.87 


S __ 


t 2,408.04 
19.47 


S 1,819.01 
621.33 
668.02 

1.337.31 
371.17 
167.32 
163. 24 
376.60 
753.93 
896.08 

3,702.22 
536.46 
163.49 
314.06 


t 48,421.38 

0,778.88 

27,980.91 

24,632.03 

30,428.28 

6.732.32 

35.187.16 

7.695.02 

30,736,54 

37,007.62 

61.043.20 

35.609.90 

6,652.63 

6,679.92 


t 822,960.91 
292,501.87 




342.383.93 




18.24" 
2.23 


9,993.77 
13,333.24 

24,996~88 


374,181 03 




166,274.88 


tiilt^hrist.^ . 

Hamilton 


66,760.93 
371 , 607 86 


Lafayette . . ^ ^ . 


"'2".8i5;20 
82^24' 


51.18 

13' 72 

4.48 


90.956.23 


Iievy 


ia'm'os 

12. 288.78 

18,717.44 

6.03 

3,643.07 


311,108 22 


Madison 

MaritMi 

Suwannee . 


429,486.23 
973,705.38 
321,399 78 


Tayli.r 


10.48 
460.30 


123,75 


331,961.56 
89.733.12 






Division Totals 


1. 333.06 


27,998.59 


t 244,642.74 


t 183.62 


(14,665.47 


t 213 56 


»102. 170.78 


111.790.24 


t 373,382.79 


t 4,984,908,93 



\ STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 
STATEMENT SHOWING MAINTENANCE COST BY COUNTIES AND CLASSIFICATION FOR THE YEAR 1938 

THIRD DIVISION 





Mai(<ten\ncb 


THAFcrc 


Total Coat All 

MAtNTRNANrP- 

FOH Yeah 1938 


Total Cokt All 


County 


Road 
MilES 


llridRe 
Feet 


Rnads 


Cost 
per Mile 


Bridges 


Storm 
Damage 


Period i<^ 
Maintenance 


Maintknance 
TO Date 


Bny 

Camoun 


114.70 
56.78 

115.44 
65.50 
88.78 
66.67 
62.90 

149.39 
93.37 

110.86 
68.38 

133.29 

10B.82 
52.70 

176.10 
58.83 


17.6.56.54 
7,991.10 
7,828.35 

19,694.85 
5,052.37 
1.353.10 
5.304.40 
6.260.80 
3.092.00 
1,998.30 
4.422.10 

14.322.70 

12.311.80 
4,889.65 
9,496.20 
7,273.75 


t 29,302.37 
13,390.19 
24,797.70 
16,746.17 
13,676.76 
14,514.60 
13,098.74 
25,699.22 
12,080.35 
24,752.89 
13,322.94 
;16.5S3.I6 
24,707.90 
4,261.71 
39,058.85 
13,260.97 


$ 255.47 
235.82 
214.81 
265,67 
198.85 
218.03 
192..'!5 
172.03 
129. 17 
223.. W 
228.21 
274 24 
224.98 
80.87 
226.91 
225.24 


tl3.737.85 

56.67 

1.669,46 

788.30 

080.89 

1.349.77 

3.133.59 

2.615.49 

10.70 

2,52.13 

274.80 

2,594.27 

3,188.34 

78.40 

2. 732., 53 

1,038.84 


1 


115,372.90 

9,616.34 

9.11 


S 7,106.64 
3.5,50.42 
4,749.51 
4,835.04 
2,236.14 
3,224.70 

2S2.13 
1,693.46 
1,127.00 
1,184.09 
5,001.62 
4,941.60 
3,420.41 

524.08 
9,837.11 

868.28 


1 61,307.48 
26,613.62 
32,259.84 
22,389.51 
17,368.94 
30,696.51 
15,514.48 
31, 36*. 79 
23,145.54 
43, 0.55, 35 
19.048.15 
65,814.09 
34,061.07 
4.864.17 
62,518.29 
15,181.01 


t 599.156.01 
419.180.17 


EA^^umbiH . 

Franklin . . ^ 


1,134.06 


690.128.84 
585,973.12 


flatlsdon - - - 

flulf 

Holmfta . . , . 


dSfi.is 

.... . . 

488:35 
82.47 

448.89 

44.65 

3,736.42 


210.00 

1!.607.44 


431.582.19 
511.735.80 
712,727.94 


.Tai^k^fill . . . . . 

Jefferson . . 

I^eon 

Liberty 


990.27 
9,865.02 
16,866.24 


1,116,476.98 
334,060.32 
541,306.42 
244.811.53 


Oklllncwn 
Santa Hiwii 


11.680.41 


1,076.230.7) 
.582.715.60 


Wakullfi 




227 . 494 . 74 


Walton 

WafiliiiiKton 


s'.m 


ir^te" 


811.517.61 
233.702.47 


Division Totals 


1.493.40 


128.643.71 


t 319,094.32 


t 213.67 


S33.000.03 


S 6.003.89 


S76.K14.76 


140. 359. S3 


1 475.172.82 


i 9.098,800.25 



FOURTH DIVISION 





Maintenancb 




Total CoBT All 


Total Co8t All 


CorNT^' 


Road 

Mitea 


tf ridge 
Feet 


RoadH 


Ctwl 
per Mile 


Bridf^e.H 


Storm 
Dsmagc 


Periodic 
Maintenani>e 


Thakkic 


Maintenance 
roH Yeah 1938 


MArS'TENANCE 

TO Date 


Hrpvurd 
Clay. 

Diivo) 

FiaKler. 

NaH.saii . _ 

Orrtrjsf^ .... 
Putnam. 

Seminole. . 

8t. Johns 

Voli^a 


168.49 

98.05 

159.93 

62.63 

86.S1 

138.16 

102.60 

66.00 

14S.89 

a».42 


39.912.92 
7,369.62 
8,927.75 
1,130.65 
4,513,10 
2,5S3.(M) 
4.910.61 
2,069.60 

24.932.20 
6,908.46 


t 42.761.99 
24.6i«.69 
39.471.73 
17.944.10 
28,633.24 
25.551.74 
26.701,20 
16.296.43 
19,331.08 
43,365.42 


t 253.80 
251.88 
246.81 
286.97 
330.86 
184.96 
260.50 
250.71 
131.60 
207.07 


S 5,990.00 

10,816.52 

5.203.80 

1,228.09 

9.107.5fl 

1.881.68 

2,758.07 

2.960.07 

22.603.85 

23,994.90 


S 18.24 
368.21 
158.42 

95. 32 
210.03 
130.87 

853^38 
83.36 


169.844.20 

121.00 

12.600.84 

22.667.24 

42.651.57 

3,318.21 

489.18 

13.803.62 

22.331.69 

72,045.85 


»11,498.74 
8.888.60 

12,613.55 

806,34 

5,199.43 

3,315.02 

95.089.82 
4.403.60 

64,122.88 

12,658.40 


t 130,113.17 
44.880.ff2 
70,048.14 
42,642.77 
85,676.06 
34,274.66 
126,147.14 
37,463.61 
129,242.88 
162,147.92 


t 1.197,398.81 
400.986.92 

1,093.409.55 
371,227.52 
.534,421,47 
S84,ai8.35 
779.311.37 
4.37,295.28 

1,150.719.73 
897,825.34 


Division Totalis 


1,237.47 


103,257.70 \ t 284,742.61 


S 230,10 


186.540.26 ! S 1,913.82 


S259,S71.40 


$218,574.28 


S 851,642.37 


t 7,248.603.13 



itumc^y EnJf'acc c'cHiTk. 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATEMENT SHOWING MAINTKNANCE COHT liY COl'NTlltf AND CLASSIFICATIOX FOR THE YEAR 1938 

FIFTH DIVISION 









Maintenance 








Tkaffic 


Total Cost .Ai.r. 
Maintenance 
FOR Yeak 1938 


Total Cost Auu 


County 


R<iac) 


Ui'idgc- 
JVft 


RimiJ^ 


Cost 


Hridgf!.^ 


Storm 
DaniaKP 


Periodic 
Mikintenunce 


Mai.mtenance 
TO Date 




108.18 
1B0.8S 

68.01 
122.20 
106.91 

80.32 
121.07 
229.48 

87.63 


1,971.90 
7.980.60 

11,974,70 
8,884.15 

36,676.53 
6,012.04 
5,345.47 
8.053.69 
6,449.40 


i 29.821.08 
60.396.07 
28,966,81 
36,44O.()0 
31,727.87 
31.208.12 
20,038 70 
83,045.07 
17.888.62 


% 273.81 
313.31 
425.91 
290. 02 
299,57 
388.55 
165.51 
274,73 
204.14 


$ 8,934.32 

31,762.89 

10, 81 7.. 64 

3.786.01 

27,089.38 

5 , 807 . 87 

2,973.94 

15.426,24 

10,769.38 

1117,367.55 


t 


t . 


»12,878.93 
20.648.14 
3,219.89 
9,674.58 
0,442.31 
3,982.17 
4,779.24 
70.100.22 
3.139.02 


S 51.232.33 
119.451,09 
43,003.24 
74,877.55 
68,897.77 
82.488.63 
27,791.88 
197,596.22 
31,797.50 


i 397,720,96 


Dade 




16,744.69 

26;976.36 

1.535.60 

41,490.46 

48,906:96 


964.369.96 
1,084,145.86 


Martin 


i62;62" 

117^73 


648,266 77 
893,944.38 


Okeerliobee 

OsrcoJH . ,,- 

Piilm Heiich..- . 

St l.Ul'il! 


589,294.25 

638,746 03 

1,707,459.27 

511 048 !H) 




S 220.25 






DivitiiON ToTAm 


1,083.66 


90,347.48 


S 308,331.84 


t 284.53 


SI 34. 654. 06 


1134,563.10 


t 6»S. 136.81 


t 7,424.906. H 



SLMMARY 





Maintenance 


Traffic 


1*oTAL Cofvr All 
Maintenance 
FOH Yeah 1938 


Total Cost All 


DlVIHlON 


Roud 
MileJ* 


B ridge 
Feet 


Hoads 


ClBt 1 

per Mile IkidKCs 


Storm 
Damajj^e 


Periodic 
Maintenance 


Maintenance 
TO Date 


First Di vision. . . . . 
Sct'ojid DiviHJoii 
Third Division 
Fourtli Division. . . . 
Fifth Division 


1,!>37.18 
1 .;«3.05 
1,493.40 
1,237.47 
1,083.65 


93,939.74 
27,998.59 
128,643.71 
103,257.70 
90,347.48 


S 375,877.66 
244.642.74 
319,094.32 
284.742.61 
308,331.84 


$ 194 . 03 
183.62 
213 67 
230. 10 
284.53 


188.944.28 
14.665.47 
a3, 000.03 
86,640.28 

117, 367.. 65 


t 753.97 

213.56 

6,903.89 

1,913.82 

220.26 


173,839.21 
102,170.78 
76,814.76 
259,871.40 
134,651,06 


t8l.068.66 
11,790.24 
40.359.83 

218,674.28 
1.14 , .1563 10 


t 620.473.68 
373,382.79 
475,172.82 
851.042.37 
695,136.80 


S 9,088,188.86 
4,984,908.93 
9, 098. 800. 21 
7.246.603.13 
7,424.996.18 


Graho Totals . 


7.084.75 


444.187.22 


11,532, 689. 17 


% 216.34 


1340.417.59 


S 10.006.49 


1646.360.20 


1486.346.01 


S 3.016.808,48 


S37.843,4e7.35 



STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

8rMM.\RV OF MAINTEN.-W'CE COST HV nn'[K[(»NH .\NI1 TYPES FDR YEAR IfttS 

DECEMBER 31, IB38 





FIRST mVIStON 

ROUTINE MAtNTENANtF 

ONLY 


SFXOND DIVI5IC 
ROUTINE MAtNTEN 

ONLY 


)N 
ANCE 

Cd*i 
|>:r Unit 


THIRO DIVUSION 
ROUTINE MAINTENANCE 

ONLY 


FOLIRTH DIVISION 

ROIITINI- MAINTENANCE 
ONLY 


FIFTH DIVISION 

ROUTINE MAINTENANCE 

ONLY 


SUMMART- 
ROIITTNF 


-ALL 01 VISIONS 
MAINTENANCE 

ONLY 




711. 07 
57. M 
1.17 
Ifi.BS 
»6.7) 


ior 1958 

t 19.H9.M 

14. 40*. 51 
1 911, 01 
419.45 

ll.)7a.0i 


|vr Unkr 

S146.55 
150.57 
60.55 
154.41 
184.61 


Lentil: 


Cfl»r 


Lcnii.h 


Fui I55B 


pcrlliui 

1191.44 
169.18 
155,78 
25,55 
75.13 


Lcnjrh 

93.19 
159.18 
5.40 
19.09 
35.67 

1)1.61 


Coit 
lot I9U 


pcrllnir 


Lcnjtt'3 


Con 
lar 1918 


Cisii 
per Unit 


l.cn,.h 


Coir 
far 1959 


ClHI 

;»! Unii 


FEdBRAL-HIGHWAYS 
Ctrarne CaiurcrE 

f,ri Hliuminiia. Ruid Mri. 

CtJ.UJ. UnsurlavcJ 

MiicclljUlntut _ 


58.95 

1)1. B4 

9.15 

10. 01 
55.51 


i 1), 151. 01 

51,857.96 

514.90 

1 O06.58 

8.flAI.86 


$211.97 
1)9.67 
)5.W 

1(W.17 
166.48 


95,15 
111.67 

HI .74 
7.01 
4.98 


t 19,154.61 

18,891.11 

11.7)5.59 

179.14 

564.71 


1 19,645,01 

47.668.98 

157.14 

810.19 

9,571.6) 


$517.77 
199,47 
15,45 
209.85 
168.17 


49.07 
45.75 
17.40 
45. 39 
11.59 


$ 11,619.71 

5,756.72 

709.01 

87.1! 

4.909.89 


$411.57 
151.11 

40.75 

1 93 

117.55 

3117.47 


394.67 
104.98 
116,96 
118.59 
191.51 


1 

$ 


111.940.91 
118,541.51 

14,101.66 
3 . 521 . 49 

56.049.16 


$295.65 
154.75 
110.51 
15.44 
196.65 


TlK.I.(MilM>.... 


111.49 


I 4«,e02.6t 


$20^.46 


274.54 


S 56,204.11 


$104.87 


500.65 


$ 50,405.99 


$167.65 

S .077 
.4»6 
.581 


$ 87,844.15 


$764.09 


199,10 


S 45,102.55 


1,111.51 


184,155.51 


$113.91 


FEDF.BAl.— BUtOCES 

t:oncreic ., 

Srrd ... 


II.B4S.a9 
176,00 
ISl.OO 


i 189.10 
45. «0 
15.19 


$ .024 
.1^9 
.110 


6,158.66 

1,761.59 

190,50 




* 


47.107.67 
3,110.80 
10,100.00 


i 1,189.17 
1.517,11 
3,911.51 


8,211.61 
518.60 
615.60 


$ 991.94 

4,861.73 
146.74 


S .119 
9.574 
.3B9 


6,181.51 
553,11 
984,90 


1 769.14 

7,167,95 

11.91 


1 .122 

15.615 

.011 


79.651.15 
6. 110. 51 
11,411.90 


$ 


5.519.15 
1). 691 .17 
4,101,56 


$ .041 
1.140 
.331 


Tinher 












Tonlj (Fm) 


l],Z17.A9 


t 5sa.i9 


1 .025 


8,110. 51 


J,-,- - 


t. 


60,508.47 


1 6,77849 


$ .111 


9,405.M 


t 6,090.41 

1 15,911.69 

124,911.39 

4,176.61 

11,037.19 

41,759.50 


1 .647 


7,900.75 


$ 9,049.09 


$ 1.051 


98.185.16 


S 


11.126.18 


% .116 




STATE— HIGHWAYS 

Cc mcnt Cnn£ rrtr 


]ft.45 

].0B).9] 

17. A4 

ICI.ve 

'81.15 


S 5.5V5.4I 

157,667.95 

fl.7».56 

5,05J.»9 

74,565.14 


JJOfi.lEl 

219.17 
5IB.15 
497.45 
155.19 

St 91 .05 


19.67 

901,95 
56.97 
fl5,84 

,18 

1,058.71 


t 6,161.54 

111,119.67 
1.218.75 
9,670.78 

lee.os 

$1B8.458.61 


JJll.oj 
188.88 
51.57 
111.66 
600.18 

$177.99 


111.79 

745.97 
1)5.08 
100.91 

t.5(l 

1,192.75 


S Ifl.mi.ig 
185,415.51 
35.766.68 
51.494.84 


SI61.77 
H9.57 
155.75 
156.76 


51.80 
487.59 

21.13 
148.51 
193.79 


$161.61 
156. 1 S 
197.77 
BI.04 
111.49 


41,85 
614,99 
79.59 
70.61 
54,11 


S LB. 981. 60 
177,589.19 
11.767.51 
11,545.11 
45.546.56 


$414.17 
179.67 
160,01 
177.6! 
559.45 


256.04 
5,858.41 
199.61 
607.46 
534.92 


S 


60, 455 . 51 
196,714.11 
60.916.52 

70,759.11 
159.617.19 


$156.11 
211.41 
101,55 
116.55 
115.12 


5ind BirurninQui Roditl Mpi. 
Gridcii, lln.ur(jccd .... 




$268,690.55 




T..iiil>(MilcO .— 


1.7IJ.M 


1519.17} ,05 


S215.17 


904.84 


1196,898.36 


1117.61 


Ml ,45 


$165,119.19 


$199.14 


5.756.44 


(1 


.148,551.61 


$!I6.<9 


STAn-MtDGES 

Cancrccc . . , , ^ ^ _ ^ 

StttI 

Tmhtr ._ 


51,021.11 
1.5M.H 
4), 51 1.70 


1 51, 6^1.14 
1,651,71 
]4,in.l5 


S 1.011 
.78B 
1.146 


5,951,49 

452.00 

15.562.51 


S 18. 08 

14,477.59 


$ .011 
.541 


18,406.15 
8.67H.I5 
41,050.84 


S 11.10 

6,805.10 
19.445.54 


I- 

.184 
.474 


15,151.81 
4.551.95 
74,190.10 

95,85I.BB 


$ 1.965.99 
79,1)7.98 
49,)45 88 


.194 

6.489 

.664 


14,189,49 

5,185.40 
64,471.86 


$ 17,694,19 
)1,719.14 
68,875 SI 


$ 1.246 
5.957 
1 0» 


12.916.18 
10,690.71 
242.417,05 


$ 


51,440.70 
60.553.14 
206.417.57 


S .955 

1.916 

.851 




T..ral, tFtii; 


AI.6K2.05 


t 68.5B6.09 


$ 1.081 


19, 79*. 04 


S 14,565.47 


$ .716 


68,155.14 


t 16.371.51 


i .)85 


f 80.449.85 


$ .Bi7]a3,546.75 


$109,119.46 


i 1.524 


546, 003.96 


$ 


519,191.41 


9 .911 


S 1 ' M M A R V 

Jlijhw.y.-Milci 

ItrHireB— F«r 

ftrijjici— l.tiic anj Opcritiun 


I.957.U 
95.9)9.74 


S575,877.(i6 
AA, 944.^8 
19.907,51 
73.859.11 
61,151.04 
75). 97 


tl94.0) 
.947 


l.5Si.O) 
17,998.59 


$244,641.74 
14,565.47 
1,111.16 

loi.no.n 

10,568.58 
115.56 


$1111.51 
.511) 


1.493.40 
llB.6li.7l 


1519,094 51 
35.«)0.05 
16. 696.16 
75. en. 75 
15,665.67 
6,903.89 


$115.67 
.1)6 


1,157.47 
101,157,70 


tl 94, 741. 61 

86,140.16 

111,614.44 

159.171.40 

56,559.84 

1,911,81 


$210.10 
.9)8 


1,085.65 
90,147.48 


$5119,351.94 
117,165.55 

B9,74B.8e 
154,654.06 
44,914.14 

210.2; 


$194.15 
1.199 


7.0B4.75 
444,197.11 


$1 


,552.6^.17 
540,415,59 
509.199.94 
646,350,10 
177.157.15 
10,005.49 


$116.54 
.766 
















Traffic ind Accident Prtvcnf lan 


















Stfirin Danafif. . 





































$311.11 














TOTAL COST OF ML 
MAINTENAMCE (MILES) 


I.M7.)! 


}610,<7).M 


WO. 10 


1,1)5.05 


$57), 381.79 


$1M.09 


1,495.40 


$475,171 81 


1.H7.47 


1851,641.17 


$«1>.11 


I oai.ei 


$695, 1)6, AQ 


$641 .48 


7.014.75 


$l,0ll,8iH.4» 


t4i5.<a 




Road No. 17f West of Tarrpa. Two-Lane Conorete with Sand Bituminous Mix Center Strips 




MettI Arcli Culvert on Road No. 12, 
[181] 



DIVISION OF HIGHWAY I'LAXXING 

Florida entered into an agreement with the Federal Government for a Highivay Planning Survey 
in April, 1936. The authority for tjie Highway Planning Survey- provided by Congress is the Hayden- 
Cartrisrht Act of 1!W4, I'nder this Aet not to exeeed one and one-half per cent of the anionnts 
appropriated to the several States for regular Federal aid and certain Emergency appropriations may 
he used for surveys, plans, and engineering investigations covering improvements in highway systems. 
Since the State in required to match only the regular Federal-aid funds, to date the greater amount 
has been contributed by the Federal Government. 

Florida is one of the 46 States participating in Highvvay Planning Surveys. Since these Surveys 
are carried on in cooperation with the United States Bureau of Public Roads, it is apparent that this 
nation-wide collection of facts relating to liighway.s will be of great value, for it will be possible to 
exchange informative data on a large scale. 

The Division of Uighivay Planning is essentially a research and statistical department. "Re- 
search and statistical" gives perhap.s a more accurate description of the work and duties of this 
Department than does the term "Planning," as it is not the purpose of the Division arbitrarily to 
establish a definite plan and course of action, but to perpetuate and maintain current, accurate maps, 
tabulations, and other useful data. It can he seen, therefore, that the primary duty of the Division 
is to provide for the continued collection of factual data and significant statistics relative to economic 
and social problems in the State pertaining to Highways. 

County and State maps, miscellaneous charts and tabulations covering the work of the Survey 
have ill a great measure been collected and are now available. 

Data gathered by this Department are assembled and analysed under the major phases here- 
inafter briefly described. 

Road Inventory 

E^very mile of public-used rural roads upon which motor ears travel has been inventoried and 
recorded on a series of county maps. There is an accurate record of what mileage of highways there 
is in the State and where it is, together with a complete knowledge of the different types of road 
surfaces and their conditions. 

In addition to this detailed knowledge of roads there is shown topographic and cultural data; 
all railroads, streams and navigable waterways, bridges, ferries and aviation fields. Outside of in- 
corporated cities and towns, all buildings, in fact, every type of structure or business from or to which 
motor traffic moves has been inventoried. Sources of hazard to the traveling public, such as right- 
angle turns, sharp curves, the steep grades and the blind spots where drivers traveling at high speed 
are unable to see far enotigh ahead or clearly around curves, have been reported as well. This work 
has provided a complete physical inventory, all of which has been indicated on adequate maps. 

Sets of county maps have been prepared that show, in addition to basic cultural and other 
physical features (1) road surface types, (2) routes followed by school busses, (3) highways used as 
common-carrier routes, and (-1) traffic-flow volume maps that illustrate graphically the traffic im- 
portance of individual roads and road systems. 

Traffic 

Field surveys were conducted on the rural highways throughout the State to determine the 
volume of traffic and its distribution by classes of vehicles. The use these vehicles made of the high- 
ways also was studied. 
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Approximately 2,001) trat'flc-eount stations were spread over Ilie Stale like a network to obtain 
accurately all data on the compofiitioii atui distribution of the motor-vehicle traffic. These stations 
were used as points of observation over a period of one year and traffic counts made on a schedule of 
working periods thai would (tive exact information on the traffic passing the station. These periods 
were set at i 6 ;()0 a.m. to 2:00 p.m.; 2:00 p.m. to 10:00 p.m. and 10:00 p.m. to 6:00 a.m. The number 
of traffic counts varied at each station, ran^ingr fioni one to 21 times depending on the importance 
of the station. Additional counts were made at certain stations to develop fully any daily, monthly, 
or sea.sona) variations in traffic that would he of Ks.iistance in determining traffic patterns. Single- 
eount stations were distributed so that dilTerent liaiiy, monthly, and seasonal counts were obtained in 
areas having similar traffic characteristic.^;. 

In addition to making traffic counts, the weights and measurements of trucks and busses were 
recorded at a iiiimber of the stations, Tliese records were obtained at stations on the more heavily 
traveled roads to obtain complete information on ihe various cla.sses of vehicles using Florida high- 
ways. Four permanent pit scales were established at which detailed data were collected on many thou- 
sands of trucks and on the comiuodilies carried. These pit scales will continue in use in order that 
the records obtained may be kept up to date. 

The data collected at the stations and pit scales have been tabulated and will be available short- 
ly in detail. These data will set forth the classes of vehicles usin;! the highways and all pertinent 
information about them. 

Ten automatic recorders are in continuous use for records of representative traffic flow. Six of 
the counters are on main highways and four are located on secondary roads for the purpose of de- 
termining differences between fluctuations of traffic on the main and secondary systems. The auto- 
matic recorder is designed to count passing vehicles without counting pedestrians. This is accom- 
plished by two parallel beams of light directed across the roadway upon photo-electric cells. 
Interruptions of both light beams by passing vehicles actuate a relay which in turn controls and 
operates the recording mechanism. Pedestrians interrupting onh- one beam at a time are not recorded. 
A clock mechanism in the recorder totals hourly on a roll tape the daily traffic. 

From an analysis of the field operations. in( re than 1, 500,000, tWK) miles of travel were accounted 
for in one year on the 28,^112 miles of rural road inventoried. More than 75 per cent of this traffic was 
on the State-maintained system of 6,489 miles, which ccjustituted slightly more than 22 per cent of 
the total rural mileage. However there were 1,000 miles of this system which carried less than 100 
vehicles per day. 

An interesting point concerning the travel on this system was developed by the road inventory. 
It deals with the riding quality of the road surface. On the State-maintained system, 2,900 miles were 
classified as roads having a surface of good riding quality, 2,400 had only a fair rating and on 1,100 
miles riding was at best, poor. In other words, on only 2,900 miles could the driver of the motor 
vehicle e.\pect to reach his destination at a j'casonable speed, with safety, with comfort, and with 
a mininmm amount of wear and tear on the vehicle. 



Mileage of lliiral Roads Carrying Various Traffic Volumes 



-\verage Daily Traffic 
Volume 

Over 1,000 Vehicles 

Over 500 Vehicles 

Over 300 Vehicles ..., 

Over 200 Vehicles 

Over 100 Vehicles 

Total Miles in System 



.State-Maintained 

System 

Miles 

1,160 
2,770 
3,833 
4,544 
5,467 

6,489 



Couut.v 
Roads 
Miles 

101 

338 

603 
1,053 
2,453 

21,889 



All Rural 

Roads 
Miles 

1,261 
3,110 
4,437 
5,598 
7,928 

28,378» 



'I 



•Does not include National Forests Roads Totaling 534 Miles. 
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Road Finances 

The Fiiianeial Survey will aseertaiu, withiu tiie State, the exuet sources of highway revenues 
and their (tistrihiition. It will estsblish the existing relationship between highway finances and other 
■roverninental functions, an(3 iiu'hules an exliaustive compilation of statistics on all titate. County and 
local jiovernment fijianees. There will be detailed analyses of highway expenditures and financial 
procedures. 

A motor-vehiele allocation study will indi'-ate sources of revenue of all motor vehicles classified 
according to areas of like population {.'roups. A road-use study will determine the uses made of the 
diflFerent highways hy urban and rural residents as well as by tourists. The life of various types of 
road surfaces, together with construction and maintenance cost data, will result from tlie pavement life 
stud.v. A.S investment in the highways should be no larger than justified by reasonable anticipated fax 
returns durinjr the normal life of a road, additional studies pertainiug to this phase are being undertaken. 

Proper eoordiiiation of the factual data gathered from the surve.vs, as outlined above, will pro- 
vide means for an orderly construction and improvement program and an economical and intelligent 
use of public funds for histhway purposes. 




Road No- 1, near Chattahoochee. Two-Lane Concrete with Rock Base Surface Treated Center Strip. 

[ia4] 



HutO 

I.Ht 



LEGISLATIVE DESKHRED 
STATE HlOWWf 

SYSTEM 



Hit HIGHWAY SYSTEMS OF FLORIDA 

•4 Qf Mcmett S'lI"* 1 

[ -4 



I FIURAC ROADS 



hru3>s ftwMmtj 



(^ 



OHADCD 



MMUPROVED 



[jli'J^jS 



. wl 



FEDERAL 

AID 
STSTEM 



iglJ-wl Pi 



] >,M» »al 



COUNTY 
R0flD5 


NXTIONAL 

Fe>fl£ST RtMDS, 

ETC 






LWJkL 
HH* 


DE.5JI1- 

imrEDX 

STiTt 





lURBAN STRECtS 



IlltTI 



SJRnCED 



I .J.I 



liM' 



— wTTWir 

ujutfTjunEO 3YSTCH 
CQHNECTItrt STSEtT» 



zc 



MWfllAINED 
STATt 






m 
fedchal aib 

SYSTEM 



ALL OfTHfR 

MIAN 

STREETS 



TOTAL MILEAGE 
fDfl E4CM AOMINISTn^tivE ^TSt^M 



^ 



LEGISLfttlVE PEI^IOIATED 
STflTt HIGHWiff STBtEM 



IwoT^m) 



HiftHWAVt UNDE1 

BUTE 

lUiifTCIUHCC 



[ ■ Mntt\ 






aaisiss 



MM 



[MT. WbJ 



CITT 
















HUH 





NATIQNA1_ 

FOflEST flOftDS, 

ETC 
















5T 

Mllkt 


tipi^Tid 



Highway Systems of Florida 

Tlie public liifrhway.s of Florida eonsist of two jreiuTdi .systems, rural roa<lM and city streets. 
Rural roiniw traverse the longer tiiatanees and service the scattered operations of the rural areas, 
while city streets .serve the eongested populations and eniicentrated aetlvlHes of the urban eommuiii- 
tie.>i. Moth, howt'ver. are essential and intepral parts of the whole. 

The t'iiart, "The Highway Systems of Morida", on the preceding pag-e, shows the total miles of 
puhlie roads, divided into rural roads and urban street.s. with subdivisions under each by service types 
and administrative sy.stenis. There are five major administrative systems, and under each are several 
divisions. Bt.'causc in some instances identical road sections are included within two or more of the 
major systems there are necessarily overlapping interests. 

"Rtiral Koads" as defined by the Survi'v are those roads used for public purposes outside the 
corporate limits of cities and towns. "Urban" mileage is composed of roads and street.s within corpo- 
rate limits of cities and towns. Twenty -eight thousand, nine hundred and twelve miles of rural roads 
were inventoried by the Survey; municipal records were analyzed to ascertain that there were 8,471 
miles of urban roads and streets. 

"The Legislative Designated State Highway Sy.stem," comprises those roads selected and approv- 
ed as State Routes by the several Legislatures since 1923. It constitutes the reservoir from which the 
Road Department makes its selection of highways that niil he operated and maintained by the Depart- 
ment, with State funds provided for that purpose. Through December 31, 1936, the Legislative Desig- 
nated System totaled 11,751 miles, on 7,040 miles of which the Road Department had expended State 
funds for maintenance; 4,004 miles were still under county or urhan supervision; and the remainder, 
707 miles, was represented by projected locations. (It should be noted here that the total mileage of 
the State Designated System fls compiled by the Survey will not agree with that shown by the Road 
Department's biennial report for the State-maintained portion. The Survey includes only those road.s 
and bridges on ■vvhteb State funds for maintenance had been expended, while the biennial report of the 
Department covers all roads on which project numbers have been assigned.) Included in the Legisla- 
tive System are 2,480 miles of the Federal-aid Sy.stem, exclusive of projected routes. 

"The Federal-aid System of Highways" is comprised of those roads and projections upon which 
Federal-aid funds shall be spent, established by actual agreement and joint action of the Road De- 
partment and the Secretary of the United States Department of Agriculture. In accordance with the 
Federal-aid Act of litl6, the Secretary of Agricrdture vested in the Bureau of Public Roads, as the 
Administrative Agency for the Federal Government, the authority to cooperate with the Highway 
Departments of the several States. Federal participation in road work is limited. It can only be utilized 
in the established Federal-aid system by agreement with the Road Department, and under a joint 
participating arrangement. Part of the agreement provides that the Road Department must agree to 
make adequate provision for future maintenance. Records of the Survey show 2,328 miles of the total 
mileage in the regular Federal-aid System of 2,628 miles under maintenance by the Road Department. 



Under "County Roads" are grouped all other rural roads that are the responsibilities of the 
counties for maintenance, construction, and operation. There are 21,889 miles of this classification 
under separate administration in each of the 67 counties. Each county is divided into five Road Dis- 
tricts, and eounty roads and bridges in these Districts are under the supervision of a Board of Couaty 
Commissioners, with one member from each Road District. Following the definite procedure as au- 
thorized and provided by law, the Board of County Commissioners receives funds for road and bridge 
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purposes within the county. "Special" aud "Super-spetial" load and hridge districts can also be 
formed within each county when compliance with current laws is made. Duplications of road mileage 
in this Administrative System include 12 miles of the Federal-aid System and 3,488 miles in the Legis- 
lative Designated Hi<rhway System. 

"N'atioual Forest Hoads" totaling 534 miles are those roads within National Forests, construc- 
tion and maintenance of which is under the administration of the United States Forest Service. Only 
roads that are open year around to the traveling public have been inventoried. 

"Urban Streets" represent the total of roads and streets used by the public within the corporate 
limits of 26-i cities and towns throughout the entire State. Each incorporated unit has its own ad- 
ministrative organization, with varying degrees of operation. Of the 8,471 miles in this Administrative 
System, 1,067 miles are on through routes of the SState Legislative System, 551 miles of which are 
under State maintenance, and 516 miles under maintenance of the several municipalities. Three hun- 
dred and seventy -eight miles are on the Federal-aid System, 



Development of the Legislative Designated System of Highways in Florida 

Prior to 1915 road construction and maintenance in Florida was administered by tlie several 
Boards of County Commissioners with limited funds derived from county and district levies. Although 
a number of the richer districts had constructed a few highways of shell, sand-clay or marl, most of 
the work consisted of temporary repairs on unimproved roads. 

By 1915 Florida had 52 counties, each divided into five road districts with one commissioner rep- 
resenting each district. Since these commissioners were respon.sible only to the district they represent- 
ed, higliwaj' problems, often State-wide in interest, were handled by an administrative bodj' composed 
of 260 separate and loeahzed heads. Under this disjointed aud uneorrdated system, one district would 
profit by the services of an able commissioner, with ample funds, while a less fortunate section would 
be almost entirely without road improvements. 

To provide for a responsible coordinating administrative body, an Act was passed by the Legis- 
lature in 1915 creating a State Road Department. This new Department wa.s at first largely advisory, 
its only authority being that the counties were required to submit reports relative to the amounts and 
types of highway construction in their county. For operating expenses, the Department was allocated 
15 per cent of the net motor-vehicle license taxes toUeeted by the respective counties. The personnel 
consisted of a State Road Commissioner, five members, and six salaried employees, and the total ex- 
penditures during the first year amounted only to .slightly more than $10,000. 

The limited scope of the Department as organized hardly justified its existence. Furthermore, 
in order to receive Federal funds that had been made available, its powers had to he enlarged to meet 
the requirements of the Federal-aid Road Act. Therefore, in 1917, the Legislature amended the Act 
creating the Road Department and not only enlarged its powers but authorized as well the construc- 
tion and maintenance of a system of State Highways including roads on which Federal aid could be 
ejcpended. Under the authority granted by this Act, the State Road Department was also empowered 
to designate such roads, which were separated into State and State-aid Roads. 

This Act provided funds for the Department from two sources. The first consisted of a one-half 
mill State tax levy, the proceeds of which were to be used to meet Federal-aid allotments discussed 
under the previous section "Highway Systems of Florida", The second source was the motor- vehicle 
hceuse sales from which a State maintenance fund was derived. Another section of the Act required 
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the Governor t« appoint urn- L'oinmissioiier from each Congressional Distrit-l (but four ilistricts then) 
and one from the State at large. The first Commissioners ivere appointed for varjiug lengths of serv- 
ice; thereafter eaeJi appointment was for a terra of fonr years. 

Legislation in 1919 placed all but a small number of the able-bodied State prisoners under the 
jurisdiction of the Department for use in highway construction and maintenanee. The living conditions 
of the convicts were improved, hours of work reduced, and semi-permanent camp buildings provided, 
replacing the old portable steel cages generally rsed by the counties, 

Realtzinp that additional funds were needed to carry on a loore comprehensive program, the 
Legislature of 1!>21 enacted the first Florida gasoline tax, a levy of one cent on each gallon of gaso- 
line. The revenue from tbis actrued to tlit* Sitate Koad I>epartinent and was used principally for eiin- 
atrucling and maintaining a State highway system. 

Commencing in 19213, the State e-^perienoed an unprecedented inerea.se in population and a great 
iiifJux of speculators and visitors, caused principally by inflation in real estate. During that period 
of abnormal development, all forms of transportation had to be improved and expanded to meet the 
needs of the State's rapid growth. Tht> Legislal\He in li>23 found it advisable to increase the gasoline 
tax levy to three cents and aUocate the proceeds from two-thirds of it to the State Road Department. 
In this same year the Legislature passed an Act known as the "Miller Bill", w^bich placed the au- 
thority for designating ami establishing State Roads %vith the Legislature itself. Up to that time, the 
State Road Department liad designated 3,844 miles of State roads of which the Department was main- 
taining 5otl miles. 

From l!t2;i until anil including December 31, 1936, the Lej-dslature had added to the State-desig- 
nated system 8,o8fci.47 miles, making a total as of December 31, 1936 of 12,430.47 miles, as shown in the 
biennial report of the Road Department, 

The foHowiiig taide, based on data furnislied in the biennial reports of the State Road Depart- 
ment, shows State-designated and State-maintained mileage from .June 8, 1923 through December 31, 
1923 ami hv vears thereafter through December 31, 193^6; 



June 8 to Dec. 31, 1923 
•Ian. 1 to Dec. 31, 1924 , 
Jan. 1 to Dee. 31. 192.5 
Jan. 1 to Dec. 31, 1926 
Jan. 1 to Dec. 31, 1927 
Jan. 1 to Dee, :!!. 1928 
Jan. 1 to Dec, 31, 1929 
Jan. ] to Dec, 31. 1930 
Jan, 1 to Dec. 31, 1931 
Jan, 1 to Dec. 31, 1933 
Jan, 1 to Dec. 31, 1933 
Jan, 1 to Dec. 31, 1934 
Jan. 1 to Dee, 31. 1935 
Jau, 1 to Dec. 31, 1936 , 



State- Designated 


State- Maintained 


Miles 


Miles 


3,908. 


898. 


3,908, 


898. 


.5,950, 


1,270,30 


,),9o0. 


1.6.51.21 


8,524, 


2,200.20 


8,524. 


2,79.5,38 


8,937. 


3,2.54,00 


8,937, 


3,811,00 


10.411,01 


.5,091..53 


10,411,01 


.5,867.78 


11,142,52 


6,199.38 


ll,142,ii2 


6,542.76 


12,4.30.47 


6,668.34 


12,430.47» 


7,290,35" 



•11,(51 miles from Division of Highway Planning records. 
**7,040 miles from Division of Highway Planning records. 
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Comparinji; 1923 with 1936 shows an increase of 218 per cent in the number of miles of lijurhways 
designated as State Roads by the Legislature, and an increase of 712 per cent in the actual number of 
miles maintained hi- the Mtate Road Department. 

In 1921 the RoHd Department was reeeivinj.' 9-1.4 per cent of the total collet-tious from all motor- 
vehicle imposts. Federal-aid, and other revenues for road purposes, it was allocated 100 per eent of 
the gas tax Hiul t)0 per cent of the motor- vehicle lieense proceeds. In 1936 the Road Department was 
receiving from these large sources of revenue only 43.7 per cent of the gasoline tax, and only 43 per 
cent of the total collections, including Fedei'al-aid fund allocation.s for road purposes. 

When Federai-aid funds allotted to the Stale for road purposes are deducted, the per cent of 
distribution of total State collections to the Department is reduced to approximately 33.4 per cent. 
(Of course, recognition must be given to the portion of the total tax revenue returned to the counties 
for the retirement of road and bridjjre bonds, in accordance with the Act of the 1931 Legislature). 

As a consequence of the methods tor allocating the gas tax and motor-vehicle license funds 
there has been a general decrease in revenue to the Road Department as against a constantly inereasing 
mileage of roads taken over for maintenance. 

Diagrams which follow this chapter show the amount distributed to the State Road Department 
ami the per cent which this distribution is of the total eoUfctions by years. These diagrams illustrate 
the effect of the various Legislative Acts on the funds received by the State Road Department. 

Starting in 1925, the Legislature provided the State Road Department with a three-cent portion 
of the gasoline tax, which continued as the greatest source of ineome to the Department until -Inly, 
1929, when it was reduced to two cents, and this allocation continued until July, ]!)31. at which time 
the three-cent portion was again allotted, and this is the amount now available 1o the State Road De- 
partment from the State gasoline tax. Today, the eight-cent gasoline tax in force is allocated as follows : 

Three cents, known as the First Gas Tax, to the State Road Department, to be expend- 
ed for general road purposes. 

Three cents, known as the Second Gas Tax, distributed to the counties according to 
their area, population and the amount expended by each county for State road eoijstniction. 
When said counties have been reimbursed for their contribution, then there is returned to 
their credit with the State Road Department an amount etjnal to that reimbursed, to be ex- 
pended for the completion of First, Second and Third Preferential State roads and bridges 
in such counties. After the second reimbursement lias been made, then all funds accruing 
to the counties are to he paid to the State Road Department to be expended for general road 
purposes the same as the First Gas Tax. 

One half cent to Teachers' Salary Fund. 
One half cent to General Revenue Fund. 
One cent excise tax levied by Federal Government. 

Tncouic from the motor-vehicle license fund was turned over to the School Fund in Julv, 1931. 
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DISTRIBUTION OF THE TOTAL COLLECTIONS 

FROM MOTOR VEHICLE IMPOSTS BY YEARS 

TO THE STATE ROAD DEPARTMENT 
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Economic, Land and Social Cbaracteriitics in Belatioa to Highwajs 

The principles of higrhway economics require provision for highway facilities reasonahly to serve 
at all times population, agriculture, and industry. For this State there shouhl be added to these 
main principles provision for its rapidly tn'OwinR tourist and recreational facilities and the develop- 
ment of its natural resources. 

The following tah illations present certain informative data compiled as supporting data for 
specifie studies essential to the comprehensive analysis of all factors considered in the detailed sur- 
vey of the State in respect to present and future needs for an adequate, safe, and modern system of 
roads on a State-wide hasis. 

The material presented by counties on the following pages includes the population which is sub- 
divided into rural, farm, and urban, thus showing the number of persons residing on farms as well as 
the total rural and city population for each county. 

The total land area is tabulated as is the number of acres in farms in each county. In connec- 
tion with agriculture, the number of farms is shown, together with the total value of products pro- 
duced. To give an indication of the type of agriculture predominating in each county, the three chief 
types of farming are included. 

Tlie value added by manufacture for all industries in each county is presented as friven in the 
lfl30 United States Census in its vohime, "Manufactures, 1929". The net sales for both retail and 
wholesale trade are shown in thousands of dollars. Another item of comparative importance is the 
number of motor vehicles registered. 

Three informative tabulations bearing directly on the highway problem — highway mileage by 
counties of all rnral roads, average daily travel on rural roads by counties expressed in vehicle miles, 
and the number of rural buildings served arc included in considerable detail. 
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Road No. 2i South of Kliiimmee. Two-Lane Concrete with Roch Base Surface Treated Center Strip. 
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315 
486 
81 S 
»T,»7 
171 


1.997 
1.151 
1,201 
5), 901 
1,1)2 


1,342 
1,395 


bait, 
General 


Paoirry 


39,702 
1,019 


IndiiD River 


as 
ij) 

IM 
4) 


S4 
301 
Mfi 

4) 
1« 


22 
111 
74 
20 
)■) 

La 

B7 
41 
11 
62 


)I 
il 
20 

a 
11) 


4S7 
9)9 
MO 
553 

1,047 


73.5 
315,6 
211.) 

ioa.7 

199 


115 

).S32 

1.194 

460 

1,891 


Fruit 
GiKEtal 

General 

Fruit 






961 

3,17s 

B01 

)7S 

3,148 


60 
594 
566 

69 

1,170 


262 
1,5«9 

472 
N.P. 
),492 


1,651 
4,199 
1,51) 
519 
7.164 


1,997 


Jdckioa^. ....... 

Jcffenoo . _ 

r.iFirtttc 

Llic 


Cttjp5 

CoEion 

Anini.t! 

Ttuck 


CoEFon 
Ahftor. 


),466 

1.1 B5 

4)4 

7.0)3 


let. 


IE) 

166 

IW 

J7I 


12.1 
)■) 
146 

111] 

m 
)i 

IG 


]■'■! 

I]T 

10 



1) 


■IS 

713 

1,146 

61) 

T74 


15.1 
26) .8 
151. 1 

64.7 
267,0 


381 

1.576 
900 
171 

1.116 


Fruit 

Geacral 

Trntk 

GeiiFtil 

Cup. 


Trocli 
Canon 
General 

Aai 91,11 > 
General 




1.349 
S67 
136 
174 

1,)7) 


315 
1,2)8 
1,071 

>a9 

401 


2,214 

1,991 

511 

N.P. 
410 


5,113 
6,815 
1,4B6 
110 
1.919 




Leon 

Lett.,.. 


AbnoJ^. 
Corron 


).O01 
1,662 


I.i»crtr 

Muliun 


440 
1.997 




m 

111 


51 
1)4 

J 
32 


11) 

92 
21 
11) 
27 


613 
1,647 

596 
1,10) 

6)0 


50.1 
519 

11.8 

1.9 

103.) 


911 
1.175 

ISO 
4) 
40] 


Ttuck 
Truck 
Truik 
Fruit 

Foulttr 


Fruii 

Fruit 

Fruit 

About 

Genl 




urn 

1,863 
167 
49 
660 


1,6(^ 
1,2)9 

219 

l.XO 

597 


1,191 
4,359 

375 
1,1)5 

60} 


6,449 
8,6)2 
1.621 
),1)1 
1,576 




Matwd^ 


GedhiI 


7,10) 
1,23) 


Mowav... . . 


"ciVpi""" 


1,3)9 
1.31B 






Otealfwu..-...- 

OLmluilKi 

OruiK. 

Qrac^i.. 

Piln lEich 


117 
Ml 
5)0 


106 
• 16 
IW 
44 
B3 


9 
6t 
1! 
65 


tl 
19 
)91 
54 

447 


956 

747 

919 

1,)56 

1,940 


116.4 
44,0 
160 
116 
34.0 


9»1 

IM 
1,606 

497 
874 


CottDlt 

5l«k R, 
Fruit 
Fruii 
Truck 


GeoI. 
Trntk 

Dair, 
Stock 
Dniry 


Sell S. 
Fro II 
Truck 
Dajty 


64) 
113 

3,)76 
571 

1.110 


111 
J) P 
1.412 
1,110 
2,118 


1)4 

4)3 

15.993 

460 
10,196 


761 
1.169 

21,311 
2,504 

32.319 


1.401 

717 

19,316 

1.269 
19,712 


F*ito . - 

WntJIw,. 


ra 

IM 
Bll 

11) 

176 


15 
66 

)4> 
118 

71 


41 
51 
124 

»7 
16 


17 

47 J 
«) 
)04 


767 
19) 

1,907 
751 
6M 


37.6 
48.9 

497-7 
106 
56 


751 

745 

4,667 

1,000 

348 


Fruit 
Fiuit 
Fruit 
Crops 
Cropi 


Poultry 

Da^rf 


General 


991 

9, MS 
l.t95 
1,081 


1,)94 
3.414 
1,531 
1,51> 
1,569 


191 
9.510 
]6,B3S 
1,976 
1,)99 


l.tsi 

32,20! 

11,141 
5,195 
6,817 


2,678 
16,895 


PctUTD.- 

SE.}BhtU.. 


Pruil 


Pooler^ 


),611 
),969 








5i Lacif 


W 
1)5 

1)9 

m 
too 


26 

1411 
4Q 

101 
97 


10 

70 
6 

40 
46 


64 
15 
9« 
111 
1) 


sao 

1,01) 
SI 4 
)2I 

sa] 


29,7 

117.1 

17.0 

54 

67 


)94 
1,151 
2)1 
7S0 
799 


FfOit 

Cottati 

Truck 

Truck 

Truck 


Trutk 

Cent. 
Frail 
Fruit 




797 
955 

7)4 
5,476 
1,555 


)a6 

N P 
)74 

1.701 
J81 


1,168 

119 

1,727 

7.514 

990 


3,675 
1,85) 
5,018 
1,899 
1,2B1 




Santi Ro*j 




1,704 


?on5ief 




5,170 
1,560 


ItwaniKr 

TMt« 

0=™=- 

Velmti . . , , 

WiliTU 


1M 

111 
ei 


1)9 

(7 
54 
160 
HI 


9« 
11 
34 

70 
10 


)<l 
24 





«i 

1,045 
249 

1.11) 
601 


347.5 
77.8 

107.5 
110 
59.3 


1,T74 

41) 

607 

1,01) 

MS 


Otnl 

Abnor 
Ff^ir 
Gcul 


Ctnr. . 
Aniinak 

GeoI, 
Daitr 
Cop, 


AnimaU 

Abnor. 

Fruit 

Truck 

Abnur 


1,391 
306 

no 

1.663 
184 


641 
3,36) 

401 
1,76a 

179 


BH 
BIB 

N.P. 
3,319 

N.P, 


2.179 
2,01) 

)66 
16.537 

)29 


2,1)6 
1,6S7 

S91 
11,136 

568 


Writoir 


i» 

IM 


111 
100 


71 
68 


17 
19 


1,095 
620 


119.) 
1)4.1 


I,l» 

1,119 


Cattqn 
Gen!. 


Genl. 
Cotton 


Sell 5. 
Sells 


eel 

779 


1,187 
4,3fi4 


)S5 
594 


1.29) 
1,146 


1,493 
1,077 


Slue Total... 


16,041 


6.S41 


3,214 


9,101 


54.661 


7,655.8 


38. 966 








91.977 


134,168 


466,535 


501, )2) 












Tntji brSyifeBH, . 
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SOL'UCE OF iNfORMATION— 
] POPLLATIOT^: Sme Cewui, 1*15- 

"Rorjl"— PopaJjiior d ii\ rural jrcji, ififl»n3pfl| com m u^ii liTV wtrh lc»s rhjn S.DDO peifjooi; "Fjir-jiii" reffM m pocEipo of popuFjcroD r^iiditi^ on hrnm; "I'r+un'" <n- 
clij4le^ p^irciaa ot papuiiiioD rnt^JQ^ >D MiiimiiaiEifi wiih 1. 000 or more pereotw CCif ryTillca WAihinxt^on CountT, not icKludc^ m urthliw 
2. .AREA: U. S. CetiiiB, 19>0 ■".Aitntultufc,"' Vftlumc TIE. Pirc 2, 

" Mci. in Fatris/' iat*\ iqiid.re cailf^ oi liad in firms for caCh Caunt^n 
J. AGRICULTURE: U. 5. Ccnsui. I'JIO ' " A pt" c ni ruM ,' ' VoFuco? lit, Pmti I. 

"Nombiet ol FafiHk" |i|ivEi. nstitl niiinbi:r i:>f fatra^ conciEnJRi^ ihrcc a^rrci or norct or< U idaIIct, whoic pfodiucri ire vaIuhI irSlUJo.r rnprE, "Chief Fjirn Trpc^"' 
FjrfRi tvtitccEis^i^cd icCordin^ ro imnuai of tocantf ^FOQipriicitijipTadDCri produced and iir^t, KCnnd ind chird claisific^riont wtre ^iv^n ^dui^ ia ITi^nir jniuncfi itlC 
*ilue qJ ihc chief Crop w« noi much j^rcatcf than [he ^ilkjc n( file »fccntd and f bird crnfi.'- Ti»aJ Valur" Jnclndfi vjUct i^f .all prLiducri *i>fJ at iraJed. ur uicd h* rhc 
□pcraCor'f f*«ii]y. 
4. INDUSTRY, V- H Cennjs^ I*1l>. "MatHitJtiure^, 1913-" 

"V^aluc AddeJ tv Mi<iiufac[uie" tneJiurei ihc a^dtima to rht i^luc lpI ccntmodjcica jn tiiiicacc, ind ii icaJcuEiEf:! b^ dcduclinj^ [he cn^r at raafcriih^ f''>nrjinrr>. 
JucF^ irtd pidrcrhdMrd eiecEric: cnergf nwd (rom the vilue oi rhe pfodarrt. 
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TERISTICS IN RELATION TO HIGHWAYS 



HIGHWAY MILEAGE OF ALL RURAL 


AVERAGE DAILY TRAVEL ON RURAL 


















llOADS<9) 




KOADS EXPRESSED IN VEHICLE MtLEiC9} 


RUKAL tUILDINCS SERVED BY HUHAL ROADSno) 




ALL KUJIAL 


STATE 


ALL JIUJIAL 


STATE 










PeK4fir SetTti hf 5rarc. 




ROAm 


MAINTAINED 


ROADS 


MAINTAINED 










MajariiofJ Syirem 


COUNTY 


















All Kurd 

anrlirnii 

SwvcJ 


Other Y«r 
ArDoad 


Number 
Firm 


Pcrtcar 
ol Stilt 
































Percent 




^cnmat 


Vfbitl: 


Perceni 


Vthiclt 


Pcrcetti 


Dwc11^r.p 


Unrrs 






P«cenr 




Milii 


ol.Silti 


Milci 


dI Seiic 


MUa 


ci SlUF 


Milo 


of Siaic 










Munbcr 


Conntf 




64?. 1 


1.15 


194.) 


1. 99 


1)6,481 


2.71 


116,825 


).01 


1,901 


1,196 


1,)4I 


2.7 


t,108 


38.1 


Alubiii 


;».] 


l.)l 


)5,1 


0.14 


41.)30 


0.81 


11,744 


0-81 


1,126 


616 


378 


1.0 


444 


39.4 


Bak» 


518.7 


1.14 


9e,( 


1.49 


52,505 


1.04 


44,098 


1.14 


1,001 


671 


111 


0.9 


XA 


50.) 


B.r 


171.8 


0.96 


71.6 


1-11 


47,601 


0.94 


41,3)9 


1.07 


1,107 


465 


674 


t.l 


412 


34,1 


BriJfiici! 


<5).l 


1.57 


150,1 


l.ll 


119.177 


l.)7 


108,2)7 


1.81 


1,601 


1,)69 


10) 


>.) 


71) 


45-9 


Bttvifd 


211. i 


0.77 


6). 6 


0.98 


57.415 


l,t4 


42.609 


1.11 


573 


41) 


50' 


D.S 


170 


19.6 


Orowied 


W.i 


O.M 


54.4 


0.84 


11,119 


0.46 


14,495 


0.18 


691 


106 


1T7 


0.6 


181 


17.1 


CtiiiOUR 


loe.i 


0.71 


7a-i 


1.21 


19,580 


0.)S 


17,170 


0.71 


448 


JOl 


10) 


0.4 


158 


57.6 


Clurtiirrc 


15). S 


O.BB 


60.0 


0.91 


51.)17 


1.02 


42,0)0 


1.09 


485 


161 


144 


0.4 


» 


17.1 


Citmi 


JOi.2 


I. OS 


77.0 


1.19 


56.171 


1.11 


50,597 


1.3t 


903 


401 


168 


0.8 


116 


!).9 


Clit 


172,6 


0,60 


117.1 


1.96 


4B,4B1 


0.96 


47,739 


1.14 


315 


4)T 


U 


0-5 


4)6 


13.0 


EgllitF 


711.9 


2.50 


104.5 


1.61 


7B,576 


1.36 


69,518 


1.81 


1,666 


749 


7)9 


1.5 


406 


14.4 


Cokmkii 


ait. 6 


1-85 


tl>.» 


1.83 


11!,7S6 


4.30 


104.541 


1.71 


4,78) 


4,117 


100 


4.) 


l,)15 


27.7 


Did: 


171.1 


0-94 


75. 


I.IG 


16, )B) 


0.51 


10.197 


0.5) 


85) 


46) 


)19 


0.1 


279 


11.7 


DeSoro 


in. 4 


0.65 


18.4 


0.44 


17,101 


O.J) 


1),1D6 


0.61 


502 


171 


71 


0-5 


2)9 


47. S 


Diiic 


661.4 


1.11 


119.1 


1,99 


101.121 


6.00 


118, 7V6 


6.10 


5,600 


),700 


I,)2« 


3-1 


1,499 


16-1 


Dovil 


ft09.3 


1.12 


114.) 


1.76 


147,179 


1.91 


94,171 


1.44 


3,65) 


1.1)9 


814 


3.5 


1,0)7 


18.4 


EKimbii 


147.1 


O.SS 


56.1 


0,86 


32,041 


1.04 


46,1)0 


1.10 


615 


409 


1)9 


0.6 


109 


17.4 


Flig'rr 


14fl.3 


0.31 


M.l 


0-87 


11.4)8 


0.43 


17,974 


0.47 


476 


406 


7 


0.4 


110 


15.1 


Frinklin 


586.7 


1.0) 


57.0 


0.88 


60.0)0 


1,11 


41,461 


1.10 


3,4)1 


1,886 


1,194 


5.1 


561 


16.5 


Gididrn 


111.1 


0-77 


17-8 


0,58 


17,755 


0.)5 


11,154 


0.)4 


470 


1)4 


194 


0.4 


112 


13 1 


GikltHit 


157. S 


0.6B 


7!. 9 


1.22 


10,811 


0.21 


9,081 


0.24 


344 


159 


39 


0.) 


15) 


38.7 


Glida 


117.1 


0.41 


48. 5 


0.75 


16.91) 


0,54 


14,977 


39 


140 


184 


31 


0.2 


72 


)0.D 


Golf 


iX.9 


1.15 


42.1 


0.66 


>8,15t 


0.76 


31,588 


0.81 


1,1)5 


)74 


>69 


1-1 


130 


11.6 


H4BiUoa 


416.6 


1.51 


M.) 


l.tI7 


34.941 


o.ts 


25.312 


0.66 


l,)44 


378 


663 


1.1 


189 


11.5 


Hiidec 


UL.B 


0.39 


59.8 


0,92 


11,846 


59 


10,2A6 


53 


455 


363 


61 


0.4 


146 


51.1 


Hcfldfjr 


J».9 


1.06 


71.6 


I.ID 


41,398 


a.i« 


35,5)7 


0.91 


754 


415 


135 


0.7 


216 


18.6 


Hcinindn 


Mi. J 


1.06 


78.6 


1.11 


31.781 


0.65 


28,915 


0.75 


451 


3)3 


61 


0.4 


194 


41.9 


HijgUindi 
HillitnrQiijili 


l.lW.l 


4.)6 


160.9 


1.48 


586,416 


7.70 


101,507 


3.13 


7.691 


4,891 


1.940 


7.0 


1,21) 


16.0 


yS.4 


1.97 


55.5 


0.86 


14.597 


0.69 


11,7)6 


0.59 


1,717 


407 


1,161 


1.6 


119 


1.0 


HUaa 


141.0 


0.B4 


65.4 


1.01 


51.71) 


1.05 


47,118 


1 13 


1,540 


1,189 


67 


I.I 


61) 


JI.O 


ladlis HJYtr 


1,2(6.7 


4.46 


m.9 


1.14 


87,965 


1.75 


70,715 


1.84 


4.511 


1,74) 


1,1!1 


3.9 


354 


12-8 


Jacbton 


Kf.J 


1.1) 


81.7 


1.26 


41.116 


0.81 


11.682 


0.83 


1,608 


5)3 


839 


1.5 


444 


17.6 


JcBtlKM 


111.0 


O.Bl 


55.0 


0.51 


1),S86 


0.28 


8,474 


0.11 


M6 


191 


109 


0-3 


76 


li-i 


Ulircrrc 


550.0 


1.90 


219.1 


).)8 


114,091 


1.27 


98,8)7 


1.57 


1,991 


1,261 


550 


i.a 


907 


45-6 


Like 


191.1 


l.Dl 


91.0 


1.40 


55,491 


i.ia 


4«,ai9 


1.11 


1,371 


1,019 


116 


1.) 


477 


14.8 


Ut 


614.6 


1.17 


101.0 


1.56 


79,574 


1.)9 


65.07) 


1.69 


1,501 


1,449 


759 


1.) 


363 


21.5 


Lttm 


440.8 


1.59 


15). a 


l.X 


70.580 


1.41 


61.517 


1.61 


1,411 


774 


496 


1.3 


6)4 


44.9 


U.r 


)J4.0 


1.17 


57.4 


0.88 


14.491 


O.IS 


7.819 


0.10 


5B1 


355 


124 


0.) 


21) 


)6.9 


Libcrtj 


Ml.) 


1.05 


66,9 


1.01 


57,803 


1.15 


41.011 


1.09 


1,»9) 


466 


1,161 


1-7 


199 


15-8 


M4dtiQfl 


419.0 


1.4a 


105.1 


1.61 


80,57) 


1.60 


55,575 


1-44 


1,441 


1,087 


1)1 


2.1 


196 


11.1 


MAQafce 


945.) 


5.17 


161.1 


4.04 


ITS, 3)9 


).)7 


1)0, 0)1 


1.90 


1,971 


1,ITO 


1,444 


1.7 


1,09! 


36.8 


M4r]on 


146. B 


0.B5 


108.1 


1.67 


71,90) 


1.45 


»,749 


1.71 


971 


716 


141 


0.9 


484 


49. B 


Martin 


117.1 


0.44 


109.8 


1,69 


17,37! 


0.13 


17,362 


0.45 


106 


217 


] 


0.) 


164 


86.) 


MimiiK 


159,5 


1.14 


■1.4 


1.25 


81,712 


1.63 


71.117 


1.85 


1,076 


609 


16) 


1.0 


441 


41.6 


Nlsi4(r 


555.) 


1.92 


131,9 


2,03 


38.776 


1.17 


51.306 


1.36 


1,501 


309 


611 


1.1 


}5I 


43.7 


□ lll<K»a 


171.7 


59 


74.6 


1.15 


19.619 


0.40 


1JI.I76 


0.47 


515 


458 


26 


0.5 


190 


55.2 


01(44Ch6b«f 


670,! 


1)2 


m.l 


1-85 


153,609 


).10 


106.359 


1.76 


3,196 


2,24) 


761 


1.9 


BO* 


15.3 


Or.Djr 


49). i 


1.71 


114.8 


1.77 


57,512 


1,15 


44,149 


1.15 


1,516 


916 


491 


1-4 


579 


37-9 


OieerkU 


)81.6 


l.)l 


15). 5 


2.56 


118,271 


1.16 


lOl.OM 


1.68 


1,617 


I,1W 


141 


1.5 


1,000 


61.8 


Palm BeKh 


)7B,I 


l.)l 


175.3 


2.70 


75.318 


l.TO 


67.915 


1.76 


1,281 


S7) 


44) 


1.2 


591 


46.1 


eiti.i> 


190 1 


1.00 


76.6 


1.18 


91.902 


1.87 


67,748 


1.76 


1,911 


l.)15 


46) 


1.1 


691 


15.8 


t>inrll4i 


1.119.1 


4.13 


115.4 


).48 


266.58) 


5-51 


150,8)1 


4.69 


4,466 


1,960 


1.182 


4.1 


1,034 


D.l 


Port 


416.) 


1.44 


105.0 


1.61 


104.642 


l.OB 


90. 153 


2.34 


1,710 


I,08O 


445 


1.6 


))0 


)0.8 


PslEl^ffi 


510.0 


1.76 


1)0.7 


1.3J 


106,657 


1.11 


88,507 


1.30 


1,301 


1,536 


512 


1.1 


616 


16. a 


Si. John* 


153.) 


O.Bl 


7«.6 


1.18 


61.108 


1.26 


56,499 


1.46 


94) 


499 


381 


0.9 


568 


59.0 


Sr. Lucfi: 


6)9.5 


1.21 


9S.1 


1-5] 


69,001 


1.17 


4S,T57 


1.19 


1,514 


636 


709 


1.4 


278 


18.4 


Saai4 Kdi4 


116.! 


0.75 


103,9 


1.60 


41,410 


0.84 


35,406 


0.91 


971 


81) 


64 


0.9 


449 
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WKOt^ALETRADK: U S Cc««, t')^<i. 'tJnEnbotian, l«9 -■ 

"Ntr Safrt" Jl dcrJTtd bjr [ff^QCimj^ ffoin groii sala %t\t Talae effort r«i:L|fne^ b^ and alTawancrt raidc ro custanicri- 
RETAIL SALES: U. S. Ccnsui, l*y>. '"DtitribtiliOQ, IflW" 

"Nd ^aIci" pi ^cfifcd by dcdoCtiag froot g^oti iMin rhc nlae oi ffood^ returned b^ lai tWowimtw micfc ea cuiipgrrt. 
MOTOR VEKICLF- 

"'Hcinjr VihicJf" indkit^i nucobEr of KutoioDbpkt »od irucfci t^fHttrid fmra each eouoiy fi^r ih( yfij- IgM. 
HIOHWAV MILEAGE, BY COLMTIES, OF ALL RURAL ROADS 

"All RaTB.] RDfldv'" iriijiotet Sidtf-RiiiDEiinfll M.ad Coantf'Ta3mt:iiat4 t6i4i in iitLh Cauncy^ Oitltidc inCar^rmtcJ CommntKici ^ "SraK-NflirjfjiQtJ" refcrt tti tH tani roidi 
EDUDtKiBcd bf Ehe Szarc 
.^VEHAGE DAILY TRAVEL OK RURAL ROADS EXPRESSED }S VEHICLE MILES 

"All Rnrii] tlaadi" inditircs SEare-mainfalEied tad Coun^v-matniiincil to*A$ in each Coueiev; "fiiEf-mjiuz^incd" rcfEn 10 a.U furiJ foid^ maintAincd by cbc Stdcc- 
RURAL BLILDIWGS SERVED BY RURAL ROADS- 

"All Rufil Bijildinri Seirvrd" indkjEci. Urdi nnjct, (iiher jrcaf-irountl dw«tlLa|i, churchcf, locil uKfulft. tnititTstPom, bufinm ciciblLthraenEi, pndiiiErp«| ptinrt (CJionil dircHinf'}, 
aad ncreuiooxl baildpOf;]^, "Orber Ycit-Arouod Pw^lltnji" i^i^ra iq r^ttl dwelLaga aoi od fttiuii "T^ umber of F»rEH Udin" rclen to firm dwclliagi iS-i faidetic<» OQ lirEDt^ 
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FKDBRAL AID 

The Eleventh Biennial Report (1935-1936) showed that under the terms of the Act of Congress, 
July 11, 1916, the State Road Department has received yearly allotments of Ke^ular Federal Aid 
Funds, exclusive of 1934 and 1935; and allotments of Emergency Funds in 19.11, 1932, 1933, 1934, and 
1935. 

The Emergency Funds were allocated to provide work relief and to inerease employment. These 
allotments were diseontinued hy Congress in 1936, and the only Federal Funds now allotted to the 
State are apportioned under the terms of the amended Federal Aid Highway Act of 1916. 

Under the terms of the Act as amended, Florida receives a yearly apportionment of Regular 
Federal Aid, Federal Aid for Secondary Roads. Federal Aid for Elimination of Hazards at Railroad 
Crossings, and Federal Aid for Forest Roads and Trails, 

The Refrnlar Federal Aid is a resumption of our yearly allotments which Ueffan in 1916 and which 
were diseontirued in 1934 and 1935. This fund must be expended on the "Federal Aid Highway 
Sj'stem," which is a system of roads originally established in 1921 by the Federal Government and the 
State. The mileage on the Federal Aid System is now 2747 miles, exclusive of 12 miles within Federal 
reservation.s. The mileage of this system may be increased when 90 per cent of the mileage is ade- 
quately improved and is being properly maintained. An additional requirement for the expenditure 
of these funds is that they must be matched with an equal amount of State funds. 

Federal Aid for Secondary Roads must likewise be matched with an equal amount of State 
funds, and must be expended on roads approved by the Federal Government. The purpose of this 
fund, originated in 1936, is to improve feeder, or farm to market roads, not on the Federal Aid Highway 
System, or on routes which are potential additions to tlie Federal Aid Highway System. A "Federal 
Aid Secondary Highway System" of roads will eventually be established to which the expenditure of 
these funds will be limited. ^ 

In 1936, Congress also began yearly allotments for use in elimination of hazards at railroad 
crossings. These funds are known as Federal Aid Grade Crossing Fund.s, and may be expended any- 
v\-here in the State, and on any road or street where it is feasible to afford protection at railroad 
erossings. These funds do not have to be matched by the State, but a requirement for expenditure is 
that they shall be apportioned among the various lailway companies in the ratio that the railroad mile- 
age operated is to the total mileage of all railroads in the State. The funds may be expended for 
signals or for grade crossing elimination, either by vertical separation of tracks and highway or by 
relocation of highway. .'i"}3 

The allotment for Forest Roads and Trails does not have to be matched by the State and is 
expended only in National Forests to improve existing roads, or to initiate new roads. 

If Regular Federal Aid Funds arc not matched and obligated to projects within two years after 
allotment to the State, they are withdrawn and reapportioned to the various States. No funds have 
ever been withdrawn from Florida, however, it I'Cqu.ires about $1,600,000.00 yearly for matching pur- 
poses, depending on the exact amount of our apportionment. 

An amendment to the Federal Aid Highway Act provides for a reduction in allotments, not to 
exceed 13 of the apportionment, applicable to any State that does not use at least the amounts now 
provided by law for such purposes in each State fiom State Motor Vehicle registration fees, licenses, 
gasoline taxes, and other special taxes on motor-vehicle owners and operators of all kinds for the con- 
struction, improvement and maintenance of highways and administrative expenses in connection there- 
with, including the retirement of bonds for the payment of which such revenues have been pledged. 
This amendment became effective June 18, 1934. ( i ' '. 

A definite requirement on all Federal Aid Projects is that the State must adequately maintain 
these projects with State funds. Failure to provide satisfactory and adequate maintenance, according 
to the Federal regulations, is sufficient cause tor suspension of Federal Funds for proposed projects, 
until the nnsatisfactory maintenance is corrected. 

Incorporated in this report is a tabulation of Federal Aid Projects constructed, or under con- 
struction, and a tabulation showing the allotment of Federal Funds by years. 
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Raad No. 5, Pasco County. Two-Lane Concrete with Roek Base Surface Treated Center Strip. 



STATE ROAD DEPARTMENT OF FLORIDA 
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3JB 

)7-D 

n-t 

J8-AB.... 

38 AB (RtopO- — 

J»-A — - 

40-A'D.. 

«.& .... 

■tO-E._. 

WPH «.£ 

WPMH+O.E 

WPGM40-E 

11-A 

NtM4l.A 

N»M 41-AOS) . 

«.B 

WPMH41-C 

Vt^H 11.A 

43 

44 

41...- 

WPGH.lVB .... 
WPM-4i.C.... 
it 

NRH.46CJ53-. 

ty 

4»-A 

WPH^«-A.... 

4B.B-.. 

4?-A . 

iO-A 

JO-B 

JCC... 

51 

51 

))-A 

H-B. 

JVC 

J).D 

NBM-Jl-E.... 

H-A... 

H-B 

W 

)» 

57. 

ESJ 

!•„.. 

NiH.Jl CJJ)., 

60-A 

M-B 



Colamb.tj.Hirailion 

HiniFton. 

HilDiltOB. 

U jf&au. ., ...... 

Nauia.. .. 

N iiHU-DnTil . . 

AlicEiHi..., 

£sC4im^4.-...^ 

EiCiiab:". ,....,.. 

£K4Abi4 ... 

Evcirabii . .. 

Escibbil 

TiidiaB River... 

Indikn Rivrr 

Aluhut ........ 

Al>i:bu ., 

Al«cha4 

AlictiQl 

Ai'<:titt> 

.ii4chi» . 

EAiibbii.Saaii Roil.. 



Sinii Raid 

Bfe*«d-fculi*a River.. 

Brfvud 

Brcvird ... 

Bfc*4rd . 

Brc vArd ... 

Brcvird - ..... 

B*cTard-_.-..^- 

D»dc 

Dtdc 

t>idt ..^.. 

D.Jc 

DiJr 

Valufia. 

Mviofl. ... 

Uli 

h^ldilQfl.SuVrlDDCC 

Midiion... — 

MuliitHl 

tJu^D . . ..... 

N4M>D ........... 

5t. Johoa...... 

St. Job at 

5i. Job OS . 

5[.JijJjnj 

Hj(1" 

^jtniin ....... 

iPutnim -^--— . 

?U [ DIBL 

EiombiL. . ......... 

ErcsfflbU ^-,,--, 

Lake ,„. 

Like ........... 

Likf _..... 

Ut* - 

Ulc 

Je ffcrioo'LcDD- - ^ — . . 

Ltoft,. ,,.,^- 

Alachua 

Lcpn . . 

L?Dn. .,,.. 

J^ffeiion, .., 

JtffcriQD ., 

FiAflcr-V^Dluiu ... 

Rillcf'Voluua. 



LENGTH 






12.543 

^-981 
0-446 

0.465 

T^n 

4.14 

D,lll 

0.)A5 

0..19CI 
1,142 
7. 969 

3.409 

1.326 
0.14B 
33 . 337 
0.l7i 

0.011 
O.Jfifl 
0.5411 
11.700 
5.141 
0.9l« 



O.Ml 
0^406 
10.5]« 
10. sie 



0.541 

0.)4I 
11. SU 

J. 164 
14.941 
15. 65^ 

1.144 

15 791 

6. 150 

9^719 
10.013 

6.U4 
10-074 

T.IO9 



1.B70 
4.a*l 
0,544 

*.^^o 

l.»B5 
16.&S& 
17- M7 
J.J21 
5. 167 
5-1*7 
6.131 
1.1»5 
n.7>B 



156 
140 



910 

150 



179 
ISO 



4S4 

210 
110 



Per 



Cane, aiad Steel Bridge 

R.&ST , 

ft.R. CfaiTLOj 6JgDAU 

BtluiiH^aDui Mac adiaiB ^ . . - 

R.Ft. draKBOj Sj^diU 

ConCTEK Bridfc ...- 

BitumiEiaui Macadam 

CoELC rect-.^ ,,-., 

CoaCECtc 

tlaa . O. H- & Rf to . Cqic- - - 

Cc qjc rcic ^^ ,,.. 

CtJDC. Btiigt tai Conc.-.r- 

Hitaoiinvift M«adatii 

CoDcreir^ 

Sheet AspKalT 

Con<- Vii'vig it Mjca^ph 
CoD^:. Wid'n^ 9l M'ci^|i1i 
CDD^rcic >Dd UDdcrpaii-.. 

a B-S.T,.. 

Sheet J^EphjIt... 

CddCtcee tad Sccel Bridge 

j,Dd. Emb. 

Contrete ., 

Cacc. Ait. Br- ft RB.^.T 

R.aST 

Cfldc. Bt. iH.B-S.T 

a B.ST „..-.. -.^-.-^^. 

CoELCFCtC ^. .,.__.-. 

Concifit . 

O. H- Bridge aftJ Cooe..., 
Bridget ind Sh, Aipbafr.. 
CoCiC- Brbdget an^ Con< .. 

ConcKie--.,, 

CiMSC. & Stee] Brlds» 

Conin tc 

O.H. Bridge i R.P.S.T.., 
O.H Bridgf iSh Axph . 
BicRmmnuii Coiiflrcte... . - 

Cane, ft Sr«t flriJ^f 

O. H. Bridge &. Com: 

Concrete.. a............. 

Co Qcre tc..,. .„.. 

Roidsidf ImpfDvtmtnr 

Ccnc- & BfLilgei..^.,,,,, 

il B S, T 

Rodditdt LiDpraTtnunr 

Carac. hridge 

CiMc Bridge Al a. fi S. T 
0. H Bridge ft R. B.ST. 

It. B- S.T... -..,. 

R. B. S,T 

CoiflCfete:.....-......^..-. 

CODerCR 

B4(tininaui Concr^i? 

Cone fiindgE ^ 

Buuminoui Cofncrcrc. ■ . 

Biramineuy Concicre 

Bi Eiiininou I CoEi/Ereic 

R. B S T 

Hojd&bdc LmpcorcjncDE 

BEJdgci. 0. H. &il.BST. 

CDD^rrif 

R Qidfidc I mpra vt menr 

Cont- Bridgti & £nib. ...,,. 

Rein. Concrete .. ..-. 

R. B S. T. ............. 

Roidsidc Imf rove tncnt . . . 
Graded! Earth ...-.^_.._.. 
Cc^nc- Bridgei,,-,„ 



FEDERAL AID F U tJ D S ALLOWED 



Regular 
Federal Aid 



100 
100 

100 
100 

100 

100 
100 
100 
100 

loo 
ao 
99 
100 
loo 

lOO 
100 
100 
100 
100 
100 

IQO 
100 

100 
100 
100 

1«J 

JOO 

1«] 

100 
lOQ 

100 
100 
100 

100 

100 
100 

LOO 
LOO 
100 

100 
100 

100 

loo 

100 
100 

100 

loo 

100 
100 



100 
100 
100 
100 

loo 

100 
100 
100 
100 



36,»A1.69 
15a,44S-65 



17»»111 1» 



15,475.51 
ni,86l.l7 
119.795.19 

72,830-11 



60,500,00 
17,100.00 

158,461,10 
l>S,7iB.49 

a7p880,>6 



?,340.56 
48,184.57 

ISSrIW.OO 

491,1^1.26 

49,850-00 
115,419.87 
101,974.6) 

19,307.14 
157,609.14 



50, 397. M 



171,195.11 
165.557.71 
60,706.17 



14].0Aa.&l 
215.«7.75 



40,111 04 

2i6.aai.u 

115.911.7* 
155,474.50 
13J.49S.I1 
H-3«.Q0 
151,193,00 
106.610.00 
54.671 60 
28.095.00 
71.650.00 
9,147.63 
6i:i.S44.44 

II )WrOO 

199.0)1.70 
191,142-16 



167.9^^.40 

eM70.97 
61 H 375. 50 



»,(H7,10 
S1.?77.3S 



SccandifT 
FederiJ Aid 



Fedcfii Aid 
'Grade Croising 



Fcd^i! Aid 



[l&S] 



STATE ROAD DEPARTMENT OF FLORIDA 
RECORD OF FEDERAL AID PROJECTS TO DECEMBER Jl, 193B 



fcdsrti Gnats 



TduI 



FEDERAL AID FUND5 RECEIVED 



RrfbUr 
Federal AiJ 



^candifv 

FedzTi] Aid 



Federal Aid 



Forcac 
Federal Aid 



Fcdc:ri] Cnnu 



FcdcriJ Fundi 



Daic F'timI 
?aymwi Wide 



FtdcriJ 









ll.4J5.J5 



45,647,00 
liS4,7i)-00 



5K4.ISa.l$F 
U»»5.«9 



7,25>.M 
1)7,^13. DO 



75.tcn,flc 

17.456.0) 



7,0«5.7I 
«OpOD0.O0 



17.1S9.17 
29,100-00 



Y 1«.9?1 

i}a,44a 

4.007 
179,131 

4.410 
5I.«90 
171*S6J 
11? .795 

97.J&7 
fiO.500 
17,l«l 
I5S,4fil 

i3e,7>a 

H7.a£IO 
11,435 
14,749 
9,140 
46, IM 
15?. 140 



4fl,««I.Z« 
4Sh.fl5C.aQ 
113^419.87 
JOl ,174-61 
1? ,1017.14 
137,409.14 
1,234.00 
45,647,00 
16J,7iS^CI0 
114.OD6.Cl5 
5B4h18C. 19 
«1,635-S9 
50.397.&4 
7,155 00 
137. 611^00 
]7l,L9S 11 
165.5)7,71 
«3.70£,I7 
75.100,00 
17.456,00 
146.14fl^l5 
U,9«B.56 
24l.»«,ai 
115. 9 J7 .75 
26,415. &0 
40,211.04 
Il«,88l,l2 
IIS.M1.74 
I55t474.50 
153^495.11 
94,1«1.Q0 
151.1(^.00 
106,620.00 
34.671.60 
2S.D95.DO 
71.650.00 
49.ft59 41 
60.844.49 
II ,550.00 
199.051 r7S 
191> 141.16 
7.015.71 
l&7.9a9,40 
m, 170*37 
61.175.50 
17,189.17 
38.007.10 
fl;.077-JS 



I 16,591.69 
11I»,44S,65 



173.151,29 



15,475.51 
171,S65.17 
159,795 19 

71,fiW.ll 



19.040.00 
11,409.00 
l)&,4fii,10 

1J8,7S^.^B 

m, 660. id 



9.540.J* 
48*18^,57 
159,240.00 

49l,lSai.lfi 

4'l,*e5-CO 
115,4tS.&7 
101,07.?. 65 

19,10744 
157,609.14 



171,195.11 
165,557-71 
60.7Dfi47 



14I,06S,3] 
215,9^7.75 



40,221.04 
116,885,12 
115,911.74 
155,474.50 
J 33 .495 41 

94.160.00 

i?i4e5.oo 

106,610.00 
54,671.60 
18,0^.00 
71,630.00 
8,147.65 
60,844.49 
21, 350. M 
1W,(J)2,78 
191,141.16 



167.9&9,40 

61,170.97 
61.575.50 



58.007.10 
51.977.38 



i, 702, 00 
14,415.09 



79.B41.0O 



11.415.55 
14,7^.16 



1,154.00 

^^. 6*7.00 
l«, 711*00 



3&4.L«049 
81,635.89 



7,15^.00 
137,651.00 



75.100.00 
17, 456. 00 



7.1385,71 
60.000.00 



17.1A9,17 
19.100.00 



2&,S91.69 
138,448.65 
+.007.0Q 
17P,151.19 
1,702,00 
51,890.60 
171,865.17 
119,795-19 
72,890,11 
73,941.00 
39,040.™ 
21,409.00 
158,462.30 
]19.7ie.49 

rr,sso.]£ 

13, 455, 55 
54,749.16 
9.540.56 

48,184.^7 
159,140,00 

491.681.26 
44,065.00 
111.419-87 
501,874.63 
29,207.14 
157,S09.|4 
1,154.00 
45,647,00 
164,713.00 
114,006.05 
JM.1A0.19 
81,635.S9 
^,597.84 
7,151-00 
137, 635. M 
171,195.11 
I65,«7.7l 
60,706.17 
75,100.00 
17,4ifi.00 
196.148.25 
15.999, 5« 
Z4],Oe<&.9] 
215.957.75 
26,413.00 
40,311.04 
116,8a5.l2 
115,911-74 
155,^74.50 
115,495.11 
94,16Ci.D0. 
151,18^.00 
10ti.61O.OD 
^,671.60 
18.095.00 
71,630.00 
49,959.42 
60,844.49 
31. 150 .00 
199.011.74 
192,143,16 
7.085.71 
l&7.9a9.40 
111,170.97 
61.171.50 
17,269-27 
58,007,10 
81,077.58 



Mmr. 31,1924.. 
Aag. 9. 1937... 
JuM 1. 1937... 
Dec. U, 1916.. 

Ap[. 5. 1955... 
Miy 18,i926.- 
Feb 18, 1925 , 
Feb. 37, 1925.. 



,'^.r. 15, 1917, 
A 11 f. 15.1937, 

O^t 26,1926.. 
Miiy 39, 19M.. 
Jitnt 11,19)*.. 
Dec. 26, 1928.. 
Dec. 20, 1927.. 
Oct. IL, 1916.. 

Dtc. 15*1917-. 



Dec 11*1917.. 
Feb. 13, 1928.. 
May U, 1931- 
iAa.i. li, 1917.. 
Aug 11,1937.. 
Aufi. 11,1937.. 
Mir. n. 1918,. 
Ocr 15,1918.. 
Feb. II, 19K,. 
Oct. H, 19)8.. 
July 15, 1950*. 
Jan. 1, 1916,.. 
Mar. 51, 1958. 
Jia. 21. 1928.. 
Jan. 11. 1919.- 
Oct. 11, 19M.. 
D«c. 8, 19)8... 
Apr. 7, 1957,-. 
Af^r. U, 1928.. 
M'T 22, I9HS.. 
JqIjt i, 1938... 
Au^. 8. 1918. - 
Jlft. 3, 1919. . 
JiiEy 7, 192B.. . 
Aug. 6. 1979... 
Jan. 15. 192J. . 
J»o 5. 1929... 
Drc. 11.1918.. 
julf 11, 1927- . 
JncK 9. 1951... 
Aug. 11*1930. 
Sepr. 17,19)0. 
Feb. IM95I-. 
Mar. 16, 1934. 
Juo? 12. 1956.. 
July 1,1928.. - 
Mar '^ 195» - 
Sept. 11. 1910- 
No^. 25.1919. 
Mar 7, 1936.- 
Mar. 19, 1914, 
.Apr. 6. 1954... 
June li, 192S.. 
Julr 13. 1956*. 
Feb. 6. 1914... 
\ Mir. 11,1954. 



50 __. 

11 

NRM 31(55)... 
)3.A 

WPGM n-.\.-- 

NRH 51-B 

JJA 

54 

53 

WPGK15-B. .. 
53-C(0 

55- oa) 

16 A ,„. 

56'B , 

57-AC ..... 

NRH 57-AC<JS) 
NRM 37-AC05> 
57-H.._ 

17 

57-E.._ _.. 

3fr-AS 

58-.AB Reop ... 

19-A,., 

40-A.D 

40-& „.. 

4CJ-E „,. 

W?H 40-E. 

WP.\lH40-E... 
WPCU 4C1-E.,, 
4l-A,.,_.,,.., 

NAM.4I-A 

NRM.4I A05) 

41-tl...,, 

WPMH-4l'C.,. 
WPG1*-*1.A .,. 

45- 

44- 

45 

WPGli'4j.B -.- 

WPH-45-C 

46. 

NRH.46C35)... 

47 

4B'A 

WPK'46'A..-.. 

49.B 

49.A.- 

5l>-A „ 

JOB 

50-C-. 

51,,-- - 

M - 

55-A 

5VH — 

5)-C - 

«D -. 

Ni!,M-5J-E 

54'A„ 

S4-B „ 

55 

56-.-...... 

MIH-J6C5S)„_ 

57 

E.37 

18 

NRH-56C5S>--- 
60-A--. ...... .- 

0-B ,.,_ 



4000 

)104 



1004 
3005 



5OOA 
5064 



[109] 



J 



STATE ROAD DEPARTMENT OF FLORIDA 
RECORD OF FEDERAL AID PROJECTS TO DECEMBER 31. 1938 



Pra]cCt tia-~ 



ao-c 

61-A 

61 -C ... 

ei-A 

NitM-61-A 

61-C .. 

61'D 

61-A„..^. 

«-B 

^-C 

fri-A _. 

frl-C. -,., 

WPGH-64^ _.. 

4> - 

« -. 

« 

68-A 

NRM'Aft'B 

70 

71--..^-^^ 

72-A.. 

E-72-A 

NHM-71-B 

NRM-71-Bfl5) 

71-C,.. 

7J-C Jlf5p 

MLM-Tl-C (i'i) 

71-D 

7J-A.,. 

WPH-7VA ItEit 
WPMH'73'A_... 

TJ-fl.. 

7J-C_ 

75-D, 

7Vr> Reap. ------ 

NRM'73-J^ {H:-. 
WP<;M-7J-G ... 
WPGH-71-H ,-, 
FAGM'71 JCO - 

:4-A,. 

NftS*-74-C 

73--.... 

76-A 

NRH-7<-B- 

VPGH-76-B.... 

7fr'C_- .-. 

76-a. -,.-..-... 

KRM-7*-E 

VPMH 76-F 

WPMM-76-G,--, 
WPGH-1ifr-H ■-- 

77 

7B-A..- 

SRH Ta-AO^).,. 

78-fi . 

79-A 

SRH7g-A.-_- 

NRM 7J^A 

79-A^4X-.-. 

79-& 

7?<,.. 

8C -. — - 

Bl 

N^H fllCjj}- . 



Kg. 



2& 



24 
17 
17 
17 
17 
17 
17 
17 

n 

17 



27 
S 

s 
i 

5 

3 



GM>d^eii ^ 

GiJidcn.. 

Oictolj ,-. 

ClKtaLji 

Osctotj 

OkcdU.-. ..--..... .. 

Pftlm Btich-----.-.. 

PjiJtD BcMh^BrDTTM-d-. 
Sroi**rd 



Killiboraiif[h , 

Hiihb^roMgh. .,..,.-. 

Hitlkbofuujh, - 

Htill^bofough,, 

SJrjBfitJ . . 

Pllt& BcAch' Broward-. 

t^iliB Bc^h 

Chirloric -,,.-, 

BrcTsrd .---.--.. 

FlagUr-Putrntn 

Fliglcr-Putdia.-. 

FJ*|Ur... 

F\ in^Er— 

Flagler-... „, 

B-gLrr. 

Flakier -.-_...... 

Fiiglv 

FJsgicr'Pucnjm. 

Polk...,-., 

Polk-.-..- ^ 

Polk-, .,,.. 

FoJk..-.. 

FoJk 

PDJk_-.-___, 

Pfilk .-_.- 

Pult-.. 

?otk 

Polk—.. 

Poik !,.., 

Polk--.-......,.-.... 

Ofia^e , .. .. 

Chtoft-r.. - 

Collifr..... 

Hilisboroujih-PasCo. . . 

HiliibaroMlli, 

HilUboroujh ,.. 

H I lUborcugh . ,r, ... -. 

HillibDraugh 

Hill^bQrough,,-, 

HillEbDrauj{h --..-. 

K I [isborau ^h - . - - 

KJII^baraui^h 

Jjet»ofi-*'a*h.iiijEtoo. . 

Braward -. -_.-... 

Broward - 

Broward -,,,,,, 



Broward-. .... 
Duval ,.. 

DqvaI 

t>DT«] 

DbtaI 

^fil.; ,. 

Oti*al,,..,,.^. 
Hill^OrOB|h.. 

AI*chu4 ... 

Bridiord 

Bridfotd...... 



LENG TK 



Milct 



9.998 
12-167 



12.06J 



n.I77 
0.154 



0-719 
0-170 



0.2« 

0.463 

o.iai 

11-166 
11.33J 
0-4J1 
0>4U 
]].7» 
11.0^9 
0.200 
0.311 



5.66& 
O.JJl 
0.106 



$.212 
9.910 
tM6 



0.274 
0,249 
0.2t« 

14. 4K) 
0.917 
O.JIA 

10.216 

o.sei 



2.155 

O.E23 
D.6J7 

a-Li» 

0.4S1 
9.M2 
6.16) 

o^soa 

1-371 



13-2Bt 
11.538 
M44 
6-160 



0.24B 
2.673 
1^293 

♦ .MO 



I3i 
12J 



1J3 
■t«2 

an 

117 

4,16a 

174 



4i4 
61 



1 P"^ 

Ccnr 

CompJei 



Conercie. .. -. 

Cone, ere-,,.,., 

CoacrciE ._ 

Coinc. Brjdg? it R. B- ST. 
K ft. Crti&kmj[ SijEDili.. -- 
Ciini- Bt\Af^ci St K.B.S.T. 
Co4C BndgE» tt R.B.5 T- 

Codfrrlc _ _ 

Coa<, Ik SiccI Bndfci---, 

Cocicrcte- .,,, , , 

Coticrtie , 

Cone me ce.... 

O H-Br.XoDC.&RR.St^nAJi 
Cuni:. A ^cccJ Bf i^j? . - . . 
CQE'C- Bridge L Appr.... 
Cocn:- A $mi Sr.« Appf. 

CipntfcEc flfid>5rt .-.. 

Cddc. Brid^ di Cane , 

Cone. Bfidjic It -^ppr 

Cone- Briii^; 4l Appr..-. 

Gr^cd EiJ-th... 

t. B- S T 

0. K. BridjEE fit Grade... 

CoDCfefe-.,. 

Of'dcd Eufb-.,..., .. 

R.h.s. r ..,,„ 

COKKGC 

Ccncrctc 

Cmc. Bridftt ............ 

Muiiphftlt _-. 

Coacrete 

CoocrerE 

C«ic. Bridjici...... 

Cijacren _. 

Com tcEE.. ........ 

Coricr^re 

R. Si. Crouing Si^nij^ 

R. K. CroHinji; Sif^nilt-.-. 

O. H. BfiJgfl & Cone 

O. H. Bridj[e Si. Cone. ,._. 
UDdcrpass St Cooc........ 

ElifiuiiaoHi Ci>D<:refr...-. 

Cootrrtr-... . 

CooC. Bridjgr Jk Appf 

Concteft.,,. 

Concrctr... 

R. R CrostinfE Si^naJi,.-. 

Concrete ,.--.. 

0- H- Cone. Br. A Appr... 

CofiCKK fi Bttck . 

ConcreK -.,.._. .,,,,,,,,. 
Concrete- .,,.-,...., ..... 
aH-Br-^CotlcBr.ft ConC. 

Coocrrtr-. ,,. 

CnDcrett ,,.-, . 

CQiVCrrr? Vcdsmng... ... 

Cancrrtr It R.B.ST Wid- 
ening Sl CancfCEt,,.T... 

CoiDCfcce BtJtt^C-..., 

Graded Earth _ 

Cnnerece ,. 

Kein. it Plain Concetce, . ^ 
Roaetiide rntprQv^nicai ... 

Coditicte B^nd^Ei. 

Rein. CoiKrecc- 

Cnntrere , , 

R.B.S-T- i Maca^phJli.r- 

Gudcd Earth 

R.B.S.T 



IDO 
IQO 

voo 

IOC 

loo 

100 
100 
lt?0 
LOO 
100 
100 
100 
LOO 
100 

loo 

LOO 
100 
100 
]Q0 



100 
100 
100 
lOP 
100 
100 
lOQ 
100 
100 
100 
100 
100 



100 
100 
100 

100 
lOO 
10 
100 
100 
JOO 
100 
100 
100 
lOD 
iDO 
lOO 
lOO 
100 
100 
100 
LOO 
100 

LOO 
100 
100 
100 



100 
100 
100 
100 
100 



FEDERAL AlO FUNDS ALLOWED 



Ffd^ral A>4 



llfi, 560.44 
L04,0$«-S4 
34,572.« 
l7T.l7l.a& 



t7fi,193-14 
109. 683. «9 
110.^7.05 

B5, 901 . 42 

igsjiJ'Oo 

I 0&, 763 .71 
112,669.64 



M. 92a. 22 
5'«,a77-43 
14,566.95 
79,067.94 
30.710. 93 
431.965.79 

45,27rt-47 
14&n22«.14 
17.0i4.U 



SccoodArj 
Fzd=ra] Aid 



&5,164-IKI 
]56,I1V00 



lS.6Hi;.B6 



21,459.00 
71,246.61 
IJO.950.53 
44,900.00 



6S,0J4.40 
IS], 240. JO 



I5,li5.oo 
15,843.07 



111,166.72 
90,371.09 



15,506.01 
16,150.41 

7y,577.$9 
17,157.54 

le, 100.00 

9,623.23 

i6.eoo.oo 

40,095.00 
45,107-11 



Federal Aid 
Grade Craning 



Fnrcit 
Federal Aid 
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FEOEKAL AID FUMDS RECEIVED 


PiynutiE Made 


FnfEral 
Prolcci Nd, 


Suie 


Emtigtncy 
trdcruGrxDli 


Toiil 
Fcilcril Funds 


R.fuUr 
Fedcfil Aid 


ScCDEidBrT 
Fcdtnl Aid 


Fcdcrd Aid 
Gride Croitiojt 


Federal AM 


EnifrgenCf 
FtdB.l Gfioii 


Tnril 


Projtei No 


; 186,000.00 


S 313,568.44 

lM.0i6.il 

94,571.89 

177,173.86 

1.743-34 

176.193.14 

309,881.69 

130,987,0) 

88,901.41 

199,125.00 

106,761.7! 

111,669.64 

9a.80O.OC] 

51,918.11 

14,877.4) 

48,466.95 

78,067,94 

66,654.6! 

4)1, 96). 79 

35,460- )0 

84,778,17 

190,129.14 

77,151.73 

21,941.52 

119,764.00 

116,1)5.00 

9, 88). 01 

11,138.55 

18,565.89 

)8.685.fi6 

11,115,00 

i. 300. 00 

11, 439. to 

110,481.41 

150.9i0.i3 

44,900.00 

1.911.67 

5. 351 -00 

111,300,00 

4i,i70.00 

197,900.00 

188,836.65 

81,143,58 

65,0)4,40 

)34.l)04,16 

19,9)1.61 

5,000.00 

35,515.00 

31,843.07 

71,104.06 

121,189.00 

«,15$.in 

97,073.84 

103,585.71 

370,590.09 

17, IS). 00 

103,880.00 
19,106.01 
58,150.41 

353,564.11 
19.664.19 
18,100,00 
9,615.13 
16,800.00 
99,095.00 
97.307.11 
29,7)0.31 
77.941.58 


1 116,168.44 
104,036.34 
94,171.15 

177,171.86 


f, 


t. 


t 


t 186,000.00 


f 111, 568. 44 

104,016-11 

94,171.89 

177,171.86 

1,743.34 

176,195.14 

309,881.69 

130,987-05 

88,901.41 

199.113-00 

106, 7&). 7) 

lll,6&9-64 

87,931.00 

51.928.11 

14,877.4) 

48,466.95 

78,067.94 

66,654.65 

431,965-79 

35,460-30 

84,778.47 

190,119-14 

77,151,7) 

21 , 941 - 51 

119,764.00 

116,1)5.00 

9,88)-01 

11,188.15 

18,56^-89 

38,685,86 

11.315.00 

5,!OO.0C 

11,419.00 

150,483.43 

1)0,950.53 

39,511.00 

2,911.67 

),))} 00 

85,855.00 

37,145.00 

7.916.01 

188.8)6-6) 

81,145,58 

65,034,40 

1)4,004,16 

19,8)1.61 

1,610.00 

)l,)li-00 

15, 84). 07 

73,304.06 

111,189.00 

6,1)6.00 

81,771.00 

20), IB!. 71 

170,590,09 

17,185.00 

1113,880.00 
19,506.01 
38,150.41 
51). 164. 11 
59.6*4-19 
8,401.00 
9,621-1) 
11,9)6,00 
99,095.00 
97,)07.11 
29,710.21 
77,94l.!8 


Aej!. 8, 19)1—. 
«i»4, 1919-.-- 
DK.6. 1919 

Mil 9, 19)1 

Stpi. 16, 19)5, 
May 9, 1911...- 

Ma7 9,1931 

Feb. 11, 1932--- 
Apr. 7, 19)1-..- 
Maf 16, 19)2..- 

Hr 6, 19)1 

^pE 19, 19)2. . 






61.A- 














61-e — 














63-A 


3074 


l.T4J,)4 








1,743. )4 


KBM.62-A 

61-(; 






176, 19). 14 
109,881.69 
110,987-0) 
88,901-42 
199,111.00 
106,763.7) 
113,669.64 
























6).A 

bVB 


























6)-C. .- 














64-,)..-.---- - 


















98 900.00 








(7,931.00 


W?GH-64-C ... 


4001 




11,918.12 
14,877.43 
14,166.95 
78.067.94 
30,710.9) 

4!1, 965.79 
35,460.50 
41,178.47 

148,119,14 
37,054.11 








Mar. 1,1931. , -. 
J.1f14, 19))... 
Mar 5, 19)1.- . 
Feb. 11, 1953. -- 
Nov, 35.1955 — 
Nov. n, 193).. 
Jul? 25, 1911-. . 

Julf !. 19)) 

May 4. 1954... - 

July 8, 19)5 

Feb. 11. 19)6... 
^pt.26, 19)4.- 
D«. 18. 1956..- 
F-b. U, 19)6... 
Feb. 11, 1956- - 

J.lj 1, 19)3 

-1U8 13. 1931 — 
Mar, 19. 19)8-. 
M4r. 19, 19)8.- 
Mar, 1, 1951--.. 
Ckt 25, 19)3..- 
Aag. I), 19)1.- 














66 - 




15,900.00 








23.900.00 


67., ,. -- 

68-A... .-,, 














33,943.70 








«,»43.70 


NKM.68-B 

70- — 


































)9,K]0.0C 
141,000.00 
40,097.61 
11.941.51 
]4,!00.00 






141,000.00 








E-71-A 




40,097.61 








NRMll-B 

NRM-71-B C)51. 
72.C... ,, 














54,500.00 


61.261.00 
156,1)1.00 


















71.1; Reop 

NgM-12-CC)l), 
MR H-72-C OH- 
71-D 












9,88) .01 
21,288.15 




11,188.55 














IB, IS!. 89 
18,683.86 




















71.A— 

VPK.7!-AS[ Eil 
WPMH-7)-A — . 
73-0 




11,315.00 








11,)IS.OO 
5, 100. 00 


















11,459.00 
71,146.61 
1)0,910.15 

)9,sii.ao 


















79,155.84 














7).I5. ,., 














7)-OR«Jp 

M1M-73-E 

N«M-7)-F !35j- 
WP0M.7)-G .. 
WPGH-7i-H — 
FAGM.7).J Cn 

71-A 

NRM.74J: 

75 

76-A — 

NRH-76-8 

WPCK-76-B ... 

76-C 

76-0 --. 

NR11.76-E 

WPMH.76-F— - 
WPMH.76.C.- 
WPGH-76.H ... 

77 

78-A 


5009 


1,911,67 








1. 911 .67 
).351.0O 

8],a]i.ao 

37,143.03 


Sep,. 26, 19)!.. 
Fet-a.l9M 
















































7,916.00 








188,8)6.6) 








Ma.. 11, 19)2 . . 
Feb, 5, 19J5-... 

Julr J, 19)) 

Jiill'),19)5.... 
May 11,1956--. 












Bl,145,!8 






65,034.40 
115,140.00 










180.764.16 








180,764.16 
19,851.61 
1.610. DO 


















55,511.00 
li, 845.07 








J.icie 11, 1914... 
.^pr 25,1954... 
Not, 19, 1954.. 
Ape 7, 1937,... 
Apr. 11,19)8- — 
























71.104.06 

111, 189. 00 

6,156.00 

81,773.00 
90,119.00 
180,119.00 
17,185.00 

103,880.00 
14,000.00 






































4068 




11J,)66.71 
90,371.09 








]dy 1, 193) 

Mar. 10, 191)..- 
Auj, 9,19)7-... 

Ann 9, 19)7-.., 
jQaelo, 19)1... 
Mar. 16, 1934... 
rvc 19, 19)4. . 
Ot[.ll,19)4... 




180,219.00 


















NRH78-.^C3«-. 

NRM78-A(55). 

'»-S-- 

79.A..-. 

*JRH79,A 

N«M79-A 

79-AM 

ti-S 

79-C 

80— — . 

81 
















14,000.00 


ll.iM.Ol 
18,150.41 
79,577.59 
17.)17.14 
8,401,00 
9,615.15 
12,936.00 
40,095.00 - 
49,307.11 




























27!, 786. 93 
31,306.61 




33,306.65 


















3011 












\pt. 9, 19)4.... 














1011 


59,OCC.OO 








19,000.00 
48,000,00 
19,750.11 
77,941,58 


June ). 1931.-., 
Auj. 1, 19)1—. 
Sep*. 11, 19)4 .. 
M". 9, 19)6.... 




48,000.00 
















NRH81 

NRH 81C)):.... 




77,941.58 
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BoAd 
No. 


COUNTY 


LENGTH 


TYPE 


Pel 

Cca{ 

Cantplecc 


FEDERAL Alt) FUNDS ALLOWED 


Fcdrr«l 


HejDlar 

Federal Aid 


StEOEHlatV 

Fedctll Aid 


Ftdeiil Aid 
Gr4dc CroaaiDg 




Pr^i«[ K-o- 


Milo 


Fat 


Fmcx 
Fadenl Aid 


fH 


74 
74 
74 
74 
74 
74 
74 
74 
74 
74 
i 

J 
3 
1 
1 
19 
19 
19 

n 

4 
4 
19 
19 
19 
!9 
19 
19 
1^ 

*-A 
4- A 
4^ A 

1 
2 

1 

ai 

fii 
ai 
ai 

ai 

81 
Bl 
SI 
J7 
17 
17 

US 

515 
ill 

U5 

Hi 
115 
11? 
in 
1 

5 

> 

«7 

47 

4- A 


SirAUTii 


9.100 
11.190 
11. B2] 

cm 
a.ny 

5.7)1 

5.757 
« 495 
t . JBi 

0.17« 
4.174 

B.m 

1.SJ9 
1 Ml 




H.8.ST. 

GilJtJ Eink 


ICC 
lOO 
100 
100 
ISO 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
IM 
100 
100 

lew 

100 
100 
100 
100 
100 
100 

100 
100 
100 
100 
100 
100 
100 
lea 
100 
100 

91 
100 
100 
100 

7S 

» 

100 
100 

55 
100 
100 
100 
100 

loo 

100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 


( 1Z8,0B3.51 
41,511.85 

5,4]1.9* 


f 


J 


t ., 








NRH aj-A , 




E.B.ST 








NRNi tA:\ 




199 


R B.ST 








NllH &J-B(15\.. 


M«rEdD.Cttfin-- . 


Coat. Bridge &Gr4dc, ... 

B.fl.S.T 

Grided Eirtb 








M-B-., - ... 


1,4SO.OO 
ll,lft7.B5 
7).5«4-0O 
10.4)5.11 
W,<55.l>0 
17,511.90 
»,St2,9a 








E-i4^ 








B4-C , 


MirtoD. .. .. ........ 




R.g.S.T 








E--94-D.-......-. 












ti4-0 & EiE 


Ciirt.!,.. . .... 




» S.S.T. 

OH. BndjsiiidJt.i.S.T 








SUM SJ-E.. .. 


M4ir>dn . .. ,. 


J70 








ilS'A 


StfDinck'VDtuiii 

Scmuia 1 c-X'aluii m.,-.. 

5cruiBufT „,. 








NRHftV^ 




«.B.S.T 

B.B.S.T 




















S'RM ft^.A^JS; 




».BST 

Cone- tt Srcc] Bridjjci 

PlaiD & BcJD. CoacTtK--- 

B.B.ST 

B B.ST 

E.B.S.T... 














iB9 


6l,«71.a) 
64.400,00 
79,919.45 

146,«]t.ia 
61,157-50 

14«,I74.4S 
44,011.40 

100.5<S6.95 










StnriRDU- 


i.aiT 

7.549 
9.1S1 
4.«72 
B.I19 

l.S9» 

O.HO 
10.014 


















E'tr-C- 


IcHcnia.. 












M4Hiti«n 










K 


C«ac. Brid^ci & CoDErfCf 
R.B.ST It Mmipliili.. 
Cone, Bridj^e ai CcnncEcre . 

Roadside toiprovcmfnc . . 
R.B.ST .- 








£-90 


ChirloEtt 












1.114 








SRM 91 


Mjrdn 








KBL H 91- ^ 


T.Tlof- 




111. Oil. 45 
11,805.65 








S'RH ?!-& 




ai 








SRH 9l-Cf3S^ . 


TivJnr 


4.6Kt 
0.H5 
4.«9 
0,701 

7.7U 


R.BST 

Gndcd Eirth.... 








MH 91-D 


T"lDr 


71. Ml .71 
•I6.0« 








S'H M 91-D 




















R B.S.T 








NRM 9J-D<W}-^ 


Tivlor 


50 


R.B.S.T. Mjc4^ph.lt and 
Haoattit btiigf 












\>iAc 




£-55- A 


1)4,551. » 

5,019.90 

167.051.14 

90,154.91 












66 










E-95-C 


Diit 


7.6« 
ll.OlA 
7.471 
0.W9 
1*776 
i.97» 
0.1«9 
d.345 
8.744 
«.74) 
<.1M 
i.llt 
7.191 

1.941 
1,445 

5.«5 
















Gr4dcJ Eirlb 
























Polk 

Polt 

l^',-— 

Ln. 

t^-T 


















74.5I9.<» 
50.307.09 
1,760.65 
57,450.00 
41,4«3.65 

101.416.00 
54. 910 .00 
51.150,00 
t7,095-l« 
ll,B04.4O 

154,700.00 

144,500.00 
51,571.14 
19,941.91 








NftHSJ-.^, 




Gtidtd Einh. 
















94-/1(3) 




R B.ST 


















Lcvr .. 


H B.S.T 

Cunc Bridjici &Gr4d«... 
R B.ST 








4J-EJ- 


16«S 
4* 

lit! 
7« 








U«y. 








ss-Ecr/ 


Cone. Bridj^t A <^r4d?. . , 

CMC- Brtd^ AL Grade 

Owscrete. 

Cone. &Si. Bfid^add 








NAN H'S 


HilliSortnijh 

KiIlsl>orou^h 
















94'Bi:0. 




55i 


















E-97'B 


974 


T.CS. flrid^E ..... .... 








Otaluoii-Wjltmi 

VaUon -. 


11-yu 

6,977 














S-B.R.M. _ 

T.CS. Shdje 


17,595 .01 
Hl.llS.O) 
19.010.00 
61,751.57 










1,211 








\'RH S7-E 






RiprapipiEiK Picri 

Grade JnJ S.B.R.M 

S.B.H.M... - ..... 










7.507 
7.415 
7.575 
1.655 
4.1M 
3. 591 
5.S94 
1.887 

s.on 

0.5O5 
1,099 








SMH 97K;:iy -. 


WjUort- 


























Bern. Concrete _. 


51,0«1.B4 




















NRH99C(35;... 


Hjllsbciraiij^h 




















76,556.00 
61.561.17 
7«, 114.65 
1,801.99 
109,471.45 




























RB.S.T 

R.B.S.T. - 

Caac. & Roadiidc tsip.... 










Gl.Jr.... 

Dait ... 










N'RM 101 
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FEDERAL AID f N DS R £ C E I V E D 


Pit^ntsc\t Made 


Federit 
Fto|«i No. 


SctEf 


Emerge 1K7 


TduI 
Federal Funii 




Ft^sial Aid 


Federal Aid 
Grulc CrofiUDg 


Fcdciil Aid 


F«lcr4i Graat» 


Toril 
Ft4cf.l FuaJ. 


Projecr No- 


tf iL>2,000.00 
41 ,5t6r66 


i 250.083.52 

83,037,71 
178.157.01 
11.073.50 
41,530.59 
2.480-00 
42,575.66 
73f3&*.00 
37,«23,52 
66.653.00 
39J65.31 
85.882.98 
28,561.32 
15. 332 42 
40,585-51 
126.035.31 
64.400.00 
79,929.45 
293,187.51 
114,663.00 
293.748.97 
87.861.84 
377.566.93 
3, Hi 55 
2*7.527,10 
35.7^.09 
117,952,73 
5I.S39.34 
1,656,44 
IO3.C6I.OO 

a3, 188.00 
400,»75.5l 

lQ.Oia.65 
332,403.56 
1(4,629.4] 
234,519.89 
56,579.22 
74*589.00 
67,413,17 
1,630-52 
57,450-00 
8l,fiO8.0Cl 
101.416,00 
54.980,00 
55.850.00 
rr,0Bl.I6 
83,767*77 
154,700,00 

144,3CO-00 

117,135-05 
109.941,92 
168.051.76 
101,537. 36 
21^.415.0) 
46.447.00 
129,113-74 

li4,645.97 
101, 613, &4 
179,190.46 
120. 017. 86 

76,556.00 
n8,77l.25 
165.994.16 

18.312.02 
251,73i.l3 


$ 128,083*52 
41, 518. 85 
12,014*16 
3t453.9a 


%- 


t — .— 


S-.— 


$ 101,000,00 

41,518,96 

156,142.8) 

6,641,51 

41. 5)0. 59 


i 110,081,31 
81,057,71 

178,157.0) 
12,Df73,50 
12,550,59 
2,480-00 
41,575.66 
71,584.00 
57,413-31 
66,631.00 
19.165.31 
81.882.98 
28.568.32 
29,531.41 
40,585.51 

116.055.)! 
57,960.00 
79,919-45 

293,187.51 

124,663.00 

291.748.97 
87,862.84 

177,566-95 
1,52)- 55 

187.517-10 
)5,799.09 

117.951.7) 
51.819.54 
1,656,44 

105.661.00 

8). 188 -00 

400,875-51 

10,026,65 

112,401-56 

169 ,629. 41 

2)4,519.89 

58,579.11 

74.589.00 

67,415.17 

),6)0,51 

41,9)8-00 

S2.WS,DQ 

101,416.00 

54,980.00 

36,861.00 

0.00 

as.lCT.Tl 

1)7,685,00 

19,851,<» 
117,1)5.05 
109,941.91 
168,031.76 
10),5)7-)6 
108,415,03 

44,447.00 
229.11)-74 
119,566.70 
1)4,445.97 
101.615.84 
179.190.46 
110,017,86 

76.556.00 
118.771-1) 
165,994.18 

18,511-02 
151,7)8.13 


Juljr 19, 1911... 
Fill. 7. 19)4.... 
Dtc 11, 19)4... 
D« 7, 19)4 ,.. 
Oc.. 16, 1916--- 
Dfc 18, 1916 - - 
hitt 16, 19)4.- 
Dti- 18. 1916... 
Dct. 12,1936-.- 

J«li 5,19)8 

Dec. 7, 1914 

Mar. 4.1913- — 

Ocl. 4. 19)4 

Mar. 7, 1936.--. 
Mar- 7, 1936 .. 
ScpE. 14,1914--- 






E,84,A 




21fi,j4l.H5 








KRH 84-A-..— 

NRM84.A, 

NRH84-B053-. 
S4-B 




&, 6*1-51 






















2,460.00 
11,187.85 
73,364,*[> 
30,415,11 
66,6534 00 
17.511*90 
B3.B«2,9B 










ll.lS7,f83 








11,187. 85 


E.84.C.. ....... 












84.C .. 




17,188.11 








17,1>a.ll 


E.84.D.,,,, 

84,D &Eat 

NRM94-E 

83-A 












3071 










21, 65). 41 














I8,3tia.)2 








18,568.52 
19,3)1.41 
40,585.51 
57,159-48 


MRH B5-A 

NRHtl-Ai:)!}-. 
NR.M B5-At)5;. 


4072 


29,J32-42 












4Cl.585.5l 














68,973,85 
57,960.00 
79,929.45 

146.636,16 
62,131.50 

146, 8^4.48 
44,081-40 

10O,5fi6.« 


















86... 


5013 












J.a. 8, 1914,... 

Jao- 18,19)4,,, 

Feb. 6, 1914 

Ftb. 9, 1914--,, 
Jan- 24, 19)4--- 
Frl..7. 19)5--- 
Mir 9, 19)6,... 
Ou. 11. 19)4... 
Mar 27. 1915..- 

Jiiljl7. 19)6... 

Joot 13, 19)5.-. 
Mar 27, 1915... 
Apr 7. 1917..- 

Apf. 7,1957-... 
Apr- 10, 19)4,-- 
Mar. 26, 1954 -- 
JhI? 26, 19)4..- 

Oit 8.191, 

Mar 19, 1951- - 
Mij( 21,19)6... 
Apr 1). 1917... 
S6?- 16, 19)4,. 
N6T. 16,1954,. 














146,549 )) 

61, 511,50 
146,874,49 

45,781,44 

177,000.00 

l.)2).Si 

154, 50*. 65 

11,195,44 
117,952.73 

18. 500.6! 

840.58 

103,661.00 

81,583,00 

186,116.85 

4,996.75 

165,172,42 

79,194,43 
1)4,519.89 

18.579-21 


E,87.C 

E-87-D 

E-B9 


3070 


62,312-50 










l4«,B74r49 












E.91 -- 


)D69 










WM 91 

NRH92..5.,. 

M1H92.B 

N'ftH91-C05)-. 

NRH 91-D 

NRM 91.D 

NRH92-DO». 

NRM91-DH53- 

E-9)-A 

E95-a 




154.5')5-65 


131,011,45 
13,603.63 










22,193-44 










117 951. 7J 










I6.^a(\.6i 


13*116,71 
816.06 










i^Q.iS 










1D1,*61,00 










9i 58SrOO 












LB6 116 fL5 


214,536.M 

5.019.90 

167.031,14 

^,234.96 




















IfrS 371.42 








E-9)-C 












E-94 

!<RH94 

NRM94 

94 & Esc 

MRH 95.A 

NRM9J-A 

9I-AH> , 

E-9!,C 

95-C 

95-D 

95-KH 

«-E(0,- 

N11H96-A 

S6-A t E>| 

9«-B(l)- 

NRM97.A 

E-9'7-B 

NRH97-C 

NRH,97-D. 

E-97-E ._ 




254,519.83 










^8,579.12 














74.389.00 
30,107. 09 
1,760,65 
41 .938.00 
43.488.65 

101,426-00 
54.960.00 
36,861.00 
O.OO 
12.804.*> 

137.681.00 

29,832.0^ 

' 51,972-14 

59,941,92 


















57,106,08 
l.i«l.>7 
































19,119,)5 


July 1). 19)4,.. 

Auj 16. 1937... 
Oti 7, 19)8 ... 

F<i IB, 1936-,, 
















































3014 


51.965.37 








51,963.57 












1015 














65*161.81 








65, 162. n 
50,000.00 
168,051,76 
88,141-18 
65,000,00 
17, 417, K! 
l67,)«-)7 
119.566.70 
1)4,645,97 
51,550.00 
1751, 190.46 
120,017,86 


Jim4 12, 1936... 
A«8- 13. 1914-- 
Mar21, 1916.. 
Ftb, 21, 1956.. 
No. 12,1914.- 
Junt 11, 1916.-- 
Auff-9, 19)5 . 
Mar 19, 1916--- 
Mar 19, 1916- . 
Feb. 1, 1914--- 
Jan 17. 1915--- 
Ftb 11, 19)6,.. 

Jao 1, 191! 

Apf. 10, 19)4... 
Oct- 19, 19)4... 
Der- 29, 1914.-- 
JoQc 19, 19)6... 




50 000 00 










lM.03i .'ff 












17,595 Ofl 
143.41503 
I9.D3O.00 
H. 751. 17 










65,000, 00 
















NltH.97-E 

HRH-9f7.G 

NRH.97-H J)51- 
NIIH-97J05:.- 
E.9S 














119.566.70 










134.645.97 














51t061.B4 


















NtlH.99 

N!lH-99-CC)5]. 




llO 017. 86 














76, 55* .00 
ft] .362.17 
76.284,65 

8.802.99 
109.471-45 










57.410,06 








57,410,06 

a«,7a9,5I 

9.709.0) 

144,266.70 


E-IOO-A 

NRH-101-. ... 

NRM.IOI 

NRM-102 
























144,266 70 
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STATE ROAD DEPARTMENT OF FLORIDA 
RECORD OF FEDERAL AID PROJECTS TO DECEMBER 31, I9i38 





Rn4d 
No. 


COL N TV 


L£NG T H 


TVPt 


P.-r 

Cent 

Conplerc 


FEDERAL AID FUNDS ALLOWED 


Frder«l 




Rcgnrar 
Federal Aid 


Federal Aid 


Federal Aid 
Grade CroMiDf 




Prajccri: fio- 


Mtl^ 


Fmi 


Fyrr^t 

Fedffa] Aid 


NK.H 10)^ A 


li 
l> 
1} 

n 

L) 
IJ 

4 
13 
12 
21 
26 
16 
1 
1 
1 
8« 
66 

17 
50 

1 

10 
10 
90 
17 
t9 
19 
316 
136 
15 
IS 
25 

2& 
26 
16 

JB3 
1S5 
Ifr-t 
164 
2? 
-IS 
^ A 
5 A 
4S 
76 
76 
19 
19 
19 
6 
S« 
il 
]] 
5 
4 
4- A 
4 
4 
* 
4 
4 
4 
4 
4 
4 
8 


Mab&iu 


7.211 
D.4ti6 
0.319 
«.8tO 
0.546 
O.J45 




R.B.S.T. 


100 
100 

lOa 

100 

too 
too 
loo 

100 
100 
100 
200 
100 

loo 

100 
100 

loo 

100 

100 
IDO 
100 
100 
100 
100 
lOP 
100 
100 
100 
100 
IGO 
100 
100 
100 
100 

1 

100 
100 
lOO 
100 
100 
100 
100 

too 

100 
lOD 
100 
100 
100 
100 
100 
lOD 
100 
100 
100 

lOa 


100 
100 
100 
100 
100 

9B 
100 
100 

92 
100 

91 

41 




* 


1 




SRM 10l•.^ 






«L.B.S.T 


















lOl'C ,....-. 


Nd^UB.. .,. 




R.B.ST ,. ,, 

Q.H. Bftdjtr Al R.B.5.T.-. 
Q.H. BrtdjEe & COD^felc.- 

R.R. Craiiinji S^^niJ* 

CoBciete 

Concrete and ftnck 

BickinjELOku Reiread...... 

R.B.S.T ..,.,. 

Caocrtie... , ,. , 

R.R. CrOi^mg ^ignali.... 
fUia and Rem Cdd^ rcic . 
O. H. Bridjjtt indCoaareif 


97. 43ft .00 








4'PGH lOJ'D...- 


117 

117 








WPGM lOJ'E. . 














Naum 












Brevard 


4. 677 
0.7B7 

7.161 
10. 2 W 

1,041 




90,110.41 


















?JRS 10* 


GadidcD . 












NRS ]07 


K^Fnando^FaKi^SuTiECJ^.. 
D*d« 

Dad«..„., ...,,..„ . 




'"" ' 








WPMH 1IJ5-A... 
























2.2«1 
0,O4& 
D.2)7 
D.480 
0.J4O 
1.419 
1. 074 
7.527 

3.W1 
8.»U 

4.731 












NRhj 109-B. . .. 


Ewranibia ....,.-.. 


972 










NRM lO^^CCJJ)- 














fl.B.S.T, Wjdtnmg 

H.BS.T 
























HiiA^^ 




R.B.S.T. Widratnx 

Rotd>LdeInprDV«EneDi... 
Graded Eanh 




































■SRM lij..r.... 


Lite 


114 


O.H &r\dgc and Af<pr 

R.B.ST _ ,, 






















Wajfiilli 










MRS ll7'Ai'>5i 




S.a.R.M..... .„... 










?CRS Jia.. 






Bifanioaiu Xef rctd. ..... 

S-CST 

Cone. Draiaage Sir. ^. 

Il.S.S.T 

T.C.5. Bfidft.... ... ... 




























74 
415 












Voluiia... _, 

KillsboroujitL 


6,27C 










>!B,S 111 












Pa:ai Beach 


4,774 
3.006 
0,J7J 

0.U7 

6.706 
5-373 
7.M? 
1.041 
1.494 
0.74t 
l.OLO 

>.ns 
3 . no 


R.B.ST. .,. 

H-B ST 

OH. BndgcftR.BlT.,. 
Cone. OH. ViadiiciAnd 
Ctiac'ece. ....... ....... 

Gj-aded Eirih 

SBR M 

Graded Eanh........ ... 












1,171 






























2l9tlOD,0O 




















SrD*«d.,..„ , 










NRSI2VC{J5^ 


Broward.^..., -._. 

Lcc_ ,,^ 

Lm „_, 










\RS IjJ 




S.B.ft.M. 










.SIRS ti4-a-^3i'. . 




SB.a.M. _ . 

S.B.a,M 

S.B.R-M..... ..,_..,.,„, 

ft.B.ST 

]toad*ide laifiroveaicnc. . . 
T.CS. Bridle 




















S'RS 116 . 


Cutlief. 






















NR^ lis 


Oay . 












SA3 












LafiT'Ecrt-SuiwjJiDce , . , , , 


(3.113 
3.0*7 
D.«3I 
1.271 

0.211 


Jt,B.S,T, _.. 

Koadiidc InprovemniT... 

Grwtcd Earrh.... 

Keio. Cone. & Grade . 

Cone, at &E«] BriJ^..... 

R B5.T -. . 

CdcK. Dr. Stiufrurc 

T.CS. Bndge 






















Lean 

Leon. 

Disie-GlUtiTM. 

DiiLcOiitfirLH 


W 
230 
UL 


3,000.00 
^,000.00 








NRMl^l 








SRH m 


















NRS l>] 


Lttert^ 










KRS |]4 


Gjir 


















Trutcd Timber Bridge.,.. 
R,fl.S,T. .... . . 










NJtS I^ 


Alachua. 


B.74> 














R.R. Crnt4>D j( SijpiAli 




"* 






NRM i^a-A 


Eiaruoia, ,,,., .-- 

Indian Rivfr 


Cl.191 
0.053 












SRH I40 


1B6 
360 

46 


Widen O.H. Br. i Appi,.^ 


























0.040 
l.»5 
I.SIJ 


Brid(ff andCoQCrftC 














ia.5ifi.ii 

11.^30.00 








l*VA(2j 
















134 










UJ-CU} 




2.190 
1.190 
5.7S1 
3.793 
2.763 
















33 ,400, 00 








O'liTil 




Gradr^d £arih 








14J-DC1? 

HJ-ECl) 


Ou^ll 




Cone re cf ..., , 

U'.P.,Con4:. Br. «Cone... 
R.R. CroiitDjc Si^ali 


35,053.00 








EKiv*! 

Hlghlajjdi _.,.. 


196 
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RECORD OF FEDERAL AK) PROJECTS TO DECEMBER 31, 1938 





FEDERAL AID FUNDS RECEIVED 


Dm Fiiul 


Frdfral 


STite 






fcJeril Aid 


SccniHlirr 
Fcd:rAl Aid 


F?dcr>l Aid 


Fof«i 
FcdeiMl Aid 


Fedfral Grintl 




Prfljcri No 


I 101,514.29 
fi,133.39 


g 191.636-41 
ll,600,a» 
5l.SJ0.ttJ 
57,4il.OO 
79,6*5.00 
]I7, 1*6.00 
4,500-00 
157,764.01 
85,505,94 
56,715.21 
537,0?6.80 
241,499.00 
1.450,00 
IQ J, 113, 97 
ll7.6S7.Il 
37,559.67 
10,606.54 

ii,«5t^.a5 

11.501.16 
a, 174. 70 
77,687.16 
A^,7B1.95 

9S.*75.40 
10.547.55 
70,500.00 
53,705-80 
70,469,19 
11.116. 45 
117 ,01*. 02 
24,791-71 
92,075.65 
94,636-55 
71hJU.85 

119,900.00 
51,414.97 

57,006.00 

)V,^5Soa 

10,841-46 

3a.)6i,ori 

I1J70.J7 
ll,7W.55 
5J,1»-H 

8,000-00 
92.164.25 

7.482.61 

5,4S6.6I 
1[9.6«5,0« 
51,05). 9a 
119,758.75 

S, 570, 51 

6,534,17 
15,459-9* 

4,4fl5.»7 
19,250.11 

1,800.00 
17,584-44 
15,B&I,01 
15, 143- 61 

A. 000. 00 
5] .725.19 
11.550.00 
15.845.15 
46,500.84 
55,^00.00 
79,216.00 
55,055.00 
112,130.00 

3,214.31 


S 90,111.11 

5.479,eo 


$ 


t 


1 


J 101,514.19 
6.122.29 
31.550.00 


1 192,656,41 
11,600-89 
11.550.00 

57,458,00 

75,461-00 

U7,5*S.OO 

1,970.00 

197,764.05 
99,503.54 

56.731-21 
337,036-9(1 
341,499.flO 

1.055 00 

101,121.57 
[17,637.11 
37,598-67 
10,606.34 
11.850.95 
11,903.16 
8,174.70 
77,687.16 
80,794.95 
95. 47 J. 40 
10,547.55 
70.900.00 
52,705-90 
70.+W.19 
ll.U6.43 
117,016-01 
34,782.73 
51,025.6) 
84,616.55 
60,659.00 

o.on 
51. 4 14 .97 
57,006,00 
35,555.00 

10,941-46 
38,561,1X1 
11,170,17 
11,795.55 
fll.lW 11 

9,000-00 
82,164.13 

7,492.61 

5,416.61 
15,665.U6 
51.051.96 
129,759.73 

9,570-51 

6,539,37 
15,458-96 

4,485,87 
18. ISO. 31 
D.OO 
17.59S.44 
31,861.01 
15.145.62 

8.000.00 
51 ,719.15 
15.747.00 
15,845-29 
46.300,84 
31.166.00 
79,116-00 
10.604.00 
18,501.130 

1,114-11 


JiiltlO, 19»--- 
Sov. 18. 155* -- 
Mar 11, 1919 - 
Doc 11.1556..- 
Apr. 21. 1558-_- 
Oc[ 14. 153a..- 

Jurt? 16. ISI5.-- 
May 9, 1935 . 
.\ii^. 11, 1914--. 
N-nv 2[>. 1955- - 

Jin 14, 1918 -. 

Mit. 19, 1936... 
J»n?9, 1916 

Feb. 11. 1556-.. 

>liif. 1, 1914,.- 
Junf 17. 1956-.- 
jEine 24. 1916 - 

Dec 14,1914... 

Feb- 20, 1915. - 

.\pr 9,. 1915--. 

.\pT- 15, 1915- . 
JuJt 15. 1535--- 

\pr 9. 1937. .. 

Ajj(. 11, 1514 - 

^Mg. 11.1955.-- 
.Ug. 3, t91J---. 
Nov IS, 1913 - 
Ffb 11. 1935 
May 13, 1936... 
Jiik, 1955 


NRH'10>A 

MlM-tOV^.- 
WPMH-10).B... 
lOl'C 
















57>^sa.oci 










75,66^.00 








79.»],00 

117,>le,00 

3.970,00 

107,541-63 

85,505,94 

56,755.11 

127,016.90 

141,459.00 

2,033.00 

301,112-97 

117,657,12 

27,558.67 

I0.*»-14 

i), 850. 85 

11, 901.lt 

9,174,70 

77.6t7.l6 

90,7^4-91 

95,471-40 

10.147- 5S 

70,900,00 

51, 705. to 

70,465.15 

12,116-41 

137,036-01 

14,781.75 

52; 015. 61 

84,626.55 

60, 638 -M 


WPGH-101-D. , 
WPGM 103-E. - 
WPGH-105-F-.- 

NRH-104 

NRS-lO<i.- 

NRS-106. ...... 

NRS- 107 

WPMH lOS-A,. 
WPGMIOS-B.. 
KRM lO^A — - 
NRM 105-8.--- 
NRM 109-CC>5> 

NRS 110. _ 

NRS HI A..... 

NRS 111 „- 

NRS 113-A 

NRS 114 

bfRM 115. 

NHS 116 ,. 

NR& 117..^ 

WHS 117'ACJ5>. 

NRS 118 

SRS115 

?JRS|lo 

SRSllOC35i... 

NRSlll 

SlRSlll-BC55!i- 

NftSlll 

VPQUin. , 

FAGMIII-BCO 

NRS Ill-A 

NRS 12VA05I. 

NHS in-cCis) . 

NRS 114 

NRS 124 B(3S). 

NRS 135. 

NRS 116. . .... 

MRS 117 

NRS 118 

NR5 115 ..- 

NRS I29-B(35)- 

NRS llO-A . 

NRH 111.. 

NRM 131 r- 

NRH 111 

NRH III-BOSX 
NRSlll--,-,.. 

NRS 114 

NRS 155. 

NRS156 

Wt»CMl5*.„. 
NRM 118-A.... 

NRH HO 

NRS I4l,.._.. 

NR.M 142 

NHH l43-,\.-.- 

141- .^(1) 

KRH 141-B(15}. 
NRH 145-CC35). 
Ml-CCl]. -.---. 
WPMH 143-D,, 
145 DC2) 

145.ECn 

NRH 144 


4091 


]17,>B6.{n 










4096 


4,500.00 












107,S4).fi3 


90,110^41 










99,505-54 










56,711.21 




































1,4S0.00 












301,121.57 
























17,598.67 
























1). 850. 85 












11,501-16 
























77r*S7'l* 




































10,147-55 
























>3,705.SO 










4057 


70,469.19 


































14,781.75 












92,02S-*1 












B4,61d.» 












71.112,99 










4051 

4064 

4045 








0.00 












51,414-97 
57.006.00 

55,553 00 

10,841-46 
3?, 161 .00 
15,173.17 

11,755.55 
91,116.11 

a. 000-00 

9l,LS4.31 
7,4«2-6I 
9,496.#L 

14,665.06 

61.013. 96 

129,758.75 

S. 570-51 

&, 919-17 
15. 458.96 

4,485. 97 
19.25011 

0.00 
17,1*8-44 
25,861-0], 
19,241.61 
9,000.00 
11,111,07 


Sept 15,1915.- 
Dcc IB. 1956- 
Dt.-. H, 1917. . 

Junt, 193* . 
DtC 11, 1916... 

Junt.lO. 1936-- 

Jitnc 18, 1916... 

Dec. 7. 15V! 

AiiB.'l 1.^554... 
Scpr. 9. 1915.. . 
Feb 14^15)6-. , 
I>ei. 13. 1914 .. 
Aug. -?, 1915 ... 
Aujt B.1915-- 
fch. 14, 1516... 
Mar. 7. 1956 
Aug. 2], 1914. . 

>trlD. 1916--- 
%p:- 21,1914... 
M»* 15. 15».-, 


57.006.00 










>J,55l.oo 












10,941 .46 






















4059 


11,170.37 

11 r'?99-51 


































B2, 164-11 






































5.000.00 
KPhOOaOa 




















119,756.75 






















6,915.17 
15,458.56 


























IS. 2^. 11 
























l7.5Ba.44 










Oct. 10, 1914... 
Scpi. 9. 1935 . 
Ault 19, 1935. . 
Mar 28, 15)5.- 
Jniy 30, 1556.-- 

tAmr. 11. 1916-.. 

May 29. 1916.-- 




15,861.01 












19.141,61 


























18,316.12 
15.747.00 


















3079 


1 5.845.15 








15.845-29 
46,300-84 


46,500-94 














n,I6«-00 








5oeo 


75,216.00 








79,246.00 


Dtc.li. 1916,-- 




10,e04.00 
18,501.00 
























2.1J4.52 








1,214.31 


Sepi. 10. 1915.. _ 
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STATE ROAD DEPARTMENT OF FLORIDA 
RECXIRD OF FEDERAL AID PROJECTS TO DECEMBER 31, 1938 



PtQJccE Ha, 



NHS HJ.-.- 

UPSS lJ5-Pn -■■ 

SRM 1« - 

N'kS HTCJI) 

NllSi4»()5).-.. 

SR51J5CM) 

\!llS15C<)5:i -. 

MftSlil(H) 

NRSlsWi> 

NRS15«0« 

NRSisJCiJJ -- 
?^^^slslO« — 

NRSmdj) 

}JRS1J9<15>.... 

NRSiealM; , . 

NRS 161(35} 

WPSOISI-S 

MRM 161()5)... 

MRM istcis;... 

«PH 1«-B 

BPMH IH B... 
MRS 1 66(11).... 

WKS IH-B 

WPMil66-B 

ft'P50 166-C 

*'PMS 166-D.... 
WP.MH ie7-A... 

167-A 4 Elf. 

WPGM I67.A... 
SRM 167-6(55;: . 
WPCM Ifi7-C-.. 

167-[Xi^ 

\RK 168-a;>5}- 

ie«-B 

I6».C 

i6»-D;i) 

N RS 169(55 v.. . 
FAS 169-6(1).... 

N'RS 170(5i; 

NRS 171(55;...- 

NRS 171357 

MIH ni-S()5). 

WPSO 174'A 

WPSO 174-6 

WPH 1?5-A 

NRH n5-B(55j. 

V?H IJS-C 

WPGH 175-0,., 
WPMH n5.£. .. 

17J-r 

17J-H(1) 

H'PGS 176 

WPSS177 

WPGS17S 

WPSS179-A... 
WPGS 179-6 

WPSDIW 

WPSOlSt 

WP50iai.B 

WPSOll) 

»PSOU)-.5... 
WPMS 115-6.... 

ft HS01B7 

WPSS IS, 

WPSSIW , 

WPGH191-A... 
WPGH 19Z-A.,. 
WPGH li<,.V... 
WPCM l»l-B.. 



Rmd 



37 
110 
115 



16.A 

I) 

15 

15 

111 

191 

Co 

34« 

Co. 

City 

Co. 

109 

lis 194 

4 

1 

) 

5 



Cithoun... 

Cilhoun 

CisriH ,,, 

S»nT> Ro»i 

PlKD. ,...^^.. 

Polk. „ 

LiEwrlT 

C^^iim 

C»rrai^... 

Hirdcc.. 

Okilomi 

Udioii .. 

KoIlDEX . 

Df Solo. 

Oiccol*, .,,,,, 
Okeechobee, 

SjfuoiA..-, 

DuTii 

Brulfnrd- 

Bradford . 

Jicbtan 

Jjtkioq. 

JiffciOfr r 

Jickiofl. , 

Jjckula 

Ofandf 

Orangt., 

Oraffgc .,, 

Orange 

Orange.. 

Oran|r.,. 

Palm Beach. -- 
Palm Beach.. 
Palm Beach.. 
Palm Beach... 

Okccchohce 

Okeechohee — 

S^jmter... \. 

Htj(htaj]da 

Gltdei... 

Collier, 

WjkelU 

Fraakljfl.. 

Lake 

Lake. -... 

Polk,., 

Polk 

Polk 

Pfllk 

Pott. 

Marccjn 

Lere , 

HitliborODgh.. 

Pa«o .,,- 

Pasca 

.Alachua 

Bf£(.ard 

Dad< 

Duvil 

Lake 

L*Lt.... 

Mnr^nn ,. 

Martin .. 

Piin Bcich... 

Mamo.,^ 

HdIbci,,, 

Piacci ,,. 

Hcmaada,.,,. 



LENGTH 



1.J45 
1.179 
0.315 
1.664 
2.aM 
1.2iS 
G.4S0 
1. 504 
0.175 



5.64t 

1,771 

5,077 



).J31 
0,3>1 



1.574 
0.4lt 
1,714 
1,141 
O.SIJ 

i.m 

o.+» 

D,t54 
1.635 



0.559 



0,191 
1.5)B 
10.037 
9.9M 
3. 196 



J.971 
5.S41 
S.ll] 
0.760 
1.751 
521 
0.161 
6.436 
5.15* 
0.5» 
7.411 
1.069 
1.761 
0.527 
4-011 
5.405 
3-007 
5.506 
5.641 
0.155 
4.138 
6.561 



0.195 
0-31S 
0,546 
0.104 



175 
13) 



75 
100 



Bii. Surf. lefreacBMnT-.-. 

R.B.S.T 

R.BJ,T 

SC.S.T- 

R-B.S.T 

R-BST 

T.C.S. Bridj^ & Grade.-. 

S.C.S.T 

R-BST 

R-BST 

T.C.S. Biidgc 

SC-S-T 

R.B.S.T 

SC.S.T 

T.C.S. Sridje., 

T.C.S. Bitdjci, ,,-,, 

SB-R-M 

^Ein. Concrete 

n.R. Crdiiinf signal* 

R-B-S-T 

R.B-5T 

S.CS.T. 

SCS.T _- 

S.C.S.T 

GfidtiSCJ.T 

Quit tS.C-ST 

Grade & Cunc BridRet-.. 

Concrerc- -. 

R.R. Ctosiioj Si jDali 

L'.P. dc Cane. .Appe 

R - R . Croiaiaf Si |:aaH 

Concrete. 

T.CS er. &Gi(dc 

Graded Earrh ,,, 

Graded Eirth ... 

Graded Eafih. 

TCS eridfe 

T.CS Bridj^ 

R.R . CrmtiOf StjtnaL. . . . 

R-R . Croi^ng Stgnals. 

T.CS. Bridp 

T.CS. 6rid^ 

GfadcdEarih 

Graded £ar[h 

Ctaded Earth.,., . 

Ctaded Earth 

Graded Earth 

OH. Bridge i Grade .. 
Gradrd Earth. ... 

Graded Earch 

Bridge A Graded Earth.. 
O.H. Btidje « R.8ST.. 

R B ST. 

Graded Eanh 

Graded Eirth 

O-H- Bfidgt aiK.B-S-T.. 
Tim. BriJ^ & 5 B.R.M.- 

S.B.R.M - 

R.BST 

Tim. Brid^ & Sh«ll Base 

S.CS.T. 

S.C.S.T. .. 

S.C.S.T 

S.BR.M 

T.CS- Briilga 

Widen O.H. Br. It Arpr - 
O.H- Bridge ft Cone.,,.. 
OK, Bridge (t R.B.ST.. 
OH Bridge k R B ST . 



Per 

CcCit 
Coniplere 


FEDERAL AID FUNDS ALLOWED 


Federal Aid 


Secandirr 
Federal Aid 


FtAtti.i Aid 


Federal Aid 


100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
IflO 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
15 

too 

30 

100 
100 
100 
100 

1 

100 

I 
loo 

100 
lOO 
100 
100 
100 
100 
100 
100 
100 
100 
100 
75 
100 
I<H 
100 

loo 

100 
lOO 
lOD 

IM 

1<» 

100 
100 
100 
100 

100 
100 
100 
100 
100 


S . ..... 


|.... 


J^ ^ ^.., 


J-- .-- 











































































































































































































79.366.00 






























9,550.00 














113,100-00 
177,500 .on 
104,900.00 






















9,lVi.i» 




















































































11,300,00 
51 .450,00 
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7.647.17 
84.914.00 

6.1)0.0) 
)1,66)-01 
57.nl. 14 
69.1 10. OS 
47.962.66 
16.764. V> 

8.6J7.0) 

lU.m.oa 

S.>46.2« 

37.516.40 
7t.l)7.33 
35.943.46 
U. 464-05 
li. 500,54 
65tdlO.OO 
41 ,955. 01 

1.546.00 
75. 106. 00 
10.379.00 
53,155.58 
lS.J6e.D0 

7. 403 -Co 
71,056.00 

3,700.00 
J80.537.00 



1.700.00 

154,1».95 

8,700-00 



ia7,5«7.0C 



10,«9-'M 



4,111.00 
5,443-00 

j.asi.u 

8,D$5.0O 
71,476.00 
68,403.00 
77,fti;.00 
14,100.00 
47,108.00 
11.176.00 

7,616.00 



69.410.00 
150,6)7 00 
56,617.00 
55.300.00 
74,419-00 
5S,51J.[« 
66.568.00 
71.B70.00 
74,7!l-ai 
71,895.00 
5,lJ4.0O 
48,178.00 
35,761.00 
ei.lfiC.OO 
15,461.00 
)9.8».0O 
5fi.717.05 
4). 917 .04 



Toiil 
FciciMl FnDi 



FEDEELAL AID FUNDS RECEIVED 



Federal .5 ill 



7.647. 
84.914. 

fi.llO. 
11. Ml. 
57.631. 
6S,1I0. 
47.961. 
16.764. 

8.6*7. 
118. 15B. 

8.546. 
)7.)16. 
78.157. 
35,943. 
11,464. 
I), 300. 
65,810. 
41,855- 

1,546. 
75,106. 
10,579. 
55.155. 
19.166. 

7.40). 
71,0!*. 

3,700. 
190,587. 
79.366. 

5.700. 
134.19!. 

8,700. 

9,550. 
107.337. 
115,800. 
177. 5«0. 
104,900. 
10,6)9. 

9.850. 

4.811. 

5.44). 

5.851. 

3.0S5. 
71.476. 
63.401. 
77.611. 
14,100. 
47.103. 
41 .176 

T,«16. 
11.500. 
51.450 
69,410. 
150,637, 
56,617. 
55,500 
74,419, 
55,315 
66.363 
71.870 
74,781 
71,893 

5,154 
43,179. 
85,671. 
61,160 
15,461 
39,995 
56.717 
45.911, 



167.110.00 

1)1.110,00 

0.00 



11.500,01 
U.IM.OD 



S?CQad4rf 



Federal Aid 



FiJ«iI 
Fcdcrii Aid 






7,647.17 
84.914-00 

6,130-01 
11.685-01 
57,6)1)4 
69.1)0.03 
47.9&2-fi6 
16.764,30 

9.697.01 
119,133.09 

8,546-19 
57,516-40 
79.157.1) 
53.945.46 
11,464.05 
13.500-54 
61, 810. W 
41,855.01 

1,146-00 
75,106-00 
10,179-00 
55,155.58 
19,166.00 

7,403.00 
7I,0«.00 

8,700-00 
180.387.00 



Touf 
Fedcril Fiindi 



0.00 
30.579.00 

0.00 



10.655.70 



4.811.00 
5.445,00 
5.857.11 

8,085.00 

71,476-00 
69,401.0) 

77,611-W 

14.100-00 
47.108.00 
41,176.00 
7,616.00 



H.410-00 
150,637.00 

56.617.00 
55.300-00 
74,429-00 
55.513-00 
6fi, 563-00 
71.97o.li0 
74,781-00 
71.195-00 
5,154-00 
48,173-00 
85,761.00 
ei ,160.00 
15,461.00 
59,895-00 
56,717.00 
57,188.00 



7,&47.17 
S4.9H.0O 

6.1)0 03 
31 ,66). 01 
57,651,54 
^.110.08 
47,962.66 
16.764.50 

8.fi97.01 
113.1)8-08 

a,54&.i9 

37.116.40 

73.157.1! 

35.943.46 

ll.*«4-05 

]),500.54 

6).820-ffil 

■11.555.01 

2,546-00 

75,106-00 

10.)79-03 

3). 155. 53 

19.166-00 

7,40).KI 

71,0)6.00 

3.700-00 

180.537 00 

79.)66.00 

0.00 

80.579.00 

0.00 

3,415.00 

107,587.00 

167.110.00 

131.120,00 

O.OO 

10,639.70 

O.OO 

4.811.00 

1.443. no 

5.852.11 

8.0S5.0O 

71.476.00 

68.402.00 

77.621.00 

14.100.00 

47,108-00 

41,276.00 

7,616.00 

11 ,500-00 

26,159.00 

A9,4lO.OO 

150,657.00 
56,617,00 
55,300.00 

74.419.00 
55.515.00 
66.568.00 

71.370,00 
74.791,00 
71.893,00 
5.154.00 
48,178.00 
95.761-00 
61,160.00 
15.46],OD 
39.395.00 
56.717,00 
57.198.00 



D4tc Find 
Pa7m?nt Mxdr 



Jin. 17. IU)5. . 
Apr. 17. 1913- - 
jul» 10, 1955-- 

M4r. 9. 1916 .. 
Feb. 11.19)6--. 
Aug. 19. 1955- 
Mir 11, 1956. 
.Miy 29. 1936. . 
Apr 1). 19)5-. 
Mat 11. 19)6-. 
M4r 7.1936 . . 
M4]r22- 1916 . 
Jjlv 10. 1916- - 
Miy 19. 19)6-- 
Mj.>19. 19)4-. 
Majll. 19)«.. 
Afrr-9. 1917.-. 
N4ar.7. 1916.-. 
Feb 5. IS33... 
Aug. 14. 19)7 . 
.^up. 14.19)7., 
Oc[- 15. 19)6-- 
Jin 11. 19)7.. 
.4pr- 7. 19V7.-- 
Mar- 29. 19M 
Mar 14, 1"9-. 
.4uj 9. 1957 - 
Mil. 19. 1938.. 



Noi. », 19)8_- 



Jiit.10,1954- 



Keb 5. 19)3-. 
Jnnt 5, 19)7.-. 
Oiit. 15. 19)6.. 
Dtt 11.19)6.. 
Apr. 9. 19)7. ■ 
J4n 7. 1913 . ., 
.^pr.7.1957... 
D«. 51, 19)7.. 
Mj; 17, 19)8 . 
Dec. 17, 19)9- . 
Ma* 17, 19)3 - 
Oci. 7,19)8 .. 

Jan 11, [933.. 
,41>r. lo. 1917.. 
Jao 5,19)8... 
Ap 9, 19)7... 
Mai. IB. 1958 . 
.5in!. 11,19)7.. 
JiQ ).19)8-.. 
Auj?. 11. 19)7 . 
Auj II. 19)7. 
Afn, II. 1919-- 
Mar.l9. 1939. 
Jaa. 7. 19)8--- 
.^uj 9, 1917-- 
Jan- ).19)8-.. 
June 10. 1937.. 
Qci. 7. 1917... 
Noi U, 19)8, 



Feilccil 



SRS H5 

Wres H5-B.... 

SRM 146 

«!RS 14705)-.. 
MRS 14905}.-. 
MRS 149C)5). . . 
N'RS 15005). . . 
•IBS 151 OS)... 
MRS 15)011... 
NRS 15405}-.. 
NRS1550!;. - 
NRS 13*05/... 
MRS157{)53.. . 
NRS 15903}... 
MRS I60<)5}... 
MRS 161 05}-.. 
WI>SO 161-B.... 
NRM 16105).. 
MR.M 164C))J.. 

WPH 164.B 

ft'PMH 164-A. . 
NHS 16605)..- 
*PSS 166-B.... 
U,'P.US166-B... 
WFSO ie6-C... 
WfMS 166-D.-- 
9i.FMH I67.A.. 
167.A * Ear..., 
WPGM 167.A.. 
NHM 167.B05} 
WPGM 167-C-. 

167-DCl} 

NKH »69-A(5i} 

163-D 

163.C 

163- DO' 

(•RS 16905). .. 
F,5516.-b;i) -- 
NRS17[<^5)-.- 
NRS 17105}-. 
MRS 17105} — 
NRH I71.AOS:. 
WPSO I74.A... 
T^'PSO 174-B..-. 

91'PH 175-A 

NRH 175-BOij 

.WPH 175< 

WPGH I7VD, 
WPMHni-E. 
n5-f' 

ni-HCl} 

*'PGSn6 — 

WPSS177 

WPGS17e 

WPSSn9-A. . 
WPG5 179-B.- 
WPSO 180..--. 

WPSO 181 

WPSO 181-B 

WPSO 185 

WP50185-A- 
ft'P.MS185.B.. 

WPS018T 

WPSS 183 

WPSS189 

WPGH 191.A.- 
WPGH i92-A.. 
WPCH 194.A.- 
WFGM]94-e.. 



Slate 

Proieer Mn 



2015 

1016 



4092 
4[J91 



4007 
40da 
4009 
!019 
4054 
lOlD 

loll 

5056 
)04) 



3011 
5046 



4010 
405S 
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Mo. 


COUNTY 


LENGTH 


TYPE 


Per 

Ctnr 

CoBplrte 


FEDERAL. MD FUNDS ALLOWED 


F*defil 




Rcgnlir 
Federal ^id 


Ffdeeal Aid 


Pedcril Aid 
Cjra^c Crossing 




Proi«:r STo 


Miln 


Feci 


Forest 
Federal Aid 


194-C 


5 

104 
J 
) 
V 
1 
ft 

162 
30 

17 

CJtr 

Oi* 

15 
15 

Ciir 

Co- 
) 

17 

4 
1 
10 
10 

1 

7a 

4(old^ 
U 
34 

Cji» 

ClEV 

176 
16 

r.iiv 

City 

17 

16 

3 

10 

Co. 

Co. 

4 

176 

21 

1 










100 
100 
100 
100 
100 
100 
100 
100 
100 

100 
100 
100 
lOD 
IK 
100 
100 
100 
100 
100 
100 
100 
lOO 
100 

Ida 

100 
100 
100 


s ii4.Boo.ao 
97,;m.oo 


1 .. . 


1 ., ...... 


(...._. 








Concrtrt 

R.R. Crmjias SigniU. . . . 

O.H. Brid^ & toic...... 

TC.S Btidjic & Sridc .. 
Gndcd Ejrrh 








WPC H 3 95- a 


MaaibX 












Duvil .__. 


1).4JS 
7. 751 
1.H16 

i.jn 


IIT 
17i 




















Vk'PSS 191-^ 


Vofu»(*......- 

Vtilujia 






















WPGS 101 


II] 


O H. firid^ & Concrete.. 
*.R, rro.iinsSipi.li.... 
R.R. CroMing Stjn.li. ... 
R.R.Crni>m£Si£nab.... 

A.R. Cro.iiFig SijndU 

O.H. E^ridite & Coacretc.- 
R.H C™i.i.j<i,n.li,... 
R.R.Craiii.jSipiili.,,, 
R.R. Croiiiilg Sijfi.U.... 
R.R: CrofimsSipiAli.... 
R.R, Crossing Sijpiili.... 
a.R. C^oiitn;St|D.ls.... 
R.R. Crossing Siiiri.l..... 

S BST 

O.H. Bridge ft R.B5.T... 

K.ll. Croiiisf Sijnals 

SC5T 

Pit Sciitei 4 .^fipr... 

?ii£caici k Appr 

Pit&alej A Appr . 

Pit ScaJtt & .^ppr. 






















ft' POM lOfl-B 


\Jicliaa 














WPGM iin 


St Lucie 














WPCM 111 


lodiaa RJiri:r 














WPGM 314 


PoCk 


0*<li 


IfiO 






































a'P(;M ^IC'-EI' 


D*^ 














U''PGM JI6-C 


0*iie 














ft" PGM 21«-D 


Didc 














WPCM 217 
















WPGM llB 


HighlADdi- 
















PincJlu.- 

Pintllit 


O.JW 














200 




















WPMi 111 




0.089 
O.IM 
O.OKI 
D.OM 

o.m 

O.JM 
O.W 














Puiniin 




i.9Sa.oo 

l.fiOO.OO 
1. 700.00 

i.eoo.oo 

6},)00.00 
7J.4yj.00 


















124 














416 


















*'PGM 137 












De Soto 


O.H Bridjr It R.B.S.T. .. 
R.R. Crossing Sign.l,..,, 
R.R.CroF.in; Sign lit.... 
R.R. Crossing Signals. . .. 
R.R. CroM.ng Sign.li .... 

R.R. Crossing Signih 

R R. Cros*Fog Signils 

R.R. Crossing Signsls. . .. 
RR Crossing Sign.ls.... 
R.R Crossing Sipiili.... 

R.R. Crosijag S.gails 

R.R. Crossing Signals .... 
R.R. Crutsing SigiMls. ... 
R.R. Crossing Signals.... 
T.C.S. Bridge & Gride... 

Ci>nerele. , 

OradF t S.B.R.M 

R.R. Crossing SijlndT^. ... 
R.R. Crosiing Signal..... 
Cosit jk Stetl Bridge..... 
R R Crossing Sijn.Ii.... 
O.H. Bridge & R.B.S.t... 

Cone, at SreeJ Bridge 

Higb^.f Planning 

Highway Planning....... 


100 

100 



100 

ino 
loo 

100 
100 
100 
100 
100 
100 
100 
loo 
100 
100 
9i 
100 
loo 

lOo 
100 
100 
100 
90 


















WPGS319 




























WPG^ 3\1 
















WPGM m 

WPGM 2>t, 

WPGM 113 

WPGM 256 


Brevafd . 

Indian Rjv« 






































Piln htmcti 














































Diit... . 














WPGM U9-a... 




























U.STO 
J. 11 J 
l.IH 


7! 


I75.joo.ao 

l)«, 900.00 
H, 850. Ml 


























































HH-.^tl) 

WPOU 249 


Duvjl 




I.»I) 


1>4,000.00 


















HtJIiboroajth. 


a.U9 


ISO 












91, 14) .04 

to, 170.84 
15,000.00 








SWkPS-1 


Sr>cc Wiit 




lo.oet.o) 


lo.cia.m 




















TOTALS ,.... 














t,S<J.55S 


10.5*0 






S 19.164,511.40 


t 105,411.00 


t J3i,ll«.00 


t 14«.I19.1> 




Net Lmjitht 


lW-«) 


J.B16 


















i.ni.rri 


M.tl4 
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FEC^EAAL AtD FUNDS RECEIVED 




Dan Eiul 
Piirin:i][ Mid? 




Sutr 


Emctgcdcir 


Total 


RtSQUr Second irr 
Fcdwil Aid F(def»l A»d 


Fcdcil Aid 


Pii,»i 

FtJtrjl Aid 


Federal Gr*B[i 


Totll 

FrJcr^ FuEldlk 


Pfojrtt No. 


i 


t 114.S0O.OQ 
97, 550 00 

3.700.00 

T6, 6oo.ro 
»5,ioo,ro 

55,7ro.DO 
11,110.00 
li.9fi5.00 
1,900.00 

5, iro.ro 
4.iro.oo 

l.B5o,00 
104.940.00 

6, iro.ro 
4.a*o.ro 
J.J50.m 

3.150.00 
3,190.00 

4,oro,ro 

5.000.00 

i5,i»*ro 
6o, 97g.ro 
5, 9ro.ro 
7. 740.ro 

1^950.00 
5,600.00 
1, 7OO.ro 
1,600.00 

6)t»o^ro 
73 ,4 jo.ro 

7^, lB5.ro 
>. 160.00 

3,iro,™ 

1.5*0.00 

5,010.00 

i.990,ro 
i.940,ro 

5.0*0.00 
3,51'>,00 

1.910.00 

1.670.00 
1,870.00 
4.J1O.0O 

i.oso.ro 
I7s.3ro.ro 

1^.900.00 

15.65cl.BJ 

6,000.00 

4,100.00 

134,000.00 

3, a40.ro 

50.500-00 
91.545.04 
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STATE ROAD DEPARTMENT OF FLORIDA 
SUMMARY OF FEDERAL AID APPROFRIATIONS 
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DIVISION OP TESTS 

The nature of tlie work, organization and personnel of the Division of Tests has been described 
somewhat in detail in previous biennial reports. The development of the Division has been traced 
from a very small and inadequate nucleus in 1930 to a unit adequate for the required testing of 
highway materials. Testing ivork formerly delegated to commercial testing laboratories has been in- 
creasingly taken over by this Division at considerable savings to the Department. Cement inspection 
at the mill and concrete drainage pipe inspection from sources of supply within the State were taken 
over by this Division in 1930. All timber and creosote treatment inspection from sourt-es of supply 
within the State has been done by this Division since 1933. In 1935 the Division of Tests accepted the 
duty of testing for surface irregularities all concrete pavements, plant and road mix bituminous pave- 
ments, and lime rock bases. This work was formerly done by the U. S. Bureau of Public Roads. 

Early in 1936 a small and inexpensive blue print machine was installed to supplement the work 
of the Division. Tlic installation has meant a substantial saving to the Department as shown by the 
following data : 

Data on Bine Print Blachine 



Machine received Februarj' 6, 1936 

1936 Cost 

Machine and washer $237.00 

Paper used — cost — 70.15 

Carbons _ - -- 2.64 



Total cost 1936 - ..». $309.79 



Paper used 8,100 sq. ft. less 10% waste—® W.05 per sq. ft - $364.50 

Net saving on blue printing .$ 54.71 



1937-1938 Cost 

Paper cost ., „ - - $147.90 

Carbons ,_ — - 7.92 



Total cost for 2 years - $155.82 

Paper used 20,700 sq. ft. le^ lO^o waste— @ $0.05 per sq. ft - -... $931.50 

Net saving on blue printing $775,68 

The above figures as to wastage are approximate. An accurate measurement of one day's run 
was made and figured out to be approximately 8 per cent. However, a round figure of 10 per cent was 
used which should be a little high. 

The price of 5 cents per square foot is the standard charge for blue printing figured on a mini- 
mum charge of 15 cents. In figuring the above prints the total amount of paper used was figured at 
a straight price of 5 cents in spite of the fact that approximately 50 per cent of the printing was 
of sheets smaller than 3 square feet and could be given the minimum charge of 15 cents. 

No estimate of cost was made for the time of employees in making blue prints as no additional 
help was secured, the work of making the prints being added to the duties of the office personnel. 
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Low Coit Pavements 

The Department has pioneered in the construction of the low cost sand-bituminous road mix 
t>avements, having been constructing this type of road for the past nine years. To meet the many re- 
quests for information received from various engineers, county officials and contractors, Bulletin No. 
3, "Sand-Bituminous Road Mix Pavements in Florida" was issued May 1, 19.^7. This bulletin is illu- 
stratpfl with numerous photographs. 

This bulletin was published in tipanish as a ti'chnical publication of the Arf^entine Republic, 
Lantern slides were prepared to illustrate papers read before the Asphalt Institute annual convention 
at Memphis, Tenn., The Florida Enjrincering Society in joint meeting with The American Society of 
Civil Engineers at Jaeksojivillc, the Hiirbway Research Board annual mcetingr in AVashington, and the 
Roads and Streets Short Course held at Camp Roosevelt under the auspices of the University of Flor- 
ida. Extracts from these papers appeared in Roads and Streets, Eng-ineering News-Record, and Pro- 
eeedings of the Highway Research Board. 

In addition to answering numerous inquiries concerning the above type of pavement this Division 
has tested for suitability for sand-bituminous road mix construction soil .samples from half a dozen 
other State Highway Departments. Delesjations from Maryland, South Carolina, Texas, Russia, Bel- 
gium, South Africa, Tile Argentine, Peru, and Brazil have visited this Division to obtain information 
about thia type of pavement. 



Soil Tests 



Dwe to Federal Government participation in 
sand-clay bases, the work of investigation and an 
roads has been considerably increased. Subsoil su 
posed roadways for all types of pavement and, in a 
inoQS road mis projects material surveys are made, 
and classified, the test data beini: usfd to control 
mixes. The volume of the ,soi! work necessitated t 
completed in 15)37, 



the construction of sand-bituminous road mis and 
alysis of the native materials used in these types of 
rveys are made at the tina' of location of the pro- 
ddition, on sand-clay base projects and sand-bitum- 
The samples obtained in these surveys are analyzed 
the designs of the subgrade, bases, and pavement 
he construction of a separate building which was 



Research 

There has been no authorization for a Research Department in the Division of Tests, Research 
on problems in couneetion with highway work is cf much importance. Therefore this Division has 
underway such invi-stigations as can be pursued ly the regular personnel in the time that can be 
spared from routine work. Some of the investigi:tions are: 

1 — An iuvestigration to determine the depth of absorption of isea water in concrete in which 

local st(me and local gravel were used as the coarse aggregates. 
2 — Strength tests of concrete in which lime rock is used as an aggregate. 
)i — Strength tests of concrete In which local stone from the Florida Keys was used as the coarse 

aggregate to determine its suitability for construction purposes, 
-1 — Investigation of paint for prevention (sf rust to concrete reinforcing steel and the effect 

of the paint on the strength of bond between the concrete and reinforcing steel. 
5 — Comparative tests on three types of wcod preservative, namely; creosote, celcure-sol, and 

zine meta arsenate, 
6 — Homogeneity tests of asphalt from various sources of supply by the Oliensis method, 
7 — The exposure to weather of panels painted with various kinds of paints to determine their 

resistance to the detrimental effects of weathering, 
8 — A study of several types of waterproofing paint to determine their protection to metal 

against corrosion, 
9 — Use of various materials for roadbed stabilization. 
10 — Investigation of various types of expansion joint material in cement concrete pavement, 
11 — Cement testing in cooperation vidth the Cement Reference Laboratory, 
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Tests W&de by the Division of Tests During the Years 1937 and 1938 

Xujiiber of Testn Number of Tests 

Material Made in 1937 Made in 1938 Total 

Asphalt, oils - 4,029 4,824 8,853 

Asphalt, sheet mixes „ - _ 27 70 97 

Asphalt, saiids & fillers 24 33 57 

Bituminous Mixes, thickness & width determinations 753 902 1,655 

Bi-iek _ „ 33 80 113 

Building Blocks ..._ .. _ 7 6 13 

Cast Stone ■. ..- 22 22 

Cement .„ _ _ _ _ _. ™ 1,405 1,470 2,87o 

Concrete, compression tests „ 10,318 8,379 18,697 

Concrete, designs _ _ - 7 6 13 

Concrete, cores drilled „ 363 562 925 

Concrete, sands _„ „ 4,642 3,924 8,566 

Concrete, water .. _ _ 1,038 1,107 2.145 

Coarse Asgregrate, for all paving & structures 4,558 5,729 10,287 

Creosote oils „ .„„ , _. 21 22 43 

Lime Rock ___ ..._ 3,551 4,365 7,916 

Lime Rock, thickness & width 4,381 3,321 7,702 

Paint & Varnish __ _..„... 1,100 764 1,864 

Pipe, concrete ^ - 13 59 72 

Pipe, cast irou .„_...„ ,.. 42 23 65 

Pipe, corrugated metal ~ — 60 56 116 

Pipe, vitrified clay — - 10 13 23 

Preformed joint fillers, bituminous, cork, cork 

rubber & rubber 374 87 461 

Steel, reinforcing „_ ^ 1,060 954 2,014 

Steel and other metals — testa 378 295 673 

Soils, samples taken „. „. 8,105 1,949 10,054 

Soils, tests .- 11,409 17,555 28,964 

Soils, muck soundings — — — - 515 — 515 

Tars, road oil & waterprooiing „ _ 856 1,536 2,392 

Waterproofing fabric, roofing 13 18 31 



Totals - 59.092 58,131 117,223 

Quantities of Blaterials Controlled by the Above Tests 

Cement, barrels Ih0.8.>5 120,705 301,560 

Center Strip, lineal feet 41,620 41,620 

Chairs, concrete paving, each _ ._ ™ 182,972 182,972 

Concrete Pipe, lineal feet 35,110 28.549 63,6.'>9 

Expansion Joint, lineal feet _ 101,780 101,780 

Expansion Joint Metal, lineal feet 54.525 .'i4.52.') 

Guard Rail Posts, inspection __„..„..., .„ 98 648 746 

Lumber: Piling, lin. ft. (Untreated) _ 70,815 71.751 142,:i66 

Lumber, F.B.M. (Untreated) 765,789 798,121 1.563,910 

Piling, lin. ft. (Treated) - 60,12.^i 53,880 114,005 

Lumber, F.B.M. (Treated) 589,446 661,155 1.250,601 

Paint Inspection, gallons — _ 10,261 21,175 31,436 

Pipe, galvanized metal, lineal feet „...._.............- — ..., 2,432 2,432 

Sleeves, concrete paving, each 37,662 37,662 

Steel, reinforcing, pounds . 1,873,389 1,147,488 3,020,877 

Translode Expansion Joint, each ._ _ 73 73 
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Inspectors Schoo] 

It is one of the functions of the Division of Tests to instruct repreaentativM from both the con- 
struction projects and the maintenance units in the proper methods of sampling all highway materials. 
Instruction is given in testing such materials as concrete, fine and coarse aggregates for concrete, coarse 
aggregates for pavement surface treatment, plant mixes of cold mix bituminous pavements, sand-elays 
and other materials upon which field tests are necessary. This Division supplies these field represen- 
tatives with all testing equipment necessary, renovating it and storing it when not in use. Bulletins 
on sampling and field methods of testing are prepared from time to time, DurinK the last two years 
numerous tests, not included in the ahove tabulation of tests, were made by these field represLutatives. 

Final reports are issued by the Division upon the completion of construction projects. Each re- 
port furnishes a complete history and a permanent record of the testing of all materials entering into 
the construction of the project- The report contains daily test data and graphs of operations through- 
out the entire project giving date of placement of concrete, class of concrete, theoretieal and apparent 
cement factors, various mixes used, compressive strengths of cylinders at 7 and 28 days, flexural 
.strengths at 7, 14, and 28 days, minimum and maximum air temperatures and ivater-cement ratios. 
In addition, the report includes material tabulation sheets showing detailed results on cement, fiiu' 
and coarse aggregates, lime rock, bituminous materials, reinforcing .steel, mixing water, and all other 
materials used in construction on the project. 

A large percentage of the testing done by this Division in the past has been in connection with 
the construction of regular Federal Aid Projects and Emergency Relief Projects. In recent years 
there has also been considerable testing for the Public Works Administration and the Works Progress 
Administration. The State Road Department is reimbursed by the Federal Government for a large 
part, if not all, of the expenditures for testing on regular Federal Aid, Emergency Relief road and 
bridge construction, and Public "Works Administration, which reduces the yearly co.sts of the Division 
of Tests to a very nominal figure for the organization maintained. Up to tlie present time testing for 
the Works Progress Administration has been done gratis. 
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Core Drill Cheeking Tliicliness of Concrete Pavement. 




Core Drill Checklno Thickness of Completed Lime Rock Base. 
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CONVICT SUPERVISION 

The past two years have ivitiiessetl a number of elianges in the manner in which the affairs of 
the convict division of the Department have been administered, resulting in considerable savings in cost 
of maintenance and increased effieii'ncy in the operation of this division, according to a report re- 
cently released by Arthur B, Hale, chairman of the Department. 

The report shows an average of 1^19'] convicts maiiitaiiied by the Department in 1938 as com- 
pared with an averafje of 1^51 in 19'M. an increate of 144. Total produetive hours from convict labor 
amounted to 11,962.615 in 1938 as compared with 3,361,S5G in 19M, an increase of f>UO,759 productive 
hours in 1938. 

Total cost of maiutaining the 1351 convicts in 1936 was $,J82,780..)0 as compared with $GU5,174.22 
for maintaining the 1495 convicts in 1938, This is an increase of $22,393.72 in 1938, but the cost per 
productive hour was decreased from 17.33 cents in 1936 to 15.27 cents in 1938, a decrease of 2.06 cents 
per hour. The same number of productive hours in 1936 as in 1939 computed at the cost per hour for 
each year, would show a saving of .'t81.S29,87 for 1938 as compared with 1936. 

The State Road Department is charged by law with the maintenance of all Class One felony 
prisoners except 75 retained at the state prison farm or other state institutions. It has 32 camps each 
of which has a camp physician, a captain, a yardman and an average of four guards. 

A new style of design is being used in the construction of new convict camps and in the re- 
habilitation of the old ones which adds mucli to their appearance and greatly facilitates the handling 
of the men. Many of the camps have planted shrubbery and flowers which gives them the appearance 
of a park. 

Bach camp is equipped with six shower baths and lavatories, and the prisoners arc required to 
bathe once a day, suintiier and winter. Each prisoner is given a thorough physical examination upon 
his arrival by the camp physician, and in addition to the routine check-up made by the physician, 
is given a thorough examination once each year thereafter. Those found unfit for work are immediate- 
ly transferred to the hospital at Raiford where they are kept until found fit for duty. 

With the exception of fresh vegetables, fish and beef, which are purchased locally, all food is 
purchased by the purchasing divi,sion of the State Road Department on bids from Florida dealers. 
It is carefully inspected and must conform to the highest standard of quality. Many of the camps 
are raising their own vegetables, and some raise sviffleieut pork to supply their needs during the winter 
months. This practive is working out so well that it is being extended as rapidly as pos-sible. 

Tiiere have been no epidemics of sickness in the camps during the past two yt'ars, and very few 
colds or other types of sickness. Practically all trouble, which frequently occurs in any penal system, 
has heed eliminated by careful supervi.sion, conscientious inspection and an honest endeavor to see that 
the pri.soners receive the best care pos.sihle. 

RIGHTS OF WA'i' 
The Kight of Way Division for the past two years has consisted of practically the following: 

In the Tallahassee Office: 

Kight of Way Engineer, 

Five assistants, engineers and draftsmen, 

Two stenographers and typists. 

In the Division Offices: 

Nine field assistants who make practically all contacts with city and county officials in 

the matters of acquiring necessary rights of way. 
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The work of the Right of Way Division falls piineipally uiiiler two general (jla.ssifleatioiis : (a) 
Seuuring- necessary rights of way for new State and Federal projects set up in immediate or pending 
programs, and ^ (h) Adjusting old claims and confusion resulting from failure to acquire rights of r 

way, prior to the year 1935, acooriiiiig to the methods provided by law. 

Under the detailed direction of the Right of "Way Division, new rights of way are obtained by 
the city or eount.v through wliieh the project extends. Right of way maps are first furnished this di- 
vision by the office of the Division Engineer; the map is then approved by the Highway Engineer and 
prints of same given the Field Agent and the county abstractor, and one is filed with the Clerk of 
Court. 

On receipt ot Title Search covering the properties involved, which includes the name of the last 
rceord owner and data as to ail liens affecting title to the right oi' way, including tax certificates held 
in the names of others than the State, this office prepares under the direction of the Legal Department, 
on forms previously approved hy the Department's Attorney, all instruments of conveyance and 
partial satisfaction of encumbrances to be executed to furnish clear and free right of way. 

Right of way instruments are forwarded the Field Agent for delivery to proper eity or county 
avithority, and continuous contact is then maintained with the agencies mentioned until the right of 
way has been fully obtained. As these documents are executed the same are recorded in the public 
records of the county, returned to this office, cheeked against retained copies and filed in the perma- 
nent records of this office. 

During the past biennium the Right of Way Division has operated with only about one half 
the field force employed in this work during the preceeding biennium, and substantial progress has 
been made in coordinating between State and County the details encountered in acquiring rights of 
way, and in perfecting the general policy found expedient in handling this work. Notwithstanding 
the large number of parcels of land obtained for rights of way during the past four years, there are 
no claims before the Department for compensation for right of way acquired without due process, 
nor have there been any, except those originating prior to the organization of the Right of Way Di- 
vision in the year 1935. 

AIRWAYS AND AIRPORTS 

During the year 19,^8 the ambition of the Aviation Division was to follow through the plana 
made and set up in our Ten Year Plan of Development and we feel that a great deal has been 
accomplished. 

During the years 1934, 1535, and 1936 the Federal Government appropriated Federal Funds to 
be used for Aviation purposes in Florida and with these funds 138 airports were built and around four 
million dollars spent. Florida is N'ationally known to have more airports for its size than any other 
State, We cannot keep these airports in good condition and enlarge them to accommodate the larger 
airplanes being made today, unless some provision for funds is made. 

During the year 1938, the Works Progress Administration furnished Florida with around ^0,- 
tHJO.OO to be lused for ainnarking pur])oses onh". With this we mamifacturcd 3,208 boundary cones, 
which were delivered and erected on 102 airports. One hundred and fifteen new wind direction in- 
dicators were erected on 115 airports. Thirty-seven fabric replacements were made on 37 airports. 
One thousand, nine hundred and seventy-four corner markers were manufactured, delivered and 
erected on 59 airport.^. One thousand, seven hundred and sixty-seven airport highway markers were 
mauufactured, delivered and erected in 10.5 cities and towns, directing automobile traffic to 104 air- 
ports. One hundred and six new alrmarkers were painted on the roofs of buildings and roads and 
216 existing airmarkers were repainted on roofs of buildings and roads. These two latter items con- 
sist of airport town markers, intermediate town markers and directional markers. This system of 
airmarking in Florida is being copied all over the United States and in Jacksonville. Florida we 
have the largest air marker in the world on top of & vvarehouse, 
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The Aviation Division furnished the engineering for the improvements to the Gainesville Air- 
port BOW under construction, and arranged for conviets to cut the entire area of the airport down 
around 6 inches, We also had Convict labor help pave tlie runways at the Ft. Lauderdale Airport. 

We also had oonviet labor eut the trees at the Lake City Airport in an area 500 feet wide and 
1500 feet lon^. and help to improve the airport in many other ways. 

We have assisted towii.s and cities in promoting projects for the enlarging: of airports, removing 
haisartls. sueh as poles, wires, trees and paving runways, erecting hangars, etc. We all realize that 
there is much need today for improvement of airports built several years ago, in order to keep up 
with I lie largtr ami more powerful airplanes being built. Just a few weeks ago, our airport at Cross 
City, saved one of the airline companies around $36,000,00 in equipment and a number of lives, when 
a forced landing was necessary. 

Sinct.' the curtailing of Federal Funds for Aviation purposes in our State, the personnel of the 
Aviation Division was cut to three, and the need for more help in covering the field is recognized 
everj'where. In spite of the above handicaps Fiorida continues to hold a wide lead over all oth;r 
southern stales in the uuml>er of e.stablishi^d airports and landing fields which information was made 
public by the Civil Aeronaut ics AutJionty just recently, Florida is ranked third among the six states 
and territories which hare more tlian 100 airports and landing fields each. Only California and Texas 
were listed ahead of this Htate, Of ovir 139 airports there are 27 partially or fully lighted. 

Commenting upon the justification of the vapid progress which Florida has been making in 
providing facilities for aviation, WPA offieials and others are urging consideration of the fact that 
fewer accidents resulting from emergency landings oeeur in this State than in virtually any other 
section of the iSouth. 

Powerful floodlights were installed during 1 H3rt to illuminate airport markers situated at Pensa- 
cola, Lake City, Ocala, Lakeland, Orlando, Miami, West Palm Beach, Vero Beach, Fort Pierce, St. Peters- 
burg and two at Tampa. Cities pay for the electric current used. 

The Aviation Division has gotten out bulli'tins iind sent them monthly advising the condition of 
airports and news of interest to MUD interested parties in Florida and a few in other states. This has 
been done each month in 1!>38. We also .sponsored and had an Air Tour from 21st of June to 1st of 
July, getting out all plans and invitations from this office. 

Our office also cooperates with each aviation organization in the state jniblishing minutes of 
their meetings, etc, 

TKAFFIC EXFORCEMEKT 



The Traffic Enforcement Division hail its (iritriu in an 
9312 of 1923. 



Act of the 1923 Legislature, (Chapter 



On November 23, 11131 the Honorable Cary D. Landis, Attorney General, ruled that, by virtue of 
this section of the Law, the responsil)ility dt' enforcinfr legislation enacted to preserve the physical 
strncture of the highways rested upon the State Road Department. As a result of this ruling, the State 
Road Department placed in the fiekl a number of inspoetors who were, until January 1934, known as 
Weight Inspectors, These inspectors worked under the jurisdiction of the several division engineers 
through Ii).33 and while a great deal was accomplished, a certain lack of uniformity existed in the in- 
terpretation and enforcement of the load laws. 

The Weight Inspectors continued to function as part of the Traffic Enforcement Division o( the 
State Road Department (Highway Patrol), until January 31, 1937, at which time this division was 
abolished, automatically doing away vvith the Weight Inspectors. 
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111 August, 1937, the Weight Division was iigaiu established and has been most successful in 
controlling and preventing (i"erwt.'ijrht trucks on the highways, which had proven themselves to be a 
serious menace to the State's $200,000,000.00 investment in paved highways. 

During the period August, 1937 to Deeember 31, 1938, 5,413 trunks were weighed, 1,495 were 
found to be overloaded, nnd eases made again.st them. During the same period, 1,610 permits were 
issued for special loads, sueh as, overl.-ngth, ovorhcight, etc. In addition, there were 315 houses moved 
over the State Highway* during this same period. 

All persons or Anns engaged in moving houses are required to have special ecjuipment approved 
by the State Koad Department, and are required to post a ^10,000.00 Surety Bond with the Department 
as a guarantee against damage to highways, bridg. s, the traveling public, etc. 

Vehicle Weighing Methods 

In weighing trucks, two types of scales are used : 

A. Platform ir pit scales loeati.'d at certain strategic points in the State, which are worked at 
regular intervals: — see accompanying photographs. 

B, Portable load-o-meter scales which are used by roving Weight Inspectors, who continue to 
move around to different strategic points in their respective territories : — see accompanying 
photographs. 

WORKMEN 'S fOMPENSATlOX 

Since July 1, 1935, the effective date of Florida's Workmen's Compensation Act, the State Road 
Department has operated as a self-insurer. Tlii.s type of operation necessitated setting up within the 
departmtnt a Compensation Division to review and adjust ail claims ari.sing from accidental injuries 
to employees and to coordinate and assi-st with the activities of the Department's Safety Division in 
their effort to eliminate aud reduce accidents. 

Over the entire period -since the enactment of the Compensation Law and the creation of this 
division (ending Deeembcr 31, 1938), a period of W2 years, there have been handled a total of 1494 
compensable eases — an average of 427 cases each year. While this number of eases represents a great 
amount of effort it does not convey in itself the volume of work involved in the handling of thousands 
of medical, hospitalixatitni, nurse, drajr iind other necessary claims incidental to the completion of these 
eases, which must each be carefully cxaniiiied. investigated and approved before payment is made. 
Every accident necessitates the handling of approximately eight reports, copies of which, under the law, 
must be filed with the Florida Industrial Commission; and all compensation due injured employees 
is paid by a pay roll prepared by this division on the first and fifteenth of each month. 

The total cost of this compensation to the Department for the 31,3 year period was $120,603,11. 
Had the Department purchased insurance coverage in lieu of operating as a self-insurer, the premiums 
fur this period would have amounted to approxiiiiately $153,703.41. This reflects a };ross saving' of 
$33,100.30 and is indicative of the economy of this jiart of the Department's program. 

For the purpose of aeeideut prevention ami first aid tmining the Department maintains a Safety 
Division with two field representatives working in cooperation vvith the Safety Department of the 
Florida Industrial Commission. These representatives contact the entire field activities of the depart- 
ment, make routine inspections, reports and recommendations, conduct first aid classes of instruction 
under the supervision of the American Red Cross, provide adequate first aid supplies and safety equip- 
ment procured by the Compensation Division. The safety representatives are also called upon to assist, 
when needed, in the handling and investigation of certain cases iif injury. 

[3201 



An organized and intensive safety campaign conducted by the division has resulted in a very pro- 
nounced reduction of major accidents and a noticeable reduction of the general accident total. As 
indicative of the general safety campaign, i1 is interestin<; to comment on the drive on field equip- 
ment which has been subjected to frequent and rigid inspections. During the past year alone there 
were 5268 written equipment reports received from tbe field. There were also 692 project inspection 
reports filed by the two field representatives. 

Close cooperation between the Compensation and Safety Divisions shows continuing progress, 
a savings in dollars anil cents, and in addition to this the elimination of mucli hiunan suffering, mi.sery 
and loss of limb and life. 

FREIGHT K,\TES 

As indicated in our Eleventh Biennial Report (1935-36) the work of the Traffic Manager's of- 
fice consists principally of (1) preparation of data for hearings and proceedings before the Interstate 
Commerce Commission and the Florida Railroad Com mission and the attendance on and presentation 
of such data in proceedings in which the Department is affected; (2) quoting freight rates to the Pur- 
chasing Division and the verification of rates asses.sed against shipments of materials purchased direet- 
Jy by the Department; (3) attending conferences with other southern shippers. 

During the years 19,'i7-U8 the work of this office has been substantially of the same nature as 
in previous years. 

Hearings Before I, C. C. 

During 1936 the railroads revised the tariffs pnblishing the rates on slajr from the Birmiugham 
District to points in the peninsular part of the State to reflect a different method of computing dis- 
tances. This revision carried an increase of ;") anil 10 cents per ton in the rates and in conjunction with 
the Slag interests and petition filed by the Traffic Manajrer the rates were suspended and after 
hearing by the Interstate Commerce Commission tlie proposed rates were found not justified and the 
old rates were restored. This has saved the Department 5 and 10 cents per ton on shipments to num- 
erous points in the peninsular part of the State, 

Mention \\-as made in our previous report of the emergency increases in freight rates author- 
ized by the Interstate Cornmeree Commission in 11135 which e.\pireil December 31, 1936. In the fall 
of 1937 the railroads again came forward with a jiroposition first to increase all rates on heavy loading 
commodities which included roadway aggregates because that traffic eouhi not be diverted to trucks. 
The Traffic Manager participated in the hearinsrs and opposed the increases on the theory that the 
rates are high enough. Notwithstanding the opposition expressed by numerous organizations through- 
out the country including the National Sand and Gravel and National Crushed Stone Associations the 
Commission authorized an increase of 5 cents per ton in rates not exceeding 100 cents and 10 cents in 
rates beyond that figure to become effective in December, 1937, 

Second, due to substantial loss of revenue to the railroads they again came before the Com- 
mission in December, 1937. and sought a blanket increase of 15 per cent in all freight rates in addition 
to the increases just authorized by the Commission, This second petition of the railroads was ahno.st 
unanimously opposed but the Commission authorized a maximum increase of 10 per cent, such maxi- 
mum to include the increases previously authorized. This latter increase fell rather heavily on slag 
resulting in increases of from 15 to 35 cents per ton. 

Immediately following the publication of the increased rates in December, 1937 and March 28, 
1938, representatives of the southern State Highway Departments and shippers met with the Execu- 
tive Committee of the Southern Railroads in an effort to work out a scale of rates on roadway ma- 
terials that would meet the views of all concerned and preserx'e the revenue of the carriers. In view 
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of those pending conferences we were able to persuade the Florida Bailroad Commission to hold in 
abeyance temporarily any increases in the freight rates on roadway aggregates. Conferences con- 
tinued throughout 1938 but so far no decision has been reached as to the level of rates to be atlopted. 
No increases have yet been applied on roadway aggregates moving within Florida. 

Out of the conferences has gi-o%vn the conviction that the long distance rates on roadway ma- 
terials could not stand the fuil increase of 10 per cent and the Southern Railroads have ex'olved a scale 
that increases the short haul rates 10 per cent but reduces the long haul rates which will result, when 
and if adopted, in a reduction of the rates on slag, for example, of from 8 to 15 cents per ton. 

The Traffic Manasrcr has participated in some of the hearings and conferences in connection 
with the Southern Governor's Rate Case. 

In the fall of 1937 the railroads again undertook to establish rates on baskets and hampers 
which would have resultp<l in increases ranging from 25 to 100 per cent. This would.have meant a 
large part of this tonnage being put on the highways. Hearings were held in Atlanta in 1937 and 
the Traffic Manager was able to convince the Coiumission that no such increases were justified and 
we hope this wili result in keeping this tonnage away from our highways. 

Effective Xoveiubcr 17, 1937 the railroads revised the rates on lumber throughout the South re- 
sulting in increases from 2.") to 50 per cent in the rates from Georgia into Florida which would have 
affected our creosoted materials drawn from Savanniih aud Brunswick to the same extent We joined 
with the lumber interests aud were successful in having these rates suspended. Since that time num- 
erous conferences have been held in an effort to reach some eorapromise. In the meantime we con- 
tinue to enjoy the old rates. 

The Traffic Manager appeared at a hearing before the Florida Railroad Commission held at 
Tampa, Florida during 1938, aud at his request the truck lines, the railroads and the Commission au- 
thorized a classification rating on concrete and rock samples to the Department's Testing Laboratory 
at Gainesville 15 per cent lower than the then existing rate. This has resulted in a nice saving to 
the Department on these small shipments. 

Work of the Traffic Manager continues active before the regulatory commissions in addition to 
the daily routine. 

Asphalt Tax 

For four or five years the Traffic Manager has undertaken to reheve this State of a tax ranging 
1/3 to 1/2 cents per gallon on asphalt caused by the inclusion in the Revenue Act of 1932 of an import 
duty of l'> cent per gallon on foreign crude petroleum. Much of our asphalt is made from this 
foreign crude and the import duty was passed on tn the States by the manufacturers. Congressman 
Caldwell has introduced tivo bills prepared by the Traffic Manager and we obtained the support of 
several other States in our efforts but so far it has been impossible to secure the relief as our bill has 
been blocked by certain members of the Ways and Means Committee of Congress. If we could obtain 
this relief it would save the Ktate at least $25,UHO.OO per annum. 

PUBLICATION 

On February 1, 1937. the office of Publication Director was discontinued, it being the sense of 
the Members that this service was no longer essential to the Department's functions aud that the ex- 
pense, though comparatively small, would serve a better purpose if expended on road improvement. 

The monthly publication, Florida Public Works, is still designated as the official journal of the 
Department and carries, each month, the organization and official transactions of the Department. 

The Department subscribea to 500 copies of this publication which are distributed in aecordaace 
with a mailing list furnished by the Secretary. 
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AUDITOR ^S REPORT 



February 8, 1939. 



Hoc. Arthur B. Hale, Ch airman, 
State Road Department, 
Tallahassee, Florida. 

Dear Mr. Hale; 

I submit herewith report of the State Road Department as compiled in 
the Auditor's Offioe for the two year period January 1, 1937 to Deeeinbt'r 31, 
1938, inclusive. 

The financial status and operations of the Department are set forth in 
the exhibits and schedules shown below. 

Exhibit "A". Financial Statement of al! funds, December 31. 1937. 

Exhibit "B". Financial Statement of all funds, December 31. Ifl38. 

Schedule 1. Statistical Statement of sources and amount of revenues 
from October, 1915 to December 31, 1938. 

Schedule 2. Encumbrances to December 31, 1938 (Operating: Costs to 
date) . 

Schedule 3. Cash Receipts and Disbursements by months for the year 
1937. 

Schedule 4. Cash Receipts and Disbursements by months for the year 
1938. 

Respectfully submitted. 

A. B. STBUART, 

Auditor. 
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$ 41.544.74 






S 1h172,92 

I. 111. 11 
1, Oil. 44 
1,4/1. M 

MIA. 61 

te7.ia 

3,lDl.9l 
1,491.43 
1,11^,18 
1.178.61 

l,S4lr60 
1^401.7) 
l,6W.15 
1.911,11 
Uaiif6 
1,917. ^) 

InOS^rlS 

] .r»i .02 

].114.« 

l.t)CH.« 

7^1. fil 

1 , 491 ,0A 

1.111.19 

1.U1.19 

1.017.47 

^.118.14 

8OT.19 

799.4a 



I 4\,i*i.i7 



S 7,964-11 
4,161.^1 
1,399.17 
l,9tH.?l 
1^7*4,91 
74 191.76 
5,491.77 
4.1'J1,»Z 
1,871,11) 
6,yl3.*l 
b, 141. It 
ft. 91^. 06 
4.61B.84 
1.440.99 
1.171-41 
ft. 911-84 
1^114.74 
6.104.10 
7.681-11 
1.729,70 
1,6U,6I 
4,lBO-17 
4, 306. ft] 
5,16H.71 
l.lSfi.J) 
6.1BIM1 
5.I04.S4 
4. 74ft. 94 
4.5-S9-17 
1.111,60 
5.010.69 
4.47J.M 



«lftlHll9-lA 



JIO, 111.66 
6,111.1] 
6.166.67 

6. 950- u 3 
6.124,11 
B. 907, 19 
7.991.41 

i,7)i.ai 

6,907.10 
B.O^ll 
9,166.87 
8, 490, 17 
6,911.19 
6,4»-fi4 
6,102,00 

a, 141. 71 

6,B^-B0 

7,641.71 
B, 969. 48 
6,I47.J2 
6,879,CSn 
6,41B.OO 
6,811-91 
0,000,99 
6,B61.01 
*ilJ9.8lt 
7,467,e& 
ft,166.B4 
A,45B.77 
7 , 177 . 49 
6,114-51 
6^679-71 



|l>l.B7ft.Cll 



riiiibtfift 

and 
Suppljci 



i 1,511,70 

1,081.07 

WO-4B 

909. U 

1,191-13 

1,046,61 

1, BV9.il 

679-14 

l,471,»ft 

1,04B.10 

] . 3B4 .60 

874,01 

411.94 

879,14 

1,216,11 

647.35 

*89.Bi 

1.761.11 

I.1M.80 

B4i.69 

877.1! 

i,i93.ai 

l,lU9-64 
1,151.11 
l,lftl-64 
1,260-14 
9>fi,71 
l.llJ.87 
1,011-09 
l,102-1i 
I.IIB.9I 



I 1£«.I0 
111.01 

JDl.Oft 
112.88 
225.57 
288.14 
110.11 

75.01 
119.14 
148,97 
194.78 
474.47 
111-41 

50. S6 
104.89 
110,81 

loa.^ 

301. 71 
147.05 
1)1,79 
147.18 
■59.02 

J6.70 
11 1 .75 
107.62 
517, S7 
261. dl 

51.65 
119. IB 
145. 17 
284 68 
I9O.6I 



and 



5 410,00 

SO. 00 
115.00 
1 io,oo 

111.00 

265.00 
1 10.00 
60,00 
71.00 
! 11,00 
110.00 
16fi.0(] 
101.00 
110,00 

90.00 

115,00 

SO ,00 
IJO.OO 
270.00 

SO, DO 
110.00 

70.00 
110,00 
115.00 
UO.OO 
100.00 
tlQ.OO 

90.00 
115,00 

75.00 

90.00 
110,00 



$4h610.0D 



OvcThcitl 

IrEbi^Efon 



I ], 901.65 
410,11 
857. S6 
91*. 80 

1,1^^*4 

^ I.UKl.oi 

1,000.98 

$71 .96 

1.343.16 

1,121-88 

1,417.47 

»9).8B 

847 01 

814,11 

UVW.70 

960. M 

1,264,08 

l,517.fl1 

ftD4.Bl 

807,16 

BS6,90 

913.12 

1,116,61 

1.117.41 

1,115.71 

1.278 44 

*15.)4 

1.U6-J1 

911.12 

1.070.74 

971-91 



$ 55.267.91 






i 1,769.84 
1.172,11 

7SH.1B 
1.110.41 

88^.91 

1.4lftO,17 

^.4)1.96 

i.l64.B9 

791.67 
1.1^.98 
1,518.50 
1,078,14 
1.175,12 
1.068.66 

808.89 

?17.17 

919-19 
1.0)5.41 
i,42V17 
1, 28V. 91 
1,905-42 
1.140- IB 
I.055.5if 

926.60 
I .467.70 
1.141.^ 
l,6H.5l 

841,07 
1.900.71 

894.08 
1,108.5B 
1.155,65 



I 40.761. IS 



tar 
iViod 



W7.527.15 
16,691.01 
14,ftJ5,7y 
16.166,41 
ll.lOfc 18 
11.569.98 
19,551.9* 
15.151,76 
16, 444. ID 

11. 119. 16 
15,016,11 
22.581.64 
i6.CT7l.l9 
16,461.17 
L 1.164.01 
1I.IXA.17 
18,165. 1» 
10,970.51 
16,961,41 

14. 248. 17 
15.467. 11 
17,181.81 
16,156.11 
IB. 401.01 
19,812,88 
11.491,14 
11.0110.40 
16,078-61 
17.170.51 
IB, 883. 05 
18,^47.18 
17.917.92 



1605,174.12 



Hdun 



119.445 
95,800 
96,880 
115,010 
KS6,468 
141.147 
1I6.7S] 
101,641 
94.079 
160,165 
174,674 
161.517 
116,811 
47.103 
91.114 
155,807 
108,140 
]44,B4ft 
174,431 
ftS.lSU 
40.527 
100,750 
100,141 
I16>A66 
117,840 
141,741 
143,600 
104,191 
110,900 
105,610 
117,740 
111,110 



lt462,615 



Huur 



4254 
.1764 
.1131 
,I4J1 
.145* 

1657 
.1674 
.150.* 
.1713 
,1124 
.1411 
.1581 
,1176 
.1646 
.1664 
.1414 
.1677 
.1448 
.1146 
,1612 
.170S 
.1715 
,1611 
,1451 
.1151 
,1611 
.146S 
.1541 
,1319 
.1811 

1604 
.1598 
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STATE ROAD DEPARTMENT OF FLORIDA 
GENERAL ACCOUNTING DIVISION 

MULES OPERATING STATEMENT FOR PERIOD JANUARY 1 TO DECEMBER 31, 193r 



Camp 
No, 


I.Of^ATlON 


Airera^ge 

No. 

Mules 


Feed 


Overhead 

Coat 

DL'ttribution 

January 1 , to 

June 30, 

only 


Cost for 
Period 


Productive 
Mule 
Hours 


Cost 
Hcmr 


1 


Noma 


60 


S 9,383 37 

10.20 

1,198.94 

10.535.20 

7,777.42 

Z.SO 

7.23S.67 

4.006.43 

9.388.38 

37.02 


S 261.99 


9 9,645.36 
10.20 

1,198.94 

10,788.63 

8,035.89 

Z.SO 

7,495.61 

4.109.55 

9,643.38 

37.02 


109,055 


S .0884 


3 






7 




50 

48 
48 

19 

50 

1 


253! 43" 

258.47 


is. 301 
133,278 
85.207 


.0784* 


26 




OWJ 


27 




.0343 


32 


Red Bay 

.\rir>ekn . 




33 


256.94 
103,13 
255.00 


67 . 139 
31.320 
71.143 


iiiet 


43 
44 


Polk City 


.1312 
.13551 


45 


DeLand ._ _ 




GnA.vn Total 










S 49,573.12 


S 1,3SS.96 


S50.932.(H 


512.443 


t .0991 











Kqte: Boldface figures indicate creditK. 
*-Start*d Noveniher 15. 
t-CloBed Aujfust 31. 
j -dosed November 10. 



STATE ROAD 
GENERAL 



DEPARTMENT OF FLORIDA 

ACCOUNTING DIVISION 



MULES OPERATING STATEMENT FOR PERIOD JANUARY 1 TO DECEMBER 31. 1938 



Camp 
No, 


I.Or ATIO.V 


.VveiBSe 
No. 

Mules 


Cost 

for 

Period 


Pr<jduftive 
Mule 
Houi^ 


Cost 
Hour 


8601 
8607 
8609 


Noma. . . - , — 

Branfonl ^.-^^.. .^ . ,, _ ..... 

Lake City 


50 

46 
38 
39 
46 
32 


110,531.53 
10,069.70 
3,910.42 
6,992.37 
6,378.60 
1,116.71 


140,940 
133,197 

53,304 
105.738 

02,288 
5,080 


t .0761 
.0756 
.0395* 


8626 
8627 
8643 


Quincy . . .- _.,_ 

Mun>wn. . . . ..... .... .. 

Polk City .... 


.0561 
.0391 
.2207t 




Totals . 








(39,049.33 


533.575 


S .0732 



•-Work started June 20, 1938. 

t-Mulra transferred during February, 1938. 
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STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

PRDPEIETARY ACCOUNTS— BALANCE SHEET 

DECEMBER 31. 1937 



Exhibit A 



ASSETS 

CASH— CUH BENT 

Stale Re*(j Uictax Fuod^CiwIJnt S 

FcJeriJ Aid Roid Fund ^,, .,_,,.,. 

£mc Raad Fuad — Countf CDDErituEiDDs , . 

FJotid* NjiLanil Bink (PWA Docket 043) 

Eink ai BoaiiM.j ,,,.,., ,,,_..^..,....^^._^.. 

Ftdtrji Trusr Fund _i.^a..._.-^.^-..-^_^-^^^_-, 

StJtc Trff»r ¥vnd a. - i. ^ 



J0k44T.S1 
13,575-60 

M, 100. 90 
in. 042, 74 



LIABILITIES 

ACCOUNTS APiD LOANS P A Y A B LE— C LTR RENT 
PAfrolli ...-_. ^ ^-_ t 

Ci?atr4<{H?rf' Eftifcile*.... , ^.,.^. ....... 

Audked: Bitli I^ariilc^ ._ ._.. 

Fcdml Gi>fernment [Loari^. ._^ 



100,000,00 



« 1.71?H940.y-i 



RECEIVABLES DUE FROM BUREAU OF PUBLIC 
ROADS 

Duf lof ft' Oft Cample rtd..., -r f 

Dut for WQrk Uadttw*7 .„.„,„ .,„, 



357. 301. 2& 



S 1,050.140,34 



CAPITAL INVESTMENTS 

^'COTi'EI-uLCiU'Q i^i G^attal HiJfhWdV 

SjiECm.r. - Sm.6*2.BJ-1.S-> 

Las — AEnouut oi Fucure Pjrmentf 

Sridrc ParchiTe AereslOcao.-. ].T7B'»$7C.0O' 

EquipracnrCNcO ^- — - 74^,851.11 

InvcDtoricf — Cyrreitr 41,ai&-ei 

lnven[On«— Muceillineou*- 68, SI?, 74 

AccQUBu f-totivthif CMiicellumai) ,t,.t 11.511 .)$ 

CAPITAL EXPENSE 

Mflinten*ni;e. „_ ,,, S 11, 817, MS- » 

SrjEC Kijihniy PI uidi d^ Sarvcy - 2^9.461,69 



MISCELLANEOUS 
Fundi Djvcrctd td Cjcncfi] RcTcnu:^ daring Ifcafi I91B to 1931, fiicIuejvc 



tl43,7el,S«I.ll 



I 15.107,150.58 

$ ],395n59e-8$ 
4iai,(»0,Sl9.99 



DEFICIT 
Accounts and Loiif Piyatlc ia cireii of AvAiliblc Cstlh i 
iWei, December 11. 1957 , ^-...._.^^....._ 



**CAPrTAL SURPLUS-. . ... _-.^...— J18:i.l5l.llKfeS 



S]ai,690,S]9-99 



**— SOTE. The fijjjrci hcje fho^n jnditjte j^ t i;w ufa nd hi^runt invciTnu-nt br the Dc 
p^Tttrcn fringe ■< mi Hnc urj^aniicd. tut da RCI l^c f re scrfi l itiE qi:iu«] [ioit ncir Eh? pht^kdl 

valua.ti[>n Qi rtic titictjijt itighvLi}' ^j-ie^ted mjitnEjUnefl by jhe DcpannitDt. Correct bxarci 
tjn tc e^tabiii.hei{ oriJv b^ »(t tihJu-aEL^c fliviicjJ tnvtnrorir tni id iutjuea I eq co^rm 
wiib fici rhcD diicloird. 



**\OTE: The figures here ihowa repmenc tbe accumuFAted hiitaric lurplu^ and are (ub- 
jecE DO adjuiFraenT, ic^ cor^io^m w\th facr, if and when a phyiical mventorr oi the eiisEiejt 
hifhwaT svtteOL i» undertaLei^. 



A-^ALVSIS OF CAPITAL SUHFLUS 

RcTefme tot]c<-[iOfn (0 December 11, 1917, « p« Scbsdnie 1 .. 

EaTEicd Recti vibfti UocolJeti:] ^..-. 

Cnrreni Deficit ,,,,,. ,,, ,.,., ,,„^,... 



. ;EI7S,910hT5S.B] 

l,OW,Hn.2l 
U5.S1J.65 

tt80*j}4»in.a 



NOTE: Fij5urcf in boldWe em^KiHc credJa- 
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STATE ROAD DEPARTMENT OF FLORIDA 
General Accounting Division 

PROPRIETARY ACCOUNTS— BALANCE SHEET 

DECEMBER 3T, 1938 



Exhibit B 



ASSETS 

CASK— CURREWT 

Scare Adu! LiccDJf Fund — O^soI^dc .,. | 6>0, 731-59 

Fedcril Aid Roid FjnJ _, _^ ,,.. ll.l^a.ig 

SCBtc RoAd Coanrj Bond ind DoDiTioD Fand 9,7iA-IK 

Fiatiii Nicionn] Biiit CP.W.A. Coctet *tj)- ...... 41.573.60 

iBrnk o( Boniftv ,.., 4.9)0.^1 

Siiie Ti-i»t Fuflid^ ...,..._. 111. 91?. BO 

Diiic 'Councjr — Second Gia Ta« ,.-,..-_.»>. ^..,...,_ I,SflZ.14 



LEA B [ L I T I E S 

ACCOUNTS PAYABLE— CURIlE^T 

Pijrona - . i ^.9^.31 

ContraLEDrs EsiimjCiEi , ^,.^_,., 5Rjj\$6.77 

Audirrd Belli Pijih^e ^. ._. ... ))4.]0O.3ft 



I 1.41S,616.66 



C.^SH IS TRUST FOR SPECIFIED EXPENDtTUflES 

MnjD Scroti Ptiige Comii-tLCtivn Fucid C^u'^'J^ Co.j.- 

ATDDDni Held in Trusr fot Specified Eifiendirurei 

Udder Second ProvtsioD of Cfaapirr Ng. JK)9, Ada 

Dn93l - ,----. 



PLEDGES FOR SPECIFIED EXPENDITURES 

Mua Setmtc Bridge CQiiE^ucciOfl Fuad (DutaI CQ'-)^ I 
AaiQjnf hcJd ia Ttuii Ear Spcci^cd Eipcudicurci 
urMlcf Second Proriaiaii of Cnaprtr 13&S!^. Acci of 
1?I1 



RECEIVABLES DUE FROM flUREAL' Or PUBLIC 
ROADS 
DiiF fiit Work Comp1i:[<:d,.,.__._^.^.._.,._^.,. S 

□nf for Wofk Under *-"a IT-. ^,.,,„, 



s*e,4^ar4J 



CAPITAL INVESTMENT 

'^^OQiiruLiioa ol G^meMJ Htghwuf \ 

Syjcem.-, ,... $1S1J1S,6<3 70 

Lett — AmaoDr of Farnre PATmeDif 
in coDtlcCEiun ^leh cii&nn^ 
^ridgE ParChai.t Ag^esment^.. I ,^9S,iLS:).'CI:J 

5150.715,7(5^.70 

tquipment (Met) ajJnlOO.f^ 

Iftvcfltflfiej^Ciirrenc . .. ]S9«)l7'i4 

lAivirii>»riicx~'Eri>i£?iEin«tiui,,.,, .,. tS,590r3C 

AccoBQts Receivable , .:,.,^ 16 ^ Hi. $9 

CAPITAL EXPENSE 

M^EQccrincc and Traffic ,,.,„.,^.„,v^,^,„,. 1^ 37.S4J,4&7.Si 

Stii? Hlghiviy p\innir]g Survey 3'76,M2-62 

SjiffeiftJ Lc^tslitivc ConnsJrire 7, ill -01 

M ISC ELLA NJEOU5 

Si»te f^Unning Buafd„,_ „,.„..^.„,*^_.. $ $.141 .SS 

DiTiiioii of A'fwivs. . 2fi,645,m 

Foeid» diicrecd ro Cen<fai Keveoue d»iag Yrui I9I8 

10 w>2» lociiiiiire _ - iniB^.^gia.sa 



(3^1 ,SJg, 408-37 



J 3Ji,i2lrBW-99 



(J«,a97.745.11 

**NOTE; The Agurei here ahuwn iDdteaic j^cunutjccd ht^Eioric icntizntm ^f ibe 
Drpjr^menr liace it wii l>rir or^anFied. hut dd not ftpre^tnr [he acrui] coir nor rhe phvticiJ 
vilumuon ai the e^iitmji; hi|fh*i)r lyicem mjuniiiord h^ tte D?p^ri meci [. Ccjrrcer ftgurei 
an hi nrabli^hed only by an eihAUMJvE phficejL inTenrorr ind laiuirmerr eo eonforiB wirh 



FREE SURPLUS 
Cdih and RKttrib^H to EtcniL of Accauon P^.^abEc ... f )60,C7&,09 



CAPITAL SUilPLUS..., SJ 91. 475, 794, 77 



Sl93ta97.745.31 



**NOTE: THe iigurci here &hown reprcfcnr ihc accunmlaFed hiscork Lurplu^ aod itt 
fubieet to idfuitmecit. to ConforiD wjili fccc, if and whca flph;riicil inTcncarr ol rtae eiuiiag 



ANALYSIS OF CAPITAL SURPLUS 

Revenue CollecEionsiCi DcifembEr 31, ]9}a, %% pa &:bcdli]e 1. $101.7l1.2frT.2J 

Eirned Jle«iv*t]flj UKOlJecied ^ ..._^. 751 ►651.42 

$IS»1.479,11B.A) 

Fondt inlruK $ 921.24^,79 

Free Surplus. December 3I, J9}R , IW.OTS.W ).0O3,j2i.M 

1191.475 .794. 77 
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STATE ROAD DEPARTMENT OF FLORIDA 

General Accounting Division 

STATI8TICAI. RTATKMENT HHf)WING REROT'RCES FR(1M THE SEVERAI- TAX FUNDS 

SINCE INAUC.UHATION OF STATE ROAD DEPARTMENT 

OCTOBER, 1915 TO DECEMllER 31, 1938 



Schedule 1 





CO 

11^;^ « jfi 

GENERAL 
ADMINtSTHA- 

TiON 


CI) 

!5% 

AUTO 

LICENSE 


CD 

70"i 

AUTO 

LICENSE 


STATE TA X 
ADVA LOR EM 


(1) 

FEDERAL 
GOVERNMENT 


GASOLIME 
INSPECTION 


(7) 

GASOLINE 
Ic, Ic in<l Ic 


ROAO 

M.5INTENANCE 
J^UNll 

9 


COUNTf, 
TOWN. AND 
RAILR040 
DONATIONS 


(103 

SECOND 

GASOLINE 

TAX 


TOTAL 


Nov. andr>et. igi5, 


t ].64«.;ii 

10.346.11 
1I.1J9.11 
4],1£4.41 
51,441.61 
71.721-EW 
103.I11-4C3 
71,611.11 
91,9fB-1CS 
111,579-61 
164. 748. In 
114.744.10 
Jol. 710.01 
lia,611.S8 
lin.64«.]6 
315.nsa.46 
116,159.8* 
61,A4 
1».00 






1 


1 


$ 


t 


9 ..., 


s 


f ],<4S.90 




















JO.146.11 


1917 

191 ft 

1919 

I91D 

1911 
















318.79 

11,111.11 

71.157.74 

319.130.49 

111.709.76 

590.716.91 

511.989.15 

879.119.93 

], 889. 816. 41 

614,117.61 

4,436,111.01 

1,013,101.91 

1,613,768,91 

840,551-08 

184, 858. 3> 

113.989.45 

140,517.17 

167,318.04 

51.915 17 

5,567.07 

37,049.91 

575,518,82 




31,678.11 


197,014.61 

435. 775. DO 
170,401.11 




171,841.11 

190,111.41 

694.814-77 

641.171.16 

196.104.19 

417.141.17 

414. 191 -SR 

505.109-94 

134. 430. OS 

I33.1M.97 

4.649.10 

111- IB 

i)1-l6 

1J7.91 

7.11 

1.17 

1.71 

.90 

3.11 

34.11 

,04 


9.971.51 

II.7M.I9 

309. CM. 84 

490.308.39 

843,961.84 

830,061.74 

1,071,287.04 

1.080,174.14 

1,007.484.16 

I.f88.401.63 

871,511.91 

130.766-71 

1.1IU.104.44 

1.S11.S07.11 

711.557,99 

1,193.359-W 

5,996,611-31 

1.187,674.89 

4,115.411.41 

1. 070.192. 52 

1,989.711.70 










435.190,10 










713,937.81 




17.910.11 
11.914.74 

«P,B01,I4 
9i.884.70 
336,131-66 
169,108.01 
110,941.46 
298.688.71 






1,680,146,41 




UB,1W-4I 
60t,)Je-71 

1.361,941.09 
1,449,855.49 
4,151.^14.61 
8,616.118.91 
8. 343. 691. 19 
6,770. Ifll. 10 
5,955,194.86 
4,137.699.19 
1,171.359-67 
*. 110.1)1.99 
6.061,111.31 
6.990,911.41 
7,656.742,47 
9,139.379-H 
9,479.180.79 
9.771,783.51 

9101.151.524.89 

1101,700,791.30 


70,001,40 
90,000.00 
100,000.00 
90.000.00 


l,3i:.908.3B 


ISU...... 


1.001. 719. JO 
1.30] .5^0.08 
1,176.118.04 
1.106. 717. 50 
4.199.4)6.7] 
4,131,934.36 
1,3C0,716.I9 
1,311, 87!, 71 
1,151.178.17 
1,016,117.93 
861.99 
1.918.01 


1.576,181,51 
4.51M11-62 


itu 

1«J 




e,7B8.7»0.17 




10,351.979.01 
15.906.911.16 


UI7 

tgiia 

1919 




19.401.095-96 
14.110.M7-IO 








11.463.764.79 








9,971.118,99 


19JI 

1911- 

ISJ) 






11,011,470,91 






7.200,697,19 








9,597.410.7* 











11, IV. 971. 41 










'.".:~::::'.:'.'. 




10.199.111.51 












13. 900. 17V. 88 


191T 




T T- ,- 








11.185.817-57 


ma 












698.871-11 


11.814.108.41 


•TOTdL RECEIPTS 

•disbursements- 
Nut. 1911, to Utt .I9H 


S l.lSl.All.lO 
$ 1,3R1.611.M> 


i 1.519,111.14 
I 1.519.111.14 


I!7, 431 .469.41 
$17.411 .468.41 


t 4,119.751.10 
i 4.719.711.30 


SH. 79V. 591. 61 
J». 738. 917. 11 


S 1.011,117 78 
$ 1,011.517.78 


I 440.001.40 
1 440.011.40 


911.915,191-93 
1 11.698,161.15 


( 899,671 11 
J 107,990-69 


S191 .715.167-31 
190,170,087.91 


BALANCE— 

Revenue Dec 11. 1910 . 
••BALANCE IN STATE 










9 W.714-19t 




t 610.733.19 


(... 


1 149.019.70) 


i 590.691.64 


1 1,511,179.31 














111,919.80 


























TOTAL CASH BALANCE 
DECEMBER 11. 19M . 






















9 1,M8,a99.11 

























CO Novciiihcr. 191 5h ta Drterpt-Ct >1, I9l], indui.ve— 15% ut Ncc RcceipEj ffLun SaIc of Aimi Li«n»c wm* aUuirrd (nr S*J»n:4 ai ChiJrmcn ^rJ Mtntti^ri, lUa iar rumtJinirtp GenerJ Office. EScKtivc JmO'ikary I, i9lly ihu 
mai rcdjEcd to V''f Jaiy J, l^'H, rccpipii were ta SchanJ Fund. 

(Z) Uhl Cl'j Y«*r» JglH ID 19J1, intluiivc— Bj'r of iKt Rccct]nt> frum ^jte «{ .\utn ticcn^c ha» ^HcieecJ Cauniici, bur lurrtd o^cr to thin DcfiBrtnwni (jr Dj ibu n,- mmi . Profnruan iJlu^weil each CODDtf w»i on pcrceati^t 
hafii, uiingTdi Vjiuaci^n ai biii*. Thii tmn'^trvf hani\inA was Avt-^fieti m l9li i■<.Ul\l(^<fri■. All Rtccipr* pnalri I'romi Poo) JTTuaJ ctjici^c nf Kftt'm^ ^ut tag* wa^ JttttitieJ^ The net *f*» ihen Jiviifed — Zi% fprai«(Nl ta Counnn 
direct i i% jiJoweJ foi Generar Offife MaintenBflfc, and 7ir"t; for CL^nscfuction o? Ruad^. .|uljr 1, IflJI, rcccrrtj tram MoCor Vehitfc LifirEi»r (unj wttr lurncJ uvcr tu SjJiooJ FueiJ. 

(j) Ad ValoreiQ Tal DO Kta.\ *nd PetiuniJ Pfapettf fift Rudd Purpo^t^. Thi* Tai wjf repealed by Lepti*larjvff Sxi^iuiv, 1917. 

lil AiBDUDC rcCtPred front FrJ ral GavtrfirntoT. Tbii da±^ nnr repreienr tht adounc allutted Kyr U JRIoitcir acf^tiiy pttij in, ineJudinji Granii and FNiaU Clain». 

Cfei Effecrivc I9il, an Inipeecion Tai itt t-Sc per RaJlon wa* F[iip?»cd un GaroliTlT »cM hiihin the viarc Ni) trvcnue ErDHi ihij murce itnce the year 1937- -.^ i j i ■<- 

L7y Effective 1921, t rat of Ic per RaJrun hj,» Jmpoud on G i»uh nc ; Jul jf , JpJl. ihi% vtu tncreaicd tn 2c, Julir, J915b inc/eascd id ie;ja\j, l?ifl, redufcii lO Ic and Julv l^ 1911. inirejwtd to Jc. Thu Fund alto fcceive* Gaiu- 
line Lhirefi, Licence afi^r deducfioj^ exf^niie^ 

C6) Rfjxretcnri proportion Bltou><d ai t\f\ tpitipi- from aU of Auiu Flzf^iiEraiioTi Certificate^. Ut* Revenue Front rh>< ^aqr^f linct rhr J^ear 1917. 

Cf) Paid in by Coimciei, Haihti*iii, To^ni and CoJumbta Countr bondi ti Cottfrihutma on Rv4d'4 convEructed or to he con^iructcd. 
00) AiiOUnt received unJ^r S^trcond and Thtrd ProviiJuni of Sei;i?id GamlliK Tli tChipcer IW^9, Acn of iht I9JI Lepiilirive Sesiion) frortv SeCoUd PrOtiiion— J40J,7SI.4I from Third Proviiion— J194iM0.91. 

*-The abo*re RECeipt^ and t>tihuruinent: include Sl,J&J,W&.85 of FuoJi Divcrr^d ro General Rcineatifi. 
••"StUie Trun FunA ii derived from sale of SllifelUneuui ffsmi. crtJited co State Proiects afTected. 

t-ThU BAliqce inctudn tllJ^S.79 ii Fedcrd Aid Hoad Fund and $41,^7560 in the FloriJa NiriooaT Bifll- 

ji-Tiiii Barancc ii inade up of JS.714-00 in Sr*rc Roid Counts Bond and Donarron Futti, U 14, 166,^9 in Main Sfr«r Bridge— Djva.1 Cojnty ComtrUCtion Fund and *4h91CI Jl in ihr Dattk nf Bsnifay. 

NB-Revrnue received toward eomiruci^on nf U.S. P.W.A. DotLei U^ now vamFLl in Cylunm (V\ funds received from lale of FrankJin CuUfiiy Btihji, and tieited a* Rjvrnin: d«rfn(i con^it uc i Lon , CBiennial Report* Ten 
*nd Eleven) have hcen eliritirtawd from thii Rrvcnue Siafcrrtcnc, in^^tti'ich »i thi ^ttte Hi>ad J^parcraent enrerrd into a L;a»f' Pure halt afrTEtDrltt with fran Ll in County Coienrtjt Ap*!iichicula Bay Brsdj^e tDwrltEt B41J, atVPii*! 
tttttal beinjt *>^fi'>.'irrii l4it Bond rErquirementJ. 



Hrhedule 2 



STATE ROAD DEPARTMENT OF FLORIDA 

GENERAL ACCOUNTING DIVISION 
ENCUMBRANCES NET TO DECEMBER 31, 1938 



ConBtrucUom of Roads 

Maintenance and Traffic . . . . 

AdminiKtrative and Gcneml (>fficr<*. 

Btat<? Hinliway Planning Survey 

Statt riaiminK iii>ard^_.^^ ^,,- 

Division nf Airwayn 

Weight InHpectiun . . . — 

i^ppc'ial I.<^Kii^lative Committee , . . . 

Workmen V Com jiciisation 

Geological Survey ..^-...^..,,-^-- 

Coat of Equipment 

Inventories -.,, — - — 

Ai-countp Ri^reivable.^ ^ 

Stftte Trust Fund 

Convict Camp Expense . 

MiPcellanoous InveHtmeht». , 

Center line MarWcre 

City of Jackmnviile 

Liberty Cotmty Trust Fund 

Main Street Hridne^ — .lacksonvilJe . . 
Univeniity of FIririilii — .ScbdlBrsliips. 

ToTAia. --- 



31 



NETTI) jAfJIJAHV 1, 1937 



Debit 



9B7,0n6.ni2 
250,590.79 



108,637 79 



793,084.21 
97,6«.B7 
lO.'^BS.'ll 

11)0,001.60 



70,746.77 

5,907.72 

ft7,47 

S,09S,S2 

3,950.39 



tiaa, 508,628.76 



Credit 



{7,666.828.32 

3,577,098.10 

243,513.90 

170,823.90 

S76 . 42 

21. '290. 24 

18,132.02 



Encumpkances — 1937 



Debit 



29,633.03 
3,418.43 



23,877.01 

11,245.98 

64,348.86 

611,980.33 



1,766.00 



Credit 



243.613.90 



876.42 
21,290.24 
18,132,63 



29,633.03 

3,418.43 

49,830.09 

77,673.25 



611,980.33 
2.163,03 
5,907.72 
97.47 
8,095.82 
3,960.39 
1.705.00 



ENCUMPKANCKSt— 1 938 



Debit 



(7,652.809.36 

3,015,808.46 

151.649.04 

97.180.03 

9.191.58 

'28,645.05 

29,169.48 

2,811.02 

28,647.11 

4,500.00 

1,653.282.31 

115,668.61 

4,925.00 

28,569.45 

605.174.22 

6.76 



Cll,356.504.39 



tn 066.862.64 



Credit 



"'"isi, 649^04" 






29,166.48 

28.647ji' 

4.500.00 

1., '542. 035. 80 


606,174.22 



1152,315.643.70 
37,843.497.35 



Net to Date 



Debit 



376.642.62 

9.191.58 

28,645,06 



2,811.02 



856,100.54 

159,517,14 

26,436.39 

112, 919. 80- 



68,690.60 



Credit 



1191,798,996,69' 



*-I130,0(H).tK) Transferred to State Road Lieenne Fund— Gasoline. 
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STATE ROAD DEPARTMENT OF FLORIDA 

GENERAL ACCOUNTING DIVISION 

FINANCIAL STATEMENT DECEMBER 31, 1937 



Schtdulp .1 



Rkcbipts 


Trust Fund 


, From 

County Bonds 


Federal 
Trust Fund 


Federal Aid 


Gasoline 3e Tax 


Apalaohicola 
Bridge 


ToT*L 


Hnlanw! 2/31/36.... 

,l:iriuiiry 1937 

PehruFiry 1037 ,., , 


t l<K),(H)l,50 
2,493.35 
1,390,61 
1,194.96 

32.187,38 
2,067,07 

20,032.34 
3,077,51 

3B.2T4 (e 
2,046,76 
3,883,08 
2,534.1)0 

22,920 29 


» S. 890. 69 
,04 

24^31 


t 477,782.12 
230. 677.01 
188,701.00 
241.797.00 
297.0'23.20 
172,717.00 

99, 131,. 50 
lll.475,(H) 
228,336,74 

67,865,00 

46,331,00 
3,830.00 

27,1.53,39 


$ 14,364,18 

83,854.00 

20.493.00 

12,S25.86 

65,737 00 

43,130,07 

55,607,06 

95,733 S4 

76,325,26 

72,482,00 

117.106 00 

112,800. 98 

!a7,S31,96 


t 315,306,00 
853,212.89 
8S9.,W3.63 
885.744.42 
038,552.51 
807,730,13 
747, 480, 53 
729,544.80 
771,779,82 
702,003,97 
680.016,90 
727, 609,, 32 
819,754.60 


i 55,492.80 


t 1,028,027.38 
1,170,237.29 
1 090 897 24 


March 1037. 


1,141,588.66 


April 1937 _.. 

Mav 1937. 




1,269,125.33 




1 025 663 27 


,JuriP 1937 


26,000.00 
1,250.00 

'487"00 




931 261 43 


July 1937 


9;10 831 24 


AuKiLit. 1937 

StptpmlK'r 1937 I 

October 1937 . . , _. . 




1,038,167.77 
870,397,82 
848 677 07 


November 1937 


846,584 29 


DH-«nhcr 1937 




992,286.66 


TOT.-M, 

DlHtll'llKKMEMTH 

.latioury 1937 ... 

February 1937 .. 

Mari'h 1937 . 

April 1937 . 

May 1937 , 


S 114,350.35 

t 10,588.20 
7,630 00 
1 3!>3.0I) 
2.115.10 
1.507.72 

806.72 

619.08 
1.174 51 

6S0 93 
33.45 

433 29 
2.184.60 


S 33.632.04 
»-.. 


S 2,201,819,96 

S 266,522.98 
229,145,18 
274,240,79 
221,460.62 
180.826.11 
116.766.73 
130.149,59 
132.788.08 
194.331.36 
257, 605. 74 • 
43,172,01 
I14,600.87t 


S 038,109.30 

t 71,250,80 

32,841.97 

7.541.63 

6. 247 20 

85,578,. 55 
8.873.02 
156.573 21 
07.601.83 
17,fil4.1S» 
183.075,31 
102,058.33 
167,214.00 


t 9.868,120.70 

1 ,504,705.52 
487,135,21 
685.120,46 
743,598.81 
811,454.91 
1,282,109,47 
653,444.40 
858,704.41 
861.014.22 
979.825.26 
865,767.11 
882,880,92 


S 66,492.80 

S 

9,931,77 


(13,211,624.24 

t 033.073.59 
741.4!)'2.36 
078,236.61 
056 697 13 




'"2!9g5,52 


1 085 .^51 85 


.June 1937 ... 


L 4nK i'iniA 94 


July 1937 


HSl fin 7'i 


Aumisl 1937 


■ - 


1,030.268 83 


t-'eptpiriliBV [037 




t 072 SftR S4 


Octolwr 1037 . 




1 420 472 86 


November 1937 .. 


iaiaolss' 




1,000,664.16 


Deeemtwr 1937 




1,186,170.27 








Total 


S 3,307,61 


t 19,280,88 


t 2.169,160.06 


t 023.781,64 


t 9,096.429.70 


t 12,017.29 


812,825,33fl.l7 


Balance December 31, IDi37 


t lll,t)42.74* 


t 14.351,16 


S 32,200,90 


S 14,417.76 


t 171,699.91 


S 42,575,60 


t 386,288.07 



Note: *-0r this animint S200,fl00.00 is a refund to U-K, Trea.-urer. 

t Of this an'ount JIOO.OOO 00 is u refund to II. S, Treasurer. 

*-I100fiOO.rtO Tfuiisferrfd Ui Funds Under .lurindietion of Ktate Tri-a-iurer (iuriHK 1937. 
Figureii in boldface indicate credits. 



HrhfHlui<' 4 



STATE ROAD DEPARTMENT OF FLORIDA 

GENERAL ACCOUNTING DIVISION 

FINANCIAL STATEMENT DECEMBER 31 , 193B 



HECTEIPTtl 


Trust Funtl 


From 
County Hoiida 


Federal 
Trust Fmul 


Fedenil Aid 


GanoliiieSrTai! 


Main St. Dridi^ 
Fund, Duvul Cu. 


.Afmlaehicola 
Ikidjt^ 


TirrAi. 


BalHtipc 12/31/37 
.lanuary 1938 
Feljruan- 1938 
Mnrch ' 1038 


t 11 4.. 3,5(1. 35 
777.07 
1,374,07 
1.183.19 
1.234.28 
8.496 13 
3,, 104. 34 
27. 526.321 
1.262 2(1 
2,449.35 
1 ,060.04 
2,290.36 
2,458.74 


% H,35l.lfi 

11,101.53 

2.286.10 

[45.35 

16,0ti6.77 

15,761.40 


S 32,200,00 

94,093.58 

2iiil ("iiif^ Tiix 

16.914,01 

7. 8(17.. 54 

69.848.37 

22,141.74 

21,185.12 

140,965.58 

202,261.49 

108,049.21 

54,(M!.65 

24,857.02 


t 14,417.70 
201.160.65 
1,52,365..^! 
201,826.98 
153,218.09 
144,. 551. 00 
81,129.00 
28.641.00 
1 70, 421. (M) 
135. 508. (H) 
237,807.23 
188,361.00 
169.800.00 


t 171.699.01 
914,486.94 
939.;160.17 
9;J0.941.77 
089,151.03 
85r),S20. 10 
757.. 558 48 
740.21M) 4flt 
710,934.08 
728,466.12 
691.259,79 
738,748.32 
797,759,18 


1. 

246,147.93 


S 42,575.60 


S 380,595.68 
1,221,020.37 
1,341,542.83 
1,187,011,30 
1,167,477.71 


April 1938. 
May 1938- 






1.095,467.06 






att4,333.56 


July 1938. .- 


19,475.10 
3,700.65 
3. 721 . 86 

ll.OOtt.O!) 
5,326.13 


40,000.00 


928.S7 


803,618.30 
1,043,0.57.90 


.\UKUNt 1938 
Septembrr 1938 
Oflober 1938. 


. 




1,072,484.61 

1.042,588.12 

995,054.32 


Novell) bi-r 1938 
Dffcmln'i- 1938 


18. 726.56 




1,008. 021. *i7 


TrtTAL . 

l)i!^itrwHKMr:NTh 

.laimarj> 1938. 
Fehnwry 1938. .. . 


S 112,010.80 

t 1,077. IK) 

1,212.00 

265.60 

3S0 45 

1,526.32 

1,408.3S 

868.61 

782.54 

926.63 

2,354.80 

3,284 66 


t 103.542.(10 

S 11,569.15 

2|420!72^ 
22,220.84 
10.889.02 

5,368.21 


( 824,960.81 

$ 126,204 48* 
2nd (jiLS I'liJt 
Nnne 

i,l73;37' 

40;64l"49' 
7,101.57 
1,819.71 

31,525.90 
0,144.23 

14,124.42 


S 1.809.387.21 

S 14K,22i).84 

195,200. 14 

122,372.08 

202,598.35 

174,705.46 

78,587.21 

50,218.52 

161.807.01 

68,377.74 

256,023.20 

222.020.49 

166,329.38 


$ 9,973.485.44 

S 876,495.85 
882,486. 12 
810,249.41 
744,003.53 
722,988.60 
709,070.23 
623.785.10 
749,776.70 
974,471.8s*. 
703,644.05 
039,158.23 
820,624.15- 


t 304,887.93 

t 

9,000,00 


i 43,504.27 
1. .- 


113.232,673.66 

S l,10;i,lSH0.32 

1,087.900.20 

940,705.61 


Murch 1938. . . . 
April 1938... 
May 1938_.. 
Junt- 1938. . 
julv 1938 


"s^ooo'oo 
ir'os" 

-X 19,447.90 

f 1,256.53 

^ 19,927.53 

15,851,90 


928'a7' 


908,442.27 
911,353.67 
866,016.80 
720,913.02 
927,708.82 

1,009,241.31 
994,804.48 
885,404.50 

1,037,030,08 


Aultiwi 1938 

ScptpDiber 1038. .-. 
October 1938 


9,608.40 
6,050.71 


n«Tpmbpr 1938 . -. 


20,700.83 


Total _ 


$ - 


S 88,877.78 


$ 234,285.17 


1 1,847,228.42 


« 9,322,752.85 


S 70,501,64 


S 928.67 


111,504,574.43 


BtOMIce D«!C. 31, leSg-. 


S 112,919.80 


t 14,604,31 


S 590,681.04 


t 22,168.79 


S 050,732.69 


t 234,300.39 


$ 42,676.60 


S 1,668,099.12 



Note: '-Of this Binount 1100,000,00 is a Refund to U.S. Treasurer. 

t-*30,000.00 Transferred to State Road Lieeuse Fund— GaBoline, 
FijjurHi in Boldface indicate credits. 



